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To  Field  Marshal,  His  Royal  Highness  Prince  Arthur  William  Patrick  Albert,  Duke 
of  Connaught  and  of  Strathearn,  and  Earl  of  Sussex,  in  the  Peerage  of  the  United 
Kingdom,  Prince  of  the  United  Kingdom  of  Great  Britain  and  Ireland,  Duke  of 
Saxony,  Prince  of  Saxe-Coburg  and  Cfotha  ;  Knight  of  the  Most  Noble  Order  of  the 
Garter  ;  Knight  of  the  Most  Ancient  and  Most  Noble  Order  of  the  Thistle  :  A  night 
of  the  Most  Illustrious  Order  of  Saint  Patrick ;  one  of  His  Majesty's  Most  Honour- 
able Privy  Council ;  First  and  Principal  Knight  Grand  Cross  and  Great  Master  of 
the  Most  Honourable  Order  of  tht  Bath;  Knig't  Grand  Commander  of  the  Most 
Exalted  Order  of  the  Star  of  India  ;  Knight  Grand  Cross  of  the  Most  Distinguished 
Order  of  Saint  Michael  and  Saint  George  ;  Knight  Grand  Commander  of  the  Most 
Eminent  Order  of  the  Indian  Empire  ;  Knight  Grand  Cross  of  the  Royal  Victorian 
Order  ;  Personal  Aide-de-Camp  to  His  Majesty  the  King  ;  Gowrnor  General  and 
Commander-in-Chief  of  the  Dominion  of  Canada. 


May  it  Please  Your  Royal  Highness, — 

The  undersigned  has  the  honour  to  present  to  Your  Royal  Highness  tbe  Annual 
Report  of  the  Department  of  Railways  and  Canals,  of  the  Dominion  of  Canada,  for  the 
past  fiscal  year  from  April  1,  1910  to  March  31,  1911. 

F.  COCHRANE, 

Minister  of  Railways  and  Canals. 
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REPORT 

OF  THE 

DEPUTY  MINISTER  OF  RAILWAYS  AND  CANALS 

FOB  THE  YEAR  ENDED  MARCH  31,  1911 

To  the  Honourable  F.  Cochrane, 

Minister  of  Railways  and  Canals. 

Sir, — I  have  the  honour  to  submit  the  annual  report  of  the  Department  of  Rail- 
ways and  Canals  for  the  fiscal  period  of  twelve  months  ended  March  31,  1911. 

The  annual  reports  of  the  engineers,  together  with  general  and  special  reports 
from  superintendents,  both  of  railways  and  canals,  and  from  other  officers  in  the 
department  are  g-iven  in  appendices.  These  include  the  report  of  the  Government 
Railways  Managing  Board ;  the  report  of  the  Government  Chief  Engineer  of  the 
western  division  of  the  Transcontinental  Railway;  the  report  of  the  Chairman  of 
the  Quebec  Bridge  Engineers'  Board ;  and  the  report  of  the  Chief  Engineer  of  the 
Department. 

In  Part  I,  will  be  found  statements  of  the  accountant  of  the  department,  showing 
the  amounts  expended  during  the  past  fiscal  year  in  construction,  repair  and  main- 
tenance of  the  several  works  under  the  department;  also  statements  showing  total 
expenditure  on  each  canal  since  its  construction,  and  on  each  of  the  government  rail- 
ways; also  a  statement  showing  payments  made,  year  by  year,  to  subsidized  railways, 
with  the  aggregates  of  such  payments. 

In  Part  II  are  the  statements  of  the  Departmental  Solicitor  of  the  contracts  and 
agreements  entered  into  during  the  year. 

GENERAL  SUMMARY. 

During  the  twelve  months  of  the  past  fiscal  year  the  expenditures  made  by  or 
through  the  department  on  its  several  works  of  operation,  maintenance  and  construc- 
tion, both  railway  and  canal,  and  in  furtherance  by  subsidy,  under  specific  votes 
granted  by  parliament,  of  railway  enterprises  in  various  parts  of  Canada  other  thaii| 
the  government  roads,  aggregate  as  follows : — 

The  total  railway  expenditure  amounted  to  $36,301,979.24,  of  which  $24,760,- 
029.58  was  charged  to  capital,  $1,503,070.89  to  income,  and  $10,038,878.77  to  revenue. 

The  railway  expenditure  on  capital  account  included  $23,488,208.40  for  the  eastern 
division  (from  Moncton  to  Winnipeg),  of  the  National  Transcontinental  Railway, 
which  is  in  course  of  construction  by  a  board  of  commissioners,  $184,149.81  for  the 
Hudson  Bay  railway,  and  $227,563.40  for  the  Quebec  Bridge. 

vii 


viii 


DEPARTMENT  OF  RAILWAYS  AND  CANALS 


Q  GEORGE  V.,  A.  1912 

The  railway  expenditure  on  income  included  a  total  of  $1,284,892.04  paid  as 
subsidies  to  railways  other  than  the  government  roads,  $164,392.32  for  the  Board  of 
[Railway  Commissioners  for  Canada,  and  $21,019.34  for  inspection  of  the  Grand 
Trunk  Pacific  railway. 

The  expenditure  on  the  Intercolonial  railway  amounted  to  $10,35S,845.85,  namely, 
on  capital  account  $762,869.06,  and  on  revenue  account  (working  expenses)  $9,595,- 
970.79.  On  the  maintenance  of  the  Windsor  Branch  the  expenditure  was  $17,797.98, 
charged  to  revenue  account. 

On  the  Prince  Edward  Island  railway,  the  total  expenditure  was  $518,424.50.  of 
which  $94,320.56  was  charged  to  capital  and  $424,104  to  revenue. 

The  expenditure  on  canals  aggregated  $3,875,978.05;  of  which  $2.349,474. 4!i  was 
chargeable  to  capital  account,  $440,269.03  to  income,  $595,894.79  for  staff,  and 
$490,339.74  for  repairs,  the  last  two  amounts  being  charged  to  revenue. 

Adding  to  the  above  for  miscellaneous  expenditures  common  to  both  branches, 
the  sum  of  $2,369.52,  the  total  expenditure  for  the  year  on  railways  and  canals  was 
$40,180,326.81. 

The  total  revenue  derived  from  the  railway  and  canal  works  was  $10,470,532.87, 
of  which  the  railways  produced  $10,249,394.38,  and  the  canals  $221,138.49*  the  sum 
of  $187,908.53  being  derived  from  hydraulic  rents. 

The  total  government  expenditure  on  railways  prior  to  and  since  Confederation 
(July  1,  1867)  up  to  March  31,  1911,  amounts,  on  capital  account,  to  $261,414,694.87, 
including  the  sum  of  $25,000,000  granted  to  the  Canadian  Pacific  Railway  Company 
for  its  main  line,  and  also  the  amount  $660.6S3.09  expended  on  the  Annapolis  and 
Digby  railway.  In  addition,  there  has  been  expended  from  the  consolidated  fund  a 
total  of  $214,073,844.19,  covering  the  operating  expenses  of  the  government  roads, 
and  $42,735,008.32  subsidies  to  railways  other  than  the  main  line  of  the  Canadian 
Pacific  railway,  making  a  total  expenditure  of  $475,489,401.56.  Of  this  amount  the 
sum  of  $13,881,460.65  was  expended  prior  to  Confederation,  namely,  on  the  construc- 
tion of  portions  of  what  is  now  the  Intercolonial  railway  system.  $10,706,725.54,  and 
on  the  construction  of  the  Prince  Edward  Island  railway  $3,114,735.11. 

The  total  government  expenditure  on  canals  prior  to  and  since  July  1,  1867,  to 
March  31,  1911,  the  close  of  the  fiscal  year,  amounts  on  capital  account  to  $99,331,- 
923.86,  of  which  $20,593,866.13  was  expended  prior  to  Confederation,  and  from  the 
consolidated  fund,  for  operation,  maintenance  and  repairs  to  $30,868,547.06,  making 
a  total  of  $130,200,470.92. 

The  total  expenditure  on  the  two  branches,  railways  and  canals,  up  to  March  31. 
1911,  is  as  above,  $605,689,872.48;  adding  to  which,  for  general  expenditures  embrac- 
ing hoth,  the  further  sum  of  $812,727.84,  tlie  grand  total  expenditure  amounts  to 
$606,502,600.32. 

*  Under  the  authority  of  an  order  in  council,  dated  June  22,  1905,  the  system  of  charging 
tolls  for  the  passage  of  vessels  and  goods  was  abolished  on  all  the  canals  of  the  Dominion. 
Records,  however,  are  kept  for  statistical  purposes,  and  the  compilation  of  the  resultant 
figures  is  given  in  a  separate  report  issued  by  the  department. 

t  This  amount  does  not  include  the  annual  payment  of  $119,700  to  the  provincial  govern- 
ment of  Quebec,  being  interest  at  the  rate  of  5  per  cent  on  the  sum  of  82,394,000  up  to  1905'. 
granted  by  47  Victoria,  Ch.  8  (1884),  nor  the  annual  payment  of  $107,730.  being  interest  at 
the  rate  of  4i  per  cent  since  and  including  1905,  on  the  said  sum  of  $2,394,000,  for  the  line 
between  Ottawa  and  Quebec,  which  sum  was  transferred  to  the  public  debt  as  a  liability, 
and  is  dealt  with  bv  the  Finance  Department.  (See  Public  Accounts,  1893-4,  page  10,  and 
1906,  page  79.) 
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The  total  revenue  collected  since  July  1,  1867,  to  March  31,  1911,  amounts,  from 
the  government  railways  to  $157,400,587.23,  and  from  the  canals  to  $14,377,492.63, 
making  a  total  of  $171,784,079.86. 

Details  in  tabulated  form  showing  the  general  classes  and  directions  of  the  above 
expenditures  and  revenues  will  be  found  in  the  statements  of  the  accountant  of  the 
department,  printed  in  the  Appendices,  Part  I,  herewith. 

GOVERNMENT  RAILWAYS  IN  OPERATION. 

The  government  railways  are  the  Intercolonial,  the  Windsor  Branch  (maintained 
only,  and  leased  for  operation),  and  the  Prince  Edward  Island  railway. 

Details  respecting  these  railways  and  their  operation  will  be  found  in  the  appen- 
dices, Part  III,  containing  reports  from  the  Government  Railways  Managing  Board, 
and  the  officials  of  these  roads. 

The  gross  earnings  of  the  government  roads  for  the  twelve  months  ended  March 
31,  1911,  amounted  to  $10,249^394.38;  the  working  expenses  of  the  Intercolonial  and 
the  Prince  Edward  Island  railways,  and  the  maintenance  of  the  Windsor  branch, 
amounted  to  $10,037,878.77,  showing  a  profit  of  $211,515.61. 

The  Intercolonial  railway  working  expenses  amounted  to  $9,595,976.79;  its  earn- 
ings amounted  to  $9,863,783.40;  a  profit  of  $267,806.61.  It  should,  however,  be  observed 
that  although  this  is  set  down  as  the  net  profit  of  the  year,  an  amount  of  $200,000 
was,  at  the  end  of  the  year,  taken  from  the  revenue  and  charged  against  the  working 
expenses  of  the  road,  being  in  addition  to  the  usual  $25,000  a  month  placed  in  'sus- 
pense acount,'  as  a  fund  from  which  payments  may  be  made  for  renewals  of  the 
equipment  of  the  railway.  The  action  was  explained  to  parliament  by  the  late  minis- 
ter last  session  when  discussing  the  estimates  for  the  current  year.  If  this  amount, 
which  is  still  available,  had  not  been  so  taken,  the  net  profit  of  the  year  would  have 
been  $467,806.61. 

The  Windsor  branch  maintenance  expenditure  amounted  to  $17,797.9S;  the 
government  earnings  amounted  to  $48,191.43,  leaving  a  profit  of  $30,393.45. 

The  Prince  Edward  Island  railway  working  expenses  amounted  to  $424,104 ;  its 
earnings  amounted  to  $337,419.43,  the  deficit  being  $86,684.45. 


INTERCOLONIAL  RAILWAY. 

On  March  1,  1898,  the  operations  of  the  Intercolonial  were  extended  to  Montreal 
by  means  of  leases  obtained  from  the  Grand  Trunk  and  Drummond  County  Railway 
Companies,  making  an  addition  of  169  :S1  miles  to  the  operation  of  the  government 
line. 

The  leasing  agreement  with  the  Grand  Trunk  railway  company,  dated  February 
1,  1898,  was  confirmed  by  the  Act  62-63  Vic.,  chap.  5,  (1899).  Its  term  extends  for  a 
period  of  ninety-nine  years  from  March  1,  1898;  the  annual  rental  being  fixed  at 
$140,000. 
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Under  authority  of  the  Act  62-63  Vic,  chap.  6  (1899),  the  Drummoud  County 
Railway  from  Chaudiere  to  Ste.  Rosalie,  together  with  the  branch  from  St.  Leonard 
to  Xicolet,  was  acquired  by  the  Dominion ;  conveyance  being  made  by  a  deed  dated 
November  7,  1899. 

On  October  1,  1904,  the  Canada  Eastern  railway  from  Gibson  to  Loggieville, 
123-67  miles,  was  purchased,  and  on  April  19,  1905,  the  mortgaged  Fredericton  and 
St.  llary's  bridge,  with  connected  property,  1-33  mile,  was  surrendered  to  the  govern- 
ment. 

The  length  of  road  in  operation  during  the  year  was  1,455-63  miles,  an  increase 
of  8-50  miles,  namely  from  Indiantown  to  Blackville  Junction.  25-04  miles  are  double- 
tracked.  This  is  irrespective  of  spur  lines  and  sidings  and  tracks  in  yards,  the 
aggregate  length  of  which  was  388-68  miles. 

CAPITAL  ACCOUNT. 

The  expenditure  for  the  past  fiscal  year  ended  March  31,  1911,  on  capital  account 
amounted  to  $765,897.57,  against  which  is  a  credit  of  $3,600;  leaving  the  total  $762,- 
297.57  and  making  the  total  expenditure  on  the  whole  road  as  amalgamated  under 
the  Acts  54-55  Vic,  chap.  50,  (1891)  and  62-63  Vic.  chaps.  5  and  6,  (1899),  together 
with  the  acquired  Canada  Eastern  railway,  $9,3,035,371.08. 

The  principal  items  charged  to  capital  during  the  year  were  as  follows  (omitting 
cents):  for  diversion  of  line  at  Chatham  and  branch  to  wharf,  $149,976;  for  the  new 
locomotive  and  car  shops  with  equipment,  and  new  freight  yard  at  Moncton,  $80,437 ; 
new  machinery  for  shops,  $37,983;  Moncton  cut-off,  $53,857;  increased  accommo- 
dation at  Halifax,  $39,795;  engine  house,  machine  shops,  &c.  at  Riviere  du  Loup, 
$62,347;  Sydney  llines  diversion,  $100,000;  and  for  buildings  and  property  at  Camp- 
bellton  $75,000. 

REVENUE  ACCOUNT. 

Expenditures  on  revenue  account  are  grouped  under  five  main  heads,  each  divided 
into  a  number  of  sub-heads. 

The  main  heads  and  the  expenditures  under  them  for  the  fiscal  year  ended  March 
31,  1911,  are  as  follows: — maintenance  of  way  and  structures,  $1,811,711.35,  against 
which  is  a  credit  of  $7,621.67  for  maintenance  of  joint  tracks,  yards,  &c,  leaving  the 
net  amount  $1,804,089.68,  maintenance  of  equipment,  $2,228,215.52;  traffic  expenses, 
$196,228.65 ;  transportation  expenses,  $5,223,309.14,  against  which  is  a  credit  of 
$79,076.06  for  operating  joint  yards  and  terminals,  making  the  net  expenditure  under 
this  head,  $5,149,139.46;  general  expenses,  $222,610.17. 

The  aggregate  expenditure  under  these  five  heads  for  the  year  was"  $9,595,976.79. 

Details  of  these  expenditures  will  be  found  in  the  statements  of  the  Comptroller, 
Part  III,  of  the  appendices. 

The  gross  earnings  of  the  year,  $9,863,783.40,  were  derived  as  follows: 

The  passenger  earnings  amounted  to  $2,899,419.82;  the  freight  earnings  were 
$6,344,595.66;  the  mail  and  express  earnings  were  $449,797.44  and  the  miscellaneous 
earnings  amounted  to  $169,970.48.  The  revenue  derived  from  transportation  was 
98-05  per  cent  of  the  gross. 
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The  gross  earnings  per  mile  of  railway  (1,455-63  miles),  were  $0,776.30;  per 
engine  mile,  $1.11;  per  train  mile,  $1.42  and  per  car  mile  10-12  cents. 

The  total  engine  mileage  was  8/J04.04S;  the  total  train  mileage  6,970.340;  and  the 
total  car  mileage,  97,506,352. 

The  expenses  per  mile  of  railway  were  as  follows :  maintenance  of  way  and  struc- 
tures, $1,239.39;  maintenance  of  equipment,  $1,527.80;  traffic  expenses,  $134.81; 
transportation  expenses,  $3,537.40;  and  general  expenses,  $152.93;  making  a  total  of 
$0,592.33. 

The  expenses  per  train  mile  were:  maintenance  of  way  and  structures,  25-88 
cents;  maintenance  of  equipment,  31-91  cents;  traffic  expenses,  2-82  cents;  transporta- 
tion expenses,  73-87  cents;  and  general  expenses,  3:19  cents,  making  a  total  of  137:67 
cents. 

The  ratio  of  expenses  to  gross  earnings  was  as  follows:  maintenance  of  way  and 
structures,  18-29  per  cent;  maintenance  of  equipment  22-55  per  cent;  traffic  expenses, 
1-99  per  cent;  transportation  expenses,  52-20  per  cent;  and  general  expenses  2-26 
per  cent. 

Comparing  the  twelve  months  ended  March  31,  1910,  with  the  corresponding 
period  ended  on  March  31,  1911,  the  gross  earnings  last  year  showed  an  increase  of 
$595,548.41.  The  passenger  traffic  produced  an  increase  of  $133,535.10;  the  freight 
traffic  an  increase  of  $295,711.48;  and  the  mails  and  express  an  increase  of  $106,301.77. 
The  increase  per  mile  of  railway  was  $371.74,  and  per  train  mile  3  cents. 

A  comparison  of  working  expenses  for  the  same  periods  shows  an  increase  in 
the  year  1910-11,  of  $950,900.40,  or  per  mile  of  railway,  of  $618.39,  and  per  train 
mile  of  8-07  cents. 

GENERAL   NOTES  EE   INTERCOLONIAL  RAILWAY. 

The  number  of  passengers  carried  was  3,232,895,  an  increase,  compared  with  the 
previous  year,  of  110,571.  There  was  an  increase  of  94,888  in  the  number  of  local 
passengers,  and  of  15,083  in  the  number  of  through  passengers. 

Of  revenue  producing  freight  4,101,400  tons  were  carried,  an  increase,  compared 
with  the  previous  year  of  174,160  tons.  The  local  freight  was  increased  by  120,795 
tons,  and  the  through  freight  by  47,305  tons.  In  addition,  supplies  were  carried  for 
the  railway,  such  as  ties,  rails,  station  supplies,  &c,  to  the  extent  of  179,554  tons,  mak- 
ing the  total  freight  carried  4,280,9,54  tons. 

Details  as  to  the  principal  items  will  be  found  in  the  statements  of  the  Comp- 
troller Appendix  III,  and  are  classified  as  follows:  Products  of  agriculture,  420,011 
tons;  of  animals,  poultry,  fish  and  their  products,  84,563  tons;  products  of  mines, 
1,201,598  tons;  products  of  forests,  1,012,404  tolls;  manufactures,  773,301  tons;  mis- 
cellaneous, 535,037  tons. 

The  rolling  stock  equipment  will  be  found  described  specifically  in  the  report  of 
the  mechanical  accountant  Appendix  Part  III.  The  principal  item  is  the  purchase, 
from  revenue,  of  1  passenger  and  10  freight  locomotives,  9  of  which  replaced  26  old 
small  type  locomotives;  the  total  tractive  power  of  the  9,  however,  is  338,697  lbs. 
against  302,721  lbs.  of  the  26  old  ones;  and  though  the  total  number  of  locomotives  is 
reduced  from  414  to  397,  the  tractive  power  is  increased  by  35,976  lbs. 
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The  value  of  stores  on  hand  at  the  close  of  the  year  was  $1,149,303.45,  comprising 
fuel,  $229,059.51;  roadway  and  bridge  material.  $118,888.43;  and  miscellaneous, 
$501,355.51. 

The  following  comparative  statistics  dealing  with  traffic  will  be  of  interest: — 
In  1909-10,  the  average  tons  of  freight  carried  per  train,  producing  revenue,  was 

260 -02,  and  the  number  of  passengers  58 -.99;  in  1910-11,  the  average  freight  tonnage 

was  260-21,  and  passengers  61-41. 

1909-10,  the  average  tons  per  loaded  car,  producing  revenue,  was  17-23,  and 

the  number  of  passengers  9-62;  in  1910-11,  the  number  of  tons  was  17-23,  and  of 

passengers,  9-68. 

The  number  of  tons  per  train,  all  freight,  in  1909-10,  was  264-26.  and  in  1910-11. 
265-28. 

The  number  of  tons  per  car,  all  freight,  in  1909-10,  was  17 '51,  and  in  1910-11. 
17-57. 

The  average  distance  each  ton  of  freight  was  carried  in  1909-10,  was  271-69  miles, 
;ii  d  in  1910-11,  the  average  distance  was  274-47  miles.  The  average  distances  passen- 
gers were  carried  in  those  years  were  48-73  miles,  and  50-40  miles  respectively. 

The  average  number  of  loaded  cars  per  train  in  1909-10,  was  15-09  cars  of  freight 
and;  6-13  cars  of  passengers;  in  1910-11,  the  number  of  freight  cars  per  train  was 
15-10,  and  of  passengers,  6-34. 

The  average  number  of  empty  cars  per  train  in  1909-10,  was  3-13,  and  in  1910-11 
2-63. 

In  1909-10,  the  average  of  train  miles  per  mile  of  road  was,  for  freight,  2,835-59; 
and  for  passengers,  1,782-07;  in  1910-11,  these  figures  were,  respectively,  2,971-98 
and  1,816-56. 

In  1909-10,  the  average  per  mile  of  road  of  revenue  producing  freight  carried  one 
mile  was  737,317-14  tons,  and  passengers  105,131-40;  in  1910-11,  the  figures  were 
freight,  773,350-73  tons,  and  passengers,  111,553-91. 

The  number  of  tons,  all  freight,  per  mile  of  road  carried  one  mile  in  1909-10,  was 
749,33S-04,  and  in  1910-11,  788,413-82. 

The  train  mileage  in  1909-10,  was:  passenger,  2,578,885  miles;  freight  4.103,468 

miles;  in  1910-11,  passenger,  2,644,241  miles;  freight.  4.326,105  miles. 

The  loaded  car  mileage  in  1909-10,  was  61.916,687  miles,  and  in  1910-11,  65,317,976 
miles. 

The  empty  car  mileage  in  1909-10.  was  12,843,789  miles,  and  in  1910-11,  11,367,591 
miles. 

The  caboose  car  mileage  in  1909-10,  was  3,802,680  miles,  and  in  1910-11,  4,048,224 
miles. 

The  steam  motor  car  mileage  (passenger)  was  16.563  miles  in  1909-10,  and  5.691 
miles  in  1910-11. 

The  total  ear  mileage  of  1909-10  was :  passenger,  15,821,472  miles,  and  freight, 
78,563,156  miles;  in  1910-11  the  figures  were  passenger,  16,772,561  and  freight 
80.733,791. 

The  total  freight  moved  in  1909-10,  was  4,071,692  tons;  of  this  quantity  3,927,240 
tons  were  revenue  producing.  In  1910-11,  the  total  freight  moved  was  4.280,954  tons, 
of  which  4,101,400  tons  were  revenue  producing. 
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Repairs  to  passenger  cars  cost,  per  car,  in  1909-10,  $604.87,  or  per  car  mile  .0171 
of  a  cent;  and  in  1910-11,  $615.00,  or  per  car  mile,  -0167  of  a  cent. 

Repairs  to  freight  cars  cost,  per  ear,  in  1909-10,  $38.16,  or  per  car  mile,  '0062 
cent ;  and  in  1910-11,  $45.26,  or  per  car  mile,   0070  of  a  cent. 

Repairs  to  locomotives  cost,  per  locomotive,  in  1909-10,  $1,504.72,  or  per  locomo- 
tive mile,  :027  of  a  cent,  and  in  1910-11,  $1,585.65,  or  per  locomotive  mile,  -0740  of 
of  a  cent;  and  in  1910-11,  $45.26,  or  per  car  mile,  -0070  of  a  cent. 

The  value  of  stores  on  Land  at  the  close  of  the  year  was  $1,149,303.45  comprising 
fuel,  $229,059.51;  railway  and  bridge  material,  $418,888.43;  and  miscellaneous, 
$501,355.51. 

The  railway  has  been  exceptionally  unfortunate  in  loss  by  fires  that  have  occurred 
during  the  past  year  at  Halifax,  Campbellton,  Sacre  Coeur,  Sydney,  St.  John  and 
Truro.  The  fire  at  Campbellton,  which  practically  destroyed  the  whole  town,  con- 
sumed the  whole  of  the  railway  buildings,  except  the  superintendent's  dwelling.  A 
new  28-stall  enginehouse  has  been  built  to  replace  that  destroyed. 

The  railway,  its  structures,  and  rolling  stock  have  been  maintained  in  good  con- 
dition. 

Full  particulars  as  to  the  various  works  of  improvement  and  repairs  carried  out 
during  the  year,  and  as  the  mechanical  department  and  the  rolling  stock  will  be 
found  in  the  appendices  hereto;  also  the  several  statements  of  the  comptroller  in 
regard  of  the  expenditures,  &c. 

WINDSOR  BRANCH. 

The  road  is  32  miles  in  length.  It  extends  from  Windsor  Junction  on  the  Inter- 
colonial railway,  to  Windsor. 

The  railway  is  operated  by  the  Dominion  Atlantic  Railway  Company,  formerly 
the  Windsor  and  Annapolis  Railway  Company.  The  company  pay  all  charges  in  con- 
nection with  the  working  of  the  traffic,  two-thirds  of  the  gross  earnings  being  allowed 
them,  the  government  taking  the  remaining  one-third,  and  assuming  all  cost  of  main- 
tenance of  the  road  and  works.  This  arrangement  is  carried  out  under  an  agreement 
dated  December  13,  1892,  which  extends  for  a  further  term  of  twenty-one  years, 
arrangements  similar  to  those  made  in  1871. 

All  charges  for  superintendence  and  supervision  of  maintenance  of  work  are 
borne  by  the  government ;  the  duty  of  supervision  is  performed  by  the  chief  officers 
of  the  Intercolonial  railway. 

The  gross  government  receipts  for  the  twelve  months  of  the  fiscal  year  ended 
on  March  31,  1911,  amounted  to  $48,191.43.  The  cost  of  maintenance  aggregated. 
$17,797.98,  leaving  a  profit  of  $30,393.45.  The  government  share  of  the  receipts 
showed  a  decrease  of  $12,462.55  compared  with  the  previous  year. 

PRINCE  EDWARD  ISLAND  RAILWAY. 

This  is  a  narrow  gauge  railway,  3  feet  6  inches.  The  length  of  the  road  operated 
was  the  same  as  in  the  previous  year  267-5  miles. 
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CAPITAL  ACCOUNT. 

There  was  an  addition  of  $94,320.56  to  the  capital  account  expenditure  during 
the  past  year  ended  March  31,  1911,  making  the  total  capital  expenditure  up  to  that 
date,  $8,559,685.47.  The  added  expenditure  included  $17,056.22  for  increased  accom- 
modation at  Charlottetown,  and  $72,27S.09  for  the  branch  line  from  Harmony  to 
Elmira,  a  distance  of  9-9  miles,  the  construction  of  which  was  placed  under  contract 
during  the  previous  year. 

REVENUE  ACCOUNT. 

The  gross  earnings  of  the  year  amounted  to  $337,419.55,  and  the  working  expenses 
to  $424,104,  making  an  excess  of  expenditure  over  earnings  of  $86,684.45.  Compared 
with  the  previous  year,  there  was  an  increase  of  $1S,344.S1  in  the  gross  earnings,  and  a 
decrease  of  $3,179,73  in  the  working  expenses. 

The  expenditure  on  revenue  account  (working  expenses)  is  classified,  as  to  the 
Intercolonial  railway,  under  five  heads,  with  their  several  sub-heads.  It  comprises 
"Maintenance  of  way  and  structures.'  $117,249.08;  "maintenance  of  equipment,' 
$81,529;  'traffic  expenses,'  $1,159.68;  'transportation  expenses,'  $210,396.42;  'general 
expenses,'  $13,769.32. 

The  number  of  passengers  carried  was  356,761,  an  increase  compared  with  the 
preivous  year  of  5,723,  producing  $142,503.41,  an  increase  of  $2,426.5S.  Of  freight, 
108,263  tons  were  carried,  an  increase  of  2,522  tons  producing  $158,841.61,  an  increase 
of  $5,468.50.  The  earnings  for  mails  and  sundries  amounted  to  $36,074.53,  an  increase 
of  $449.73  compared  with  the  previous  year. 

The  freight  carried  was  agricultural  products,  28,944  tons;  animals,  poultry  and 
fish  and  their  products,  14,435  tons;  products  of  mines,  12,074  tons,  forest  products 
(lumber),  12,265  tons;  manufactures,  7.798  tons;  miscellaneous  commodities,  32,727 
tons. 

The  engine  mileage  aggregated  452,089  miles,  the  train  mileage,  331, 6S0  miles  and 
the  car  mileage,  2,113,014  miles. 

The  gross  earnings  per  mile  of  railway  amounted  to  $1,263.74;  per  engine  mile, 
74-64  cents,  per  train  mile  101-73  cents;  and  per  ear  mile  to  16-00  cents. 

The  working  expenses  per  mile  of  railway  amounted  to  $1,588.40,  and  per  train 
mile  to  127-86  cents. 

The  value  of  stores  on  hand  on  March  31,  1911.  was  $61,007.05,  including  fuel. 
$18,044.18. 

The  road  and  its  structures  have  been  maintained  in  efficient  condition. 
Full  details  will  be  found  in  the  report  of  the  superintendent  and  other  officials 
in  the  appendicss  hereto,  Part  III. 

GOVERNMENT  RAILWAYS  PROVIDENT  FUND. 

The  Act  of  1907,  chap.  22,  establishing  a  fund  to  be  known  as  '  The  Intercolonial 
and  Prince  Edward  Island  Railway  Employees'  Provident  Fund '  came  into  effect 
on  April  1,  1907.  The  main  feature  is  that  a  contribution  of  1A  per  cent  of  each 
month's  salary  and  wages  will  be  made  by  each  employee  to  the  fund,  to  which  a  like 
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amount  will  be  added  by  the  railway.  Interest  at  3  per  cent  per  annum  will  be 
allowed  on  the  employee's  contribution.  On  retirement,  after  a  certain  length  of  ser- 
vice, the  employee  will  receive  for  the  rest  of  his  life  a  monthly  allowance  for  each 
year  of  his  service,  equal  to  1J  per  cent  of  his  average  monthly  salary  or  wages  for 
the  preceding  eight  years;  tbe  minimum  allowance  to  be  $20  a  month,  and  the  maxi- 
mum two-thirds  of  his  said  average  monthly  pay.  The  fund  is  administered  by  a 
board  of  five  persons,  three  of  whom  are  officers  of  the  railway,  the  remaining  two 
being  elected  annually  by  the  contributing  employe.es.  By  the  amending  Act  of  1909, 
chap.  20,  the  Government  Railways  Managing  Board  nominates  one  of  its  members 
as  chairman  of  the  Provident  board. 

The  fourth  annual  report  of  the  board,  which  is  printed  in  the  appendices  hereto, 
shows  that  at  the  beginning  of  the  fiscal  year,  April  1,  1910,  there  was  a  balance  to 
the  credit  of  the  fund  of  $255,585.08,  and  that  during  the  past  fiscal  year  the  con- 
tributions of  the  railway  employees  amounted  to  $71,290.42;  adding  to  this  a  like 
contribution  from  the  government  railways  and  the  sum  of  $1,083.83  for  refunds. 
&c,  together  with  interest  accrued  $7,079.30,  the  total  of  the  fund  for  the  year  aggre- 
gated. $406,311.11.  The  total  expenditure  during  the  year  was  $132,861.10,  of  which 
$121,014.34  was  paid  out  in  retiring  allowances,  leaving  at  the  credit  of  the  fund  on 
March  31,  1911,  the  sum  of  $273,480.01. 

In  the  course  of  the  year  51  employees  were  retired  and  pensioned,  and  23  pen- 
sioners died. 

During  the  four  years  that  the  system  has  been  in  operation,  the  total  contri- 
butions by  employees  amount  to  $299,260.27,  and  the  total  contribution  by  the  rail- 
ways also  to  $299,260.27.  The  number  of  employees  pensioned  is  449,  of  whom  68 
have  died,  leaving  3S1  in  enjoyment  of  their  allowances  at  the  close  of  the  fiscal  year 
1911.    The  total  paid  for  retiring  allowances  is  $312,623.21. 

SURVEYS  FOR  A  RAILWAY  TO  HUDSON  BAY. 

In  my  report  for  the  year  1909-10  I  summarized  the  information  obtained  from  a 
general  progress  report  made  under  date  September  8,  1909,  by  Mr.  John  Armstrong, 
the  Chief  Engineer  of  the  survey,  which  report  was  printed  in  the  appendices.  It 
dealt  with  two  routes  leading  from  Le  Pas,  one  to  Fort  Churchill,  and  the  other  to 
Port  Nelson,  the  first  150  miles  from  Le  Pas  being  common  to  both. 

During  the  past  year,  surveys  have  been  successfully  carried  on  for  the  revision 
of  the  location,  in  order  to  improvement  of  grades  and  alignment,  and  lessening  the 
cost  of  construction. 

No  determination  had  been  made,  at  the  close  of  the  year,  as  to  the  point  on 
Hudson  bay  to  be  adopted  as  the  terminus  of  the  line. 

Some  progress  towards  the  building  of  the  road  was,  however,  made  by  the 
letting  of  contracts  for  the  substructure  and  superstructure  of  the  bridge  to  carry 
the  railway  over  the  River  Saskatchewan  at  Le  Pas,  a  work  that  will  be  necessary,  in 
any  case,  for  either  of  the  routes  that  may  be  selected.  This  bridge  will  consist  of 
four  fixed  spans,  and  one  swing  span,  with  roadways,  one  on  each  side  of  it,  for 
ordinary  traffic;  the  greater  portion  of  the  substructure  has  been  completed. 
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BOARD  OF  RAILWAY  COMMISSIONERS  FOR  CANADA. 

By  the  Act  3  Edward  VII.,  chap.  58  (1903),  amending  and  consolidating  the  law- 
respecting  railways,  the  Railway  Committee  of  the  Privy  Council  was  abolished,  and 
in  lieu  thereof  a  Board  of  Commissioners,  under  the  above  title,  was  created,  to  con- 
sist of  three  members  (increased  to  six  by  the  Act  of  1908,  chap.  62),  to  be  appointed 
by  the  Governor  in  Council;  this  Act  was  brought  into  force  on  February  1,  1904,  by 
proclamation,  on  the  authority  of  an  order  in  council,  dated  January  18,  1904,  which 
also  appointed  certain  persons  as  commissioners.  By  the  Act  of  1908,  chap.  61,  the 
jurisdiction  of  the  board  was  extended  to  cover  the  operation  of  telegraph  and  tele- 
phone lines,  and  by  the  Act  of  1908,  chap.  62,  certain  amendments  were  made  to  its 
constitution  and  otherwise.  By  the  Act  of  1909,  chap.  31,  the  board  was  empowered 
to  determine  the  maximum  price  to  be  charged  for  electricity  developed  through  water 
powers  leased  from  the  Crown.  An  Act  of  1910,  chap.  50,  amended  certain  provisions 
of  the  Railway  Act  regarding  the  powers  of  the  board,  and  the  Act  of  the  same  year, 
chap.  57,  extended  the  jurisdiction  of  the  board  to  cover  the  fixing  by  it  of  the  tariffs 
of  wireless  telegraph  and  marine  electric  telegraphs  or  cables.  The  Act  of  1911, 
chap.  22,  gave  powers  to  the  board  to  require  from  railway  companies  the  establish- 
ment of  a  staff  of  fire-i  angers,  modified  the  previous  enactments  regarding  the  disposal 
of  electricity  developed  through  government  leased  water  powers,  and  amongst  other 
enactments,  made  provision  for  action,  through  the  board,  to  ensure  the  efficient  opera- 
tion of  subsidized  railways.  The  .office  of  the  board  is  at  Ottawa,  though  it  is  author- 
ized to  hold  sessions  in  any  part  of  Canada.  Its  decisions  and  orders  are  final,  sub- 
ject to  appeal  to  the  Supreme  Court  upon  questions  of  jurisdiction  or  law,  and  also 
to  action  thereon  by  the  Governor  in  Council,  in  his  discretion. 

It  is  required  to  make,  annually,  a  report  of  its  proceedings,  which  report  is  laid 
before  parliament.  The  report  for  the  year  ended  March  31.  1911.  has  been  received, 
and  will  be  laid  before  parliament  in  due  course. 

NATIONAL  TRANSCONTINENTAL  RAILWAY. 

Under  an  agreement,  dated  July  29,  1903,  ratified  by  the  Dominion  Act  of  that 
year,  chap.  71,  and  under  a  modifying  agreement  dated  February  18,  1904,  ratified  by 
the  Act  of  that  year,  chap.  24,  the  Grand  Trunk  Pacific  Railway  Company,  a  com- 
pany incorporated  by  the  Act  of  1903,  chap.  122,  have  undertaken  certain  obligations 
in  respect  of  a  line  of  railway,  wholly  upon  Canadian  territory,  between  the  city  of 
Moncton,  in  the  province  of  New  Brunswick,  and  the  navigable  waters  of  the  Pacific 
ocean,  at  or  near  Port  Simpson  or  some  other  port  in  British  Columbia,  as  may  be 
agreed  upon.  The  railway  is  composed  of  two  divisions,  namely,  the  eastern  division, 
between  Moncton  and  Quebec,  thence  westerly  through  the  northern  part  of  the  pro- 
vinces of  Quebec  and  Ontario,  and.  in  the  province  of  Manitoba,  to  the  city  of  Winni- 
peg, and  the  western  division,  between  Winnipeg  and  the  Pacific  ocean.  The  eastern 
division  is  being  constructed  by  the  government  under  four  commissioners  appointed 
by  the  Governor  in  Council,  and  on  completion  is  to  be  leased  to  and  maintained  and 
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operated  by  the  company,  who  undertake  to  construct,  at  their  own  cost  and  to  main- 
tain and  operate,  the  western  division.  The  lease  of  the  eastern  division  is  to  be  for 
a  period  of  fifty  years,  at  a  rental  of  three  per  cent  per  annum  upon  the  cost  of  its  con- 
struction; the  first  seven  years  of  the  term  to  be  free  of  rent;  "both  divisions  are  to  be 
equipped  by  the  company,  the  first  equipment  to  be  of  a  value  not  less  than  $20,000,000. 

By  way  of  assistance  to  the  company  in  the  construction  of  the  western  division,, 
it  is  provided  that  the  government  shall  guarantee  payment  of  the  principal  and' 
interest  of  an  issue  of  bonds  to  be  made  by  the  company  for  an  amount  sufficient  to. 
produce  a  sum  equal  to  75  per  cent  of  the  cost  of  its  construction;  this  amount  is  not 
to  exceed  $13,000  per  mile  in  respect  of  the  prairie  section  from  Winnipeg  to  the 
eastern  limit  of  the  Eocky  Mountains  (such  limit  to  be  established  by  the  Chief 
Engineer  of  the  company  and  the  Chief  Engineer  of  the  government,  as  the  result  of 
actual  surveys).  Tins  limit  has  been  established  as  the  east  bank  of  Wolf  creek,  a 
point  120  miles  west  from  Edmonton. 

By  the  Act  of  1905,  chapter  98,  three  deeds  of  trust  by  way  of  mortgage,  set  out 
in  the  said  Act,  were  ratified  and  confirmed,  namely,  one  dated  June  10,  1905,  between 
the  Grand  Trunk  Pacific  Railway  Company,  the  Royal  Trust  Company,  and  His 
Majesty,  to  secure  the  issue  of  first  mortgage  bonds;  the  second  dated  March  15.  1905, 
between  the  Grand  Trunk  Pacific  Railway  Company,  the  National  Trust  Company, 
and  the  Grand  Trunk  Railway  Company,  to  secure  the  issue  of  second  mortgage  bonds, 
and  the  third,  also  dated;  March  15,  1905,  between  the  Grand  Trunk  Pacific  Railway 
Company,  the  National  Trust  Company,  and  the  Grand  Trunk  Railway  Company, 
to  secure  the  issue  of  first  mortgage  bonds  in  respect  of  the  branch  line  designated  as 
the  '  Lake  Superior  Branch.' 

Payments  from  the  proceeds  of  the  bonds  of  the  company  for  work  done,  &c,  on 
the  western  division,  are  made  from  time  to  time  on  certificates  given  by  the  govern- 
ment Chief  Engineer  of  this  division,  showing  approved  expenditures. 

By  the  Act  of  1909,  chap.  19,  authority  was  given  for  aiding  in  the  completion 
of  the  construction  of  the  '  prairie '  section  by  a  loan  to  the  company  of  $10,000,000, 
to  be  secured,  as  collateral,  subject  to  any  prior  lien,  by  a  mortgage  on  the  'prairie' 
section  of  their  road;  such  loan  to  bear  interest  at  the  rate  of  4  per  cent  per  annum, 
and  to  be  repayable  in  ten  years. 

This  loan,  which  is  dealt  with  by  the  Finance  Department  was  duly  made;  the 
mortgage  deed  being  dated  May  22,  1909. 

The  several  government  expenditures  (on  the  eastern  division)  to  be  made  under 
the  above-mentioned  Acts  and  agreements  are  to  be  so  made  from  appropriations 
by  parliament  for  the  purpose,  and  on  the  recommendation  of  the  Minister  of  Rail- 
ways and  Canals,  to  whom  accounts  of  all  receipts,  expenditures  and  liabilities  are  to 
be  furnished  monthly. 

The  Board  of  Commissioners  are  required  to  furnish  annually  a  report  to  the 
Governor  in  Council,  through  the  Minister  of  Railways  and  Canals,  showing  the 
receipts  and  expenditures  of  the  year,  and  other  information  as  to  the  railway,  which 
report  is  to  be  submitted  to  parliament. 

The  headquarters  of  the  board  are  in  the  city  of  Ottawa. 
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The  report  of  the  board  for  the  fiscal  year  ended  March  31,  1911,  has  been  pre- 
pared, and  will  be  laid  before  parliament  in  due  course. 

The  following  summary  shows  the  position  at  the  close  of  the  year. 

EASTERN  DIVISION. 

(Moncton  to  Winnipeg). 
The  entire  line  from  Moncton  to  Winnipeg  is  under  contract,  the  distance  being 
1804-73  miles. 

Of  this  distance,  1,388  miles  are  graded.  The  track  is  laid  for  a  distance  of 
1,0(34-70  miles  of  main  line,  with  199-76  miles  of  sidings;  total  1,264.46  miles.  The 
total  percentage  of  work  done  is  68-56  per  cent  of  the  whole. 

The  work  is  divided  into  six  districts;  the  first  being  westward  from  Moncton. 

District  'A,'  256-61  miles. — 252-55  miles  are  graded,  and  the  main  track  is  laid 
for  249-92  miles;  also  50-60  miles  of  sidings;  206.49  miles  of  telegraph  have  been 
built.  The  expenditure  for  construction  during  the  year  was  $3,653,724.59.  94-86 
per  cent  of  the  work  has  been  done. 

District  'B,'  378-19  miles. — 419-75  miles  are  graded,  and  the  main  track  is  laid 
laid  for  325-13  miles;  also  28-05  miles  of  sidings;  186-60  miles  of  telegraph  have  been 
built.  This  district  extends  east  and  west  of  the  Quebec  bridge.  The  expenditure 
during  the  year  on  construction  was  $6,347,464.58,  and  on  transport,  $14,502.27.  65-54 
per  cent  of  the  work  ha's  been  done. 

District  'C;  121. 91/.  miles. — 74-3  miles  have  been  graded;  no  track  has  been  laid. 
The  expenditure  during  the  year  on  construction  was  $1,457,492.24,  and  on  transport 
$17,176.48.    27-43  per  cent  of  the  work  has  been  done. 

District  'D,'  276-11  miles. — 201-55  miles  have  been  graded,  and  191-38  miles  of 
main  track  laid;  also  31-56  miles  of  sidings;  124-65  miles  of  telegraph  have  been 
built.  The  expenditure 'during  the  year  on  construction  was  $3,976,516.99,  and  on 
transport,  $33,497.    55-80  per  cent  of  the  work  has  been  done. 

District  'E,'  19-5-19  miles. — 81-50  miles  have  been  graded;  no  track  laying  has 
been  done.  The  expenditure  on  construction  during  the  year  was  $1,106,861.91,  and 
on  transport,  $17,611.07;  29-73  per  cent  of  the  work  has  been  done. 

District  'F,'  376-09  miles. — This  brings  the  road  into  the  city  of  Winnipeg,  on 
the  west  side  of  Water  street,  the  Red  river  being  crossed  between  St.  Boniface  and 
Winnipeg.  It  includes  the  construction  of  yards  and  locomotives  and  other  shops 
at  Springfield  (Transeona),  a  point  about  6  miles  east  of  Winnipeg.  The  locomotive 
shops  are  completed,  and  the  machinery  is  being  installed.  The  double  track  bridge 
substructure  over  the  Red  river  is  completed,  and  the  steel  superstructure  is  nearly 
completed.  Out  of  the  total  mileage  of  this  district,  358-35  miles  have  been  graded, 
and  298-27  miles  of  main  track  have  been  laid;  also  89-554  miles  of  sidings;  266-99 
miles  of  telegraph  have  been  built.  The  expenditure  during  the  past  year  on  this 
district  amounted,  for  construction,  to  $6,612,845.89,  and  for  transport  to  $11,573.60. 
86-38  per  cent  of  the  work  has  been  done. 

Tlie  expenditure  for  the  fiscal  year  ended  March  31,  1911,  on  the  entire  eastern 
division  amounted,  as  is  shown  in  the  statement  of  the  Accountant  of  the  Depart- 
ment. Appendix.  Part  T.  to  $23,488,208.40.    This  statement  shows  the  total  expendi- 
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ture  on  the  eastern  division  up  to  March  31,  1911,  to  be  $95,4:!3,0!S5.48,  the  expendi- 
tures yearly  being  as  follows : 


1904   . .  . .  $       6,249  40 

1905  :   778,491  28 

1906  :   1,841,269  95 

1907   ...  ,   5,537,867  50 

1908   . .  18,910,449  41 

1909   24,892,422  68 

1910   19,968,126  86 

1911   23,488,208  40 


Total  $95,423,085  48 


The  total  expenditure,  shown  by  the  report  of  the  commissioners  since  their 
organization  in  September,  1904,  to  March  31,  1911,  is  $95,406,697.61. 

The  questions  in  dispute  between  the  commission's  engineers  and  the  engineers 
of  the  Grand  Trunk  Pacific  Railway  in  regard  of  classification  of  material  on  Dis- 
tricts 'B'  and  'F',  and  as  to  returns  of  rock  moved  outside  the  regular  section  in  rock 
cuts,  which  have  been  dealt  with  by  a  board  of  three  arbitrators,  as  provided  in  the 
company's  agreement  with  the  government,  the  board  being  composed  of  the  Chief 
Engineer  of  the  Commissioners,  the  Chief  Engineer  of  the  Company  and  Mr.  Colling- 
wood  Schreiber,  as  the  third  arbitrator,  have  been  finally  settled  during  the  past  year. 

By  an  order  in  council  of  June  23,  1910,  the  line  of  railway  from  the  northern 
approach  to  the  Quebec  bridge  to  Champlain  market,  in  the  city  of  Quebec,  which  had 
been  in  course  of  construction  by  the  Quebec  Bridge  and  Railway  Company  prior 
to  the  collapse  of  the  bridge,  and  the  assumption  by  the  government  of  the  company's 
undertaking  and  property,  was  transferred  to  the  commissioners  of  the  National  Trans- 
continental railway.  '  as  constituting  a  part  of  that  road.' 

WESTERN  DIVISION. 

(Wolf  Creek  to  Prince  Rupert). 

On  the  western  division  of  the  railway,  in  course  of  construction  by  the  Grand 
Trunk  Pacific  Railway  Company,  the  position  at  the  close  of  the  fiscal  year,  March 
31*  1911,  is  shown  by  the  report  made  by  the  government  Chief  Engineer  of  that  divis- 
ion, Mr.  Collingwood  Schreiber.  C.M.G..  which  will  be  found  printed  in  the  appendices 
hereto.  Part  IV..  to  be  as  follows: — 

The  total  length  of  this  division  is  1,745  miles,  divided  into  two  sections,  viz., 
the  'Prairie  section'  which  extends  from  the  west  bank  of  the  Assiniboine  river,  in 
the  city  of  Winnipeg,  to  the  east  bank  of  Wolf  creek  (a  point  120  miles  west  from 
Edmonton),  a  distance  of  915  miles,  and  the  'Mountain  section,'  extending  from  the 
east  bank  of  Wolf  creek  to  the  western  end  of  the  city  of  Prince  Rupert,  the  Pacific 
coast  terminus,  a  distance  of  830  miles." 

'prairie  section' 

The  section  is  nearly  completed  and  the  whole  is  open  to  public  traffic,  the  por- 
tion between  Edmonton  and  Wolf  creek  having  been  placed  under  traffic  on  February 
12,  1911,  as  an  'unfinished  contractor's  road.' 
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In  addition  to  the  length  of  the  main  line,  915  miles,  83-01  miles  of  passing  sid- 
ings have  heen  laid,  24-66  miles  of  sidings  to  elevators,  milk,  &c,  and  50-82  miles  of 
track  in  divisional  yards,  making  a  total  of  1,073  -49  miles  of  track  laid  on  this 
division. 

The  road  is  in  good  and  safe  condition,  and  the  train  service  has  been  carried  on 
successfully.  The  section  comprises  some  very  large  steel  bridges,  including  the 
South  Saskatchewan  river  bridge,  1,501  feet  long  and  76  feet  high;  the  Battle  river 
bridge,  2,770  feet  long  and  178  feet  high;  the  North  Saskatchewan  river  bridge,  1,655 
feet  long  and  136  feet  high;  the  Pembina  river  bridge,  902  feet  long  and  214  feet  high. 

The  fencing  and  the  telegraph  line  are  completed. 

The  certified  expenditure  on  the  section  up  to  March  31,  1911,  amounted  to 

§34,805,342.47. 

'mountain  section.' 

On  this  section,  which  extends  from  Wolf  creek  to  Prince  Rupert,  S30  miles,  at 
the  close  of  the  fiscal  year,  420  miles  were  under  contract,  namely,  ISO  miles  at  the 
eastern  (Wolf  creek)  end,  on  which  the  grading  was  practically  completed  for  100 
miles,  and  the  track  laid  on  the  first  65  miles,  and  240  miles  at  the  western  (Prince 
Rupert)  end;  on  which  the  track  is  laid  on  the  first  102  miles  from  Prince  Rupert. 
The  Chief  Engineer  reports  that  the  works  of  construction  on  the  '  Mountain  section ' 
are  in  a  backward  condition,  and  are  not  progressing  as  rapidly  as  could  be  desired, 
lie  observes  that  the  company  are  building  a  line  west  from  their  present  terminal 
wharf  at  Prince  Rupert  for  a  further  distance  of  3-23  miles  to  a  point  where  they  pro- 
pose to  place  their  terminals.  This  additional  mileage,  however,  not  having  been 
officially  recognized  as  part  of  the  Trunk  system,  the  Chief  Engineer  does  not  include 
i  i  his  certificates  of  expenditure. 

The  certified  expenditure  on  this  section  up  to  March  31,  1911,  amounted  to 
$20,488,156.58. 

The  total  certified  expenditure  on  the  two  sections,  the  'Prairie'  and  the  "Moun- 
tain/ up  to  March  31,  1911,  was  $55,293,999.05. 

SUBSIDIZED  RAILWAYS. 

Information  as  to  subsidized  railways  is  given  in  the  statements  of  the  accountant 
and  the  law  clerk  of  the  department,  respectively,  which  will  be  found  in  the  appen- 
dices hereto.  The  acountant's  statement  show  all  payments  made  year  by  year, 
since  the  beginning  of  the  system  of  railway  subsidies;  the  law  clerk's  statement  shows 
the  several  subsidy  agreements  entered  into  during  the  past  year,  with  certain  details 
oi  the  specification  in  each  case. 

The  total  payments  made  on  subsidy  account  during  the  year  ended  March  31, 
1911,  amounted  to  $1,284,892.04. 

QUEBEC  BRIDGE. 

On  August  29,1907,  the  cantilever  bridge  in  course  of  construction  by  the  Quebec 
Bridge  and  Railway  Company,  (originally  commenced  under  a  subsidy  of  $1,000,000 
authorized  by  the  Act  of  1899,  chapter  7,  and  a  subsidy  agreement,  dated  Xovember 
12,  1900)  suddenly  collapsed. 
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Under  the  terms  of  an  agreement  with  the  company,  dated  October  19,  1903, 
ratified  by  the  Act  of  1903,  chapter  54,  the  government  had  undertaken  to  guarantee 
the  principal  and  interest  of  the  bonds  or  other  securities  of  the  company  to  the  limit 
of  $6,678,200,  the  company  releasing  claim  to  the  balance  remaining  unpaid,  of  the  said 
subsidy,  such  guarantee  to  be  secured  by  mortgage  on  the  company's  franchises,  tolls 
and  property.  On  February  1,  1904,  a  mortgage  trust  deed  was  executed,  conveying  to 
the  Royal  Trust  Company  (Montreal)  as  trustees,  all  the  property  and  franchises  of 
the  company,  and  providing  for  the  issue  of  bonds  accordingly. 

It  was  provided  in  this  agreement  that  the  government  should  have  the  right  at 
any  time,  on  one  month's  notice,  to  take  over  the  company's  undertaking,  assets,  pro- 
perty and  franchises  on  paying  the  shareholders  the  amount  of  their  stock  at  par,  not 
exceeding  $265,585.70,  with  simple  interest  at  5  per  cent  and  a  premium  of  10  per  cent 
on  the  par  value  of  the  paid  up  shares. 

Of  the  said  subsidy  of  $1,000,000,  there  had  been  paid  to  the  company  a  total  of 
$374,350.33  prior  to  the  execution  of  above  agreement;  and,  subsequent  to  its  execu- 
tion, payments  were  made  from  the  proceeds  of  their  bonds  to  the  extent  of  $5,016,- 
453  -66,  on  certificates  of  the  government  engineer  covering  work  done  and  materials 
delivered* 

After  the  collapse  of  the  bridge,  the  right  of  the  government  to  take  over  the 
company's  undertaking  was  exercised  under  the  authority  of  an  order  in  council  of 
August  17,  1908.  The  date  of  assumption  was  December  1,  1908.  The  total  of  the 
amounts  paid  by  the  government  to  the  several  shareholders  for  their  shares  was 
$355,279.07,  payment  being  made  to  the  parties  concerned  in  November,  1908.  The 
deed  of  assignment  and  transfer  from  the  company  to  the  government  was  dated 
October  18,  1909. 

Under  authority  of  an  order  in  council  of  August  17,  190S,  a  board  of  three 
engineers  was  constituted  for  preparation  of  a  new  design  and  specifications,  and  for 
the  reconstruction  of  the  bridge,  with  powers  to  call  in  expert  engineers  as  advisors 
on  points  of  difference  that  might  arise. 

Towards  the  close  of  the  year,  1909,  such  progress  had  been  made  that  newspaper 
notice  was  given  in  November  of  that  year,  inviting  contractors  to  visit  the  office 
of  the  board  in  order  to  obtain  information  to  enable  them  to  prepare  offers  for  the 
superstructure,  on  the  board's  plans  and  specifications;  intending  contractors  being, 
however,  invited  to  submit  alternative  designs. 

In  June,  1910,  the  formal  call  for  tenders  was  made  by  newspaper  advertisement. 
In  response,  35  different  propositions  were  submitted,  which  were  duly  considered  by 
the  board,  who,  finally,  after  calling  in  advisory  engineers,  recommended  the  accept- 
ance of  an  alternative  design  sent  in  by  the  St.  Lawrence  Bridge  Company  (with 
whom  are  associated  the  Dominion  Bridge  Company  and  the  Canadian  Bridge  Com- 
pany). This  design  the  board  considered  to  possess  certain  features  of  strength, 
simplification  of  erection,  economical  distribution  of  material,  and  general  appear- 
ance which,  in  their  opinion,  would  produce  a  bridge  that  'would  compare  most  favour- 
ably with  the  highest  type  of  long  span  bridges  in  existence.'   By  an  order  in  council 

•The  history  of  the  government's  connection  with  the  bridge  prior  to  its  collapse  is 
given  in  the  Departmental  Annual  Report  of  1907-8,  p.  XLVII. 


xxii 


DEPARTMENT  OF  RAILWAYS  AND  CANALS 


2  GEORGE  V.,  A.  1912 

of  March  31,  1911,  authority  was  given  for  entrance  into  contract  with  the  conjoined 
companies  named,  and  such  contract  was  executed  under  date  April  4,  1911.  The 
contract  price  is  9-02  cents  a  ton,  and  will  aggregate  about  $S,650,OOJ,  a  saving  of 
about  $2,600,000,  having  been  effected  by  the  elimination  of  the  highways  for  vehicu- 
lar traffic  contemplate  1  in  the  original  de-sign;  the  contract  date  for  completion  is 
December  31  1915. 

The  bridge  when  constructed'  will  have  a  total  length  of  3,22S  feet,  or  about 
three-fifths  of  a  mile.  The  centre  span  will  be  1,800  feet  long;  the  length  of  the 
suspended  portion  of  it  will  be  640  feet.  This  span  will,  for  a  length  of  760  feet  over 
the  channel  of  the  river,  have  a  height  of  150  feet  between  its  lower  members  and  the 
high  water  level  of  the  river.  The  two  cantilever  arms  will  each  be  580  feet  long. 
The  width  of  the  bridge  between  trusses  will  be  88  feet.  The  bridge  will  comprise 
a  double  track  railway,  and  two  sidewalks  for  foot  passengers. 

Under  date  of  January  10,  1910,  a  contract  for  the  substructure  was  entered  into 
with  Messrs.  M.  P.  and  J.  T.  Davis,  whose  tender  was  the  lowest  of  three  obtained 
after  newspaper  advertisement  calling  for  tenders;  and  supplementary  agreements 
(necessitated  by  changes  in  the  caisson  design  and  in  the  location  of  the  north  anchor 
pier)  were  made  with  them  on  May  23,  1910,  and  September  2,  1911. 

The  Board  of  Engineers  for  reconstruction,  as  originally  constituted,  has  been 
modified  by  retirements  and  is  at  present  composed,  as  follows: — Charles  N.  Mon- 
sarrat,  M.  Can.  Soc.  C.E.,  chairman  and  chief  engineer;  Ralph  Modjeski,  Am.  Soe. 
C.E.,  and  C.  C.  Schneider,  Can.  Soe.  C.E.,  and  past  president  Am.  Soe.  C.E. 

The  headquarters  of  the  hoard  are  in  Montreal. 

The  report  of  the  board  for  the  year  ended  on  March  31.  1911,  will  be  found 
printed  in  the  appendices  hereto.  Part  V.  It  shows  that  the  work  of  removing,  under 
contract,  the  debris  of  the  fallen  structure  has  been  carried  on,  and  practically  all 
the  material  between  the  main  pier  and  the  anchor  pier  has  been  taken  out.  The 
approach  spans  and  false  work  on  the  north  shore  have  been  removed  under  contract. 
The  caisson  for  the  north  main  pier,  which  is  to  be  rebuilt,  was  floated  into  position, 
and  sinking  operations  had  been  commenced  when  an  accident  occurred  which  neces- 
sitated the  removal  of  the  caisson  for  repairs.  It  will  be  utilized  for  the  south  main 
pier,  and  one  in  two  sections  built  for  the  north  main  pier. 

The  expenditure  for  the  past  fiscal  year  up  to  March  31,  1911,  was  $227,563.40, 
adding  to  which,  the  expenditure  for  the  year,  1908-9,  $422,867.12  (in  which  is  included 
the  amount  $355,279.07,  paid  for  acquiring  the  stock  of  the  Quebec  Bridge  and  Rail- 
way Company,  and  $31,765.44,  the  expenses  of  the  commission  of  inquiry  into  the 
causes  of  the  collapse  of  the  old  structure),  and  also  adding  the  expenditure  for  the 
year  1909-10,  $111,782.02,  for  the  preparation  of  plans,  &c,  the  total  government 
expenditure  amounts  to  $762,218.54.  against  which  there  is  to  be  credited  the  sum  of 
$300,000  paid  to  the  government  by  the  Phoenix  Bridge  Company,  the  contractors  for 
the  original  superstructure,  in  the  final  adjustment  of  claims  arising  out  of  the  col- 
lapse, leaving  the  net  cost  to  the  government  up  to  March  31.  1911.  $662,218.54.  This 
is  irrespective  of  the  amount  of  subsidy.  $374,353.33  paid  to  the  Quebec  Bridge  Com- 
pany as  above  mentioned., 
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CANALS. 

Tho  total  expenditure  on  the  Dominion  canals  for  the  twelve  months  ended  March 
81,  1011.  was  $3,875,978.05,  comprising  $2,349,474.49  charged  to  capital;  $440,269.03 
charged  to  income ;  $595,894.79  for  staff  and  $490,339.74  for  repairs ;  the  last  two  items 
being  charged  to  revenue. 

The  balance  of  rentals  due  on  April  1,  1910,  was  $148,266.82.  The  rentals  accrued 
during  the  year  amounted  to  $181,864.47,  making  a  total  of  $330,131.29.  Of  this 
amount,  there  was  collected  during  the  year  a  total  of  $188,062.54.  The  balance 
remaining  due  on  March  31,  1911,  after  deducting  abatements,  was  $140,660.97.  It 
should  be  observed  that,  as  a  general  rule,  rentals  are  payable  in  advance,  this  fact 
accounting,  to  a  considerable  extent,  for  the  large  amount  of  rentals  due  at  the  end 
of  each  year. 

The  total  net  revenue  collected  amounted  to  $221,320.50,  the  balance  being  made 
up  of  wharfage  dues,  fines,  &c.  Of  this  amount,  refunds  were  made  to  the  extent 
of  $182.01,  leaving  the  net  revenue  $221,138.49. 

Xo  tolls  are  charged  on  any  of  the  Dominion  canals. 

Summaries  of  these  expenditures  and  receipts  will  be  found  in  the  statements 
furnished  by  the  accountant  of  the  department,  printed  in  the  appendices,  Part  1. 
of  the  present  report. 

The  above  figures  relate  to  the  fiscal  year  1910-11,  but  very  voluminous  statistics 
relating  to  canal  traffic,  and  various  commercial  statistics  for  the  season  of  navigation 
of  the  year  1910,  will  be  found  in  the  'Canal  Statistics,'  which  are  issued  as  a  separate 
report. 

The  principal  facts  of  these  statistics,  summarized,  are  as  follows: — 

The  total  traffic  through  the  several  canals  of  the  Dominion  for  the  season  of 
1910  amounted  to  42,990,608  tons,  an  increase  of  9,269,860  tons  compared  with  the 
previous  year.    320,574  passengers  were  carried,  an  increase  of  43,352. 

The  following  features  of  the  principal  canal  traffic  during  the  season  of  1910, 
will  be  of  interest : — 

On  the  Welland  canal,  2,326,290  tons  of  freight  were  moved,  an  increase  of  300,339 
tons.  Of  the  total,  1,042,538  tons  were  agricultural  products  and  154,737  tons  produce 
of  the  forest;  of  coal,  577,491  tons  were  carried;  2,281,519  tons  were  through  freight, 
of  which  1,557,283  tons  passed  eastward. 

Of  the  through  freight,  Canadian  vessels  carried  1,503,476  tons,  an  increase  of 
255,782  tons,  and  United  States  vessels  778,043  tons,  an  increase  of  49,697  tons. 

The  total  through  freight  passed  eastward  and  westward  through  this  canal  to 
United  States  ports  was  485,499  tons,  an  increase  of  40.080  tons  compared  with  the 
year  1909. 

The  quantity  of  grain  passed  down  the  Welland  and  St.  Lawrence  canals  to 
Montreal  was  789,661  tons,  an  increase  of  136,919  tons  as  compared  with  the  previous 
year;  no  trans-shipments  have  been  made  at  Odgensburg  since  1903. 

On  the  St.  Lawrence  canals  2,760.752  tons  were  moved,  an  increase  of  350,123 
tons,  of  which  1,916,733  tons  were  eastboun-1  freigth  and  814.019  tons  westbound 
freight;  930,851  tons  were  agricultural  products;  759.052  tons  coal;  and  560,328 
tons  forest  products. 
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On  the  Ottawa  river  canals,  the  total  quantity  of  freight  moved  -was  385,201  tons, 
an  increase  of  48,322  tons,  of  which  268,199  tons  were  produce  of  the  forest. 

On  the  Chambly  canal,  669,299  tons  were  moved,  a  decrease  of  82,818  tons,  of 
which  496,119  tons  were  produce  of  the  forest  and  99,485  tons  of  coal. 

On  the  Rideau  canal,  134,8S1  tons  were  carried,  an  increase  of  43,107  tons; 
40,026  tons  being  produce  of  the  forest,  and  13,304  tons  of  coal. 

On  the  St.  Peter's  canal  85,951  tons  were  carried,  an  increase  of  6,101  tons ;  42,350 
tons  were  coal. 

On  the  Murray  canal,  177,941  tons  passed,  an  increase  of  75,650  tons. 
On  the  Trent  canal,  46,263  tons  were  moved,  of  which  35,849  tons  were  produce 
of  the  forest. 

On  the  St.  Andrew's  lock  on  the  Red  river,  Manitoba,  the  volume  of  business 
was  8.2S3  tons  * 

On  the  Sault  Ste.  Marie  canal,  the  total  movement  of  freight  was  36,395.687  tons, 
bei  ng  an  increase  of  5,534,442  tons.  There  were  7,972  passages  of  vessels,  the  number 
of  lockages  being  6,110.  Of  wheat,  6S,396,300  bushels  and  of  other  grain  23.S55.747 
bushels  were  carried;  2,831,260  barrels  of  flour;  28,440,952  tons  of  iron  ore;  4.109,565 
tons  of  coal;  and  44,646,650  feet,  board  measure,  lumber. 

The  chief  engineer  of  the  department  has  furnished  a  report,  summarizing  the 
principal  features  of  the  work  done  during  the  year,  and  this,  with  the  reports  of  the 
Superintending  Engineers  and  Superintendents,  will  be  found  in  the  appendices,  Part 
VI.,  renders  unnecessary  any  further  digest  on  my  part. 

I  may,  however,  observe  that  the  gathering  of  information,  by  means  of  surveys 
and  drill  tests,  in  regard  of  the  important  project  of  an  enlarged  Welland  canal  has 
been  carried  on  during  the  year,  and  much  valuable  material  for  decision  has  been 
obtained.  !No  definite  conclusion  has,  however,  been  reached  in  the  matter,  and  it 
is  not  yet  in  a  position  to  admit  of  determination. 

RAILWAY  STATISTICS. 

The  digest  of  the  sworn  statements  of  railway  companies  relating  to  their  opera- 
tions in  Canada  for  the  twelve  months  ended  June  30,  1910,  is  prepared  by  the  Depart- 
mental Comptroller  of  Statistics,  and  is  issued  as  a  separate  report. 

CAXAL  STATISTICS. 

The  traffic  statistics  of  the  Dominion  canals  for  the  season  of  navigatipn  of  1910 
are  compiled  under  the  direction  of  the  same  officer,  and  are  also  issued  as  a  separate 
report. 

I  have  the  honour  to  be,  sir, 

Your  obedient  servant, 

A.  W.  CAMPBELL, 

Deputy  Minister. 

•  This  work,  which  consists  of  a  lock  and  dam  on  the  Red  river  about  15  miles  north  of 
Winnipeg,  was  built  and  is  operated  by  the  Department  of  Public  Works.  It  affords  com- 
munication between  Winnipeg  and  Lake  Winnipeg.  It  is  only  mentioned  here  for  statis- 
tical purposes. 
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PART  I 
STATEMENTS 

OF  THE 

ACCOUNTANT  OF  THE  DEPARTMENT 

SHOWING 

EXPENDITURE  ON  RAILWAYS  AND  ON  CANALS 

( Including  Subsidized  Railways) 

AND  RECEIPTS 


FOR   THE   YEAR  191011 

ALSO  FOR  PREVIOUS  YEARS 
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Statement  showing  the  amount  expended  by  the  Department  of  Railways  and  Canals, 
Dominion  of  Canada,  during  the  Fiscal  Year  ended  March  31,  1911. 


CANALS. 


Name  of  Work. 


Canals. 


Carillon.  . .  1 
Grenville ..  / 

Chambly  

Cornwall  

Galops  

Lachine  

Murray  

Rideau  

Sault  Ste,  Marie 

Soulanges  

Ste.  Anne's  Lock . 
St.  Ours  Lock  . . . 

St.  Peters  

Trent  

Welland  

Williamsburg .... 


Total  

General  on  Canals. 


Dredge  Vessels — Lachine  

"  Rideau  

Miscellaneous  

Statistical  Officers  —  Salaries  and  Contin 

gencies  

Sunday  Labour   

Surveys  and  Inspections  

Maintenance  

Protection  wall  north  side  Lake 

St.  Francis  

Macadamizing  2  miles  public  road 

Hungry  Bay  Dyke  

Remarking  boundaries  and  sur- 
veys, &c  

Dredging   

Extending    protection  wall  Ste. 

Barbe  Dyke  

Miscellaneous  works  not  provided  for   

C.   S.   Gratuities    to   deceased  employees 
(Statutory)   


Chargeable 
to 

Capital. 


8  cts 


20,000  04 


253.098  27 


54,797  37 
102,699  G9 


1,682,449  32 
236,429  80 


2,349,474  49 


Quebec 
Canals 


Totals  

Total  on  Canals. 


Chargeable 
to 
Income. 


S  cts. 

9,051  98 

8,717  20 
76,719  09 
16,224  OS 
73,260  66 


6,188  71 
77,066  45 
3,999  58 
2,880  93 
1,200  23 


78,914  08 
28,088  57 
2,622  39 


3S5.534  55 


6,255  47 


4.499  13 
13,954  95 

5.500  00 
17,416  36 

2,980  00 
1,659  59 

2,468  98 


2,349,474  49 


51,734  48 


440,269  03 


Chargeable  to  Revenue. 


Staff. 


8  cts. 


23,608  04 

30,548  74 
78,583  80 


72,285  01 
3,942  94 
47,165  63 
24,951  49 
32,283  03 
2,315  34 
3,527  69 
4,180  96 
38,019  33 
128,000  33 
21,893  61 


511,305  94 


957  85 

33,064  45 
29,764  75 


20,801  80 


84.5SS  S) 


595,894  79 


Grand  total  Canals,  §3,875,978.05. 
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Statement  showing  the  amount  expended  by  the  Department  of  Railways  and  Canals, 

&c. — Concluded. 

RAILWAYS. 


Name  of  Work. 


Railways. 


Canadian  Pacific  

Intercolonial  

National  Transcontinental. 

Prince  Edward  Island  

Windsor  Branch  


Chargeable 
to 

Capital. 


S  cts. 

2,018  35 
762,860  06 
23,488,208  40 
04,320  56 


Chargeable 
to 

Income. 


Chargeable  to  Revenue. 


Working  Expenses. 


cts. 


9,595,970  79 


Total   

General  on  Railways. 

Contribution  to  McGill  University  

■i         Polytechnic  School,  Montreal . . 

Railway  Subsidies  

Governor  General's  Car  

Railway  Commission  maintenance,  &c  

ii  ii  statutory  

Subscription  to  Railway  Congress,  Brussels . . 

Surveys  and  Inspections  

Government  Director  Grand  Trunk  Pac.  Ry. 

Inspection  Grand  Trunk  Pac.  Ry  

Hudson  Bay  Railway  

Quebec  Bridge,  expenditure,  &c   

ii  Exchequer  Court  awards  . . . 

Railway  Grade  Crossing  Fund  

Compensation  to  F.  S.  Roger  for  injuries  

Total  

Total  on  railways. 

Grand  total  railways,  S36,301,979.24  

Miscellaneous. 
Cost  of  litigation  


24,348,316  37, 


424,104  00 
17,797  98 

10.037,878  77 


184,149  81 
194,451  21 
33,112  19 


2,500  00 
2,500  00 
1,284,892  04 
2,343  3S 
117,308  99 
47.083  33 
97  33 
15,817  30 
L'.dim  nil 
21,619  34 


6,900  18 


411,713  21     1,503,070  80 


24.760,020  58     1,503,070  80 


Grand  totals  railways  and  canals  including 
miscellaneous    


27,100,504  07 


2,369  52 


1,045,700  44 


1,000  00 
1,000  00 


10,03S,878  77 


10,634,773  56 


its. 


4011,339  74 


Total  amount  of  expenditure  $40, 180,326. 81. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


W.  C.  LITTLE, 

Accountant. 


i  STATEMENTS  OF  THE  ACCOUNTANT  7 

SESSIONAL  PAPER  No.  20 

Statement  allowing  the  amounts  expended  on  Construction,  Renewals,  Ordinary  Re- 
pairs and  Working  Staff  up  to  March  31st.  1911. 


BATE  VERTE  CANAL. 


Year 

ending. 

Capital. 

Income. 

S  cts. 

$  cts. 

18G8 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1S81 
1882 
1S83 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
111(11 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 

"  "   

l/,92y  34 
0,390  41 
14, 1143  83 
4,018  90 
443  00 
110  75 
22  30 

"                   "  "   



520  00 

"  "   



"                     11  "   

"                        "  "   



Total  

44,387  53 

W.  C.  LITTLE, 

Accountant. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 
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•Statement  showing  the  amounts  expended  on  Construction,  Renewals,  Sue. — Continued. 

BEAUHARXOIS  CANAL. 


Government  expenditure  prior  to  Confederation 
since 


Capital. 


Total 


1868 
ISOil 
1S70 
1S71 
1872 
1873 
187-1 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
188G 
1887 
1888 
1889 
L89U 
1891 
1S92 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 


§  cts. 
1,611,424  11 


266  15 


Renewals 
Chargeable 
to 
Income. 


25.   mci 


$  cts. 


Staff. 


S  cts. 


63,193  75 
55  00 
27  50 


27  50 
5,122  50 
26  00 
36  00 


6.727  44 
3,277  98 
7.999  79 
8,491  80 
3,633  57 
14,411  97 
10,993  52 


17,085  68 
1,696  23 


6,547  72 
27,982  93 


9,813  15 
5,799  34 

1.  'i 

4,959  22 
483  40 


14,949  S3 
2,531  24 
598  64 
2,260  81 
21,758  84 
24,319  49 


1*1,636,690  26   265,S10  84 


9,349  99 
9,626  99 

10.117  57 
12,316  53 
11,792  46 
12,210  73 
15,392  51 
14.399  32 
14,465  86 
14,377  63 
14,383  37 
15,015  S6 
15,362  61 
17,659  93 
18,804  53 
18,287  77 
19,107  38 
18,960  40 
19,228  90 
18,867  45 
19,325  05 
20,019  11 
19,847  42 
18,886  86 
20,050  01 
20,348  34 
20,574  53 
•_0, 128  59 
20,725  47 
21,012  64 
20,650  00 
20,613  32 
20,147  59 

20.118  42 
16,682  52 

8,218  14 
9,236  27 
9,086  68 
9,291  91 
7,552  02 
7,032  31 


649,574  89 


Repairs. 


cts. 


6.216  98 
6,498  57 
6,384  81 
5,722  36 
15,733  38 
9,882  06 
10,990  56 
12,253  01 
17,170  83 
15,207  36 
9,861  05 
10,370  71 
8,997  34 
10,770  67 
20.S13  86 
15,826  71 
16,232  61 
14,637  70 
14,356  00 
14,999  88 

14,285  98 

14,982  54 
14,999  20 
12.537  39 
14,999  80 
14,107  11 
13.903  46 
12,299  49 
15,050  So 
14,862  98 
16,164  92 
13,463  01 
14,505  30 
14,199  12 
6,532  33 
10,063  38 
11,936  37 
10,499  99 
18,640  71 
11,711  09 
13,019  76 


525,691  SBt 


*  See  page  22  for  total  cost  of  St.  Lawrence  River  and  Canals. 

f  This  canal  being  under  lease  since  1908,  no  expenditure  has  been  incurred  for  maintenance  nor 
operation. 


W.  C.  LITTLE, 

Accountant. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  191 1. 
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Statement  showing  the  amounts  expended  on  Construction,  Renewals,  &c. — Continued. 


CARILLON  AND  G RENVILLE  CANAL. 


to 
a 
-3 

■ 

Renewals 



u  S 

Capital. 

Chargeable 
to 

Staff. 

Repairs. 

09 
>< 

Income. 

S  cts. 

8  cts. 

$  cts. 

$  cts. 

Imperial  Government   .   

Goverment  expenditure  prior  to  Confederation. 

03,0o3  64 

ii                  since  ii 

1868 

in  oi ~  oo 
19,81  11 

/•  0/11  oo 

D,  .50 1  88 

O  (il  1  OQ 

8,911  28 

ii                     ii  ii 

1869 

@  n in  oo 

6,549  3o 

10,157  42 

•  •                                      M  II 

1870 

4,167  JO 

C  1*1  <7  OI 

6,bl7  81 

A  O  K  O    A  A 

9,8o2  09 

II                                      II  II 

1871 

23,119  37 

o  £)ti1  An 

S,6i  0  '.'N 

o  ni  o  o  4 

8,218  24 

il                                      II                            II      ■        .  . 

1872 

105,257  28 

8,324  51 

in  OOK  Oi 

17,235  31 

11                                      n                            II               .  . 

1873 

inn  i  r  ii  i  in 

133,199  10 

O  AK1  OO 

3,051  38 

i  n  Ai1  o  oo 
10,068  28 

8,781  50 

II                                      II  II 

1874 

a  i  r  oco  oo 

245,258  38 

i  n  "1 n  oo 

10,  /IO  88 

1  A  t*AK  OO 

10,b05  82 

H                                      it                            ll               .  . 

1875 

OOA  Or1  1    ™ ■ 1 

309,864  7o 

10,378  57 

1  O  KOA     1  4 

18,520  44 

ii                                      il  II 

1S76 

nfiji  nno    1  /* 

326,203  16 

10,764  38 

11,475  96 

"                                      "                           il               .  . 

1877 

245,738  04 

1  1  aca  or? 

11,050  11 

1  A  OA,t  Ai! 

10,304  Ob 

ii                                      ll  ll 

1878 

22,676  20 

11    iai  on 

11,401  30 

5,082  71 

II                                      l.  II 

1879 

OIO    111  ill 

243,141  24 

1  1    Kill  OO 

11,501  11 

rj  £>on  AO 

7,629  98 

ll                                      II  II 

1880 

001     K  1  4  CIT 

281,514  2( 

11,959  14 

7,625  54 

.1  "ll 

1881 

336,707  53 

i o  oka  i o 

13,059  18 

8,076  91 

ll                                      li                            II               .  . 

1882 

4  o»>  ao  4  on 

433,084  39 

14,38,!  4y 

7,582  68 

I                                      ll  n 

1883 

433,575  10 

17,479  58 

O  OI  A  AO 

8,310  02 

II                                      ii  "I 

1884 

399,267  16 

i  t  ooo  m 

17,393  91 

iy  AID     4  o 

7,918  42 

Ii                                      II  ll 

1885 

157,187  72 



i  n  tao  on 

19,*  02  30 

1  A     1  OI  i  Oi* 

10,429  26 

ll                                      ll  ll 

1S86 

104,973  24 

75  00 

OA  KH7  oo 

20,o97  82 

a  ono  oi 

9,303  31 

>'                                      "                            ll               .  . 

1887 

20,747  11 

on  mi i  oa 
20,011  30 

19,554  41 

"                                      "                            II               .  . 

1888 

oo   '  Ctf\ 

oh,  99i)  29 

OI    KOI  IO 

21,531  12 

in  a*)i*  i*o 

10,03b  bl 

ti                                      ii  ll 

1889 

298  17 

•  lO  AHO  OO 

22,098  88 

10,135  66 

II  H 

1S90 

17  58 

4,528  61 

15,896  10 

rf  k  oo   o  o 

7,5h.s  38 

ii                                      ll  11 

1891 

4,395  25 

Oi  oon  oo 
21,230  11 

10,796  68 

ll                                           ■!  11 

1892 

34,585  64 

1  K    AOl'      1  O 

15,036  48 

17,458  69 

O    ^OA    1 C 

8,020  15 

H                                            II  11 

1893 

207  00 

42,298  74 

16,762  71 

"1  A  OO 

10,609  28 

1                                           II  11 

1894 

385  55 

on  no  1    11  1 

20,034  94 

14,144  98 

i  i    oon  riA 

11,620  09 

11                                            II  It 

1895 

o,963  76 

15,453  21 

i n  o/)ii  ok 

12.30o  2o 

II                                            II  11 

Is:  ir. 

3,8o0  31 

1  O  nnr;  t*n 

13, 99: j  69 

12,161  10 

II                                            II  11 

1897 

1,908  44 

1   Aon  On 

4,939  20 

i o  roA  OA 

13,(80  29 

11,607  95 

II                                           .1  1, 

1898 

82,663  37 

.i.OSJ  O.i 

i i  01 

11, 69 1  81 

10,993  61 

1899 

39,999  37 

11,919  27 

11,478  88 

I.                                           .1  I, 

1900 

22,802  27 

4,476  50 

13,657  06 

14,666  71 

11                                                                                                     M                                                                         II                                       .  . 

1901 

4,930  65 

9,331  95 

13,342  22 

13,416  00 

1902 

16,998  69 

13,725  99 

19,366  30 

1903 

15,992  52 

14,348  17 

17,766  28 

1904 

9,150  07 

16,224  94 

17,262  29 

||                                                                                                     II  II 

1905 

8,715  46 

15,858  19 

19,977  19 

1906 

24,179  33 

18,232  71 

10,924  72 

1907 

9,393  38 

16,749  03 

7,036  40 

1908 

1,387  35 

23,019  45 

9,775  35 

1909 

68,597  35 

23,085  54 

10,758  01 

tl                                                                                                     II                                                                        11                                       .  . 

1910 

10,410  09 

23,512  72 

11,925  28 

1911 

9,051  98 

23,608  04 

11,303  46 

Total  

f4, 182, 092  96 

340,192  61 

658,269  25 

488,759  01 

*  Expenditure  not  given— record  relating  to  same  were  kept  in  Ordnance  Office  at  Montreal  and 
were  destroyed  by  fire  in  1852. 

t  Include!  in  total  cost  of  Ottawa  River  Works,  sec  page  17.    Cost  of  enlargement,  SI,  119,039,32. 


W  C.  LITTLE, 

Accountant. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


10  DEPARTMENT  OF  RAILWAYS  AXD  CANALS  i 

2  GEORGE  V.,  A.  1912 

Statement  showing  the  amounts  expended  on  Construction,  Renewals,  &c. — Continued. 

CHAMBLY  CANAL. 


Government  expenditure  prior  to  Confederation 
since 


IS!  IS 

18G9 
1870 
1871 
1872 
1873 
1874 

is;.-, 

1876 
1877 
187* 
1879 
issn 
1SS1 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1S94 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
l9o:; 
1904 
19D5 
1906 
1907 
1908 
1909 
1910 
1911 


Capital. 


§  cts. 
634,711  76 


2,415  00 


SO  00 


Renewals 
Chargeable 
to 

Income. 


cts. 


Staff. 


S  cts. 


2,839  85 
1,906  40 
759  00 
2,810  00 


Less  proceeds  of  sale  of  piece  of  land  in  1898  . 

Total  


157  90 
13.307  02 
30,479  41 
20,  1 


31,796  41 
21,332  36 
41,640  77 
21,049  23 
14,547  27 
17,911  17 
65,536  S4 
51, 137  87 
23,221  48 
43,344  41 
38,353  99 
21,127  65 
8,567  78 
6,147  63 
3,694  63 
12,665  83 
13,184  68 
15,255  42 
5,448  88 
1,195  09 
19,132  80 
8,977  43 
26,701  59 
33,066  50 
26,192  72 
29,953  80 
34.261  31 
35,784  54 
8,207  00 
8,717  20 


701,151  13 
150  00 


'701,001  13  I  696,772  38 


8,312  90 
8,437  22 
8,934  41 
10.214  71 
9,628  50 
10,390  44 
11,675  67 
12,201  99 
10,593  14 
10,281  78 
10,413  99 
11,301  53 
11,516  22 
13,950  47 
16,686  78 
15,904  38 
18,448  85 
18,378  55 
19,501  28 
19,053  62 
20,073  60 
19,679  22 
19,655  38 
19,204  76 
19,665  22 
19,310  29 
19,040  93 
19,325  49 
19,349  65 
18,754  17 
17,992  90 
18,336  50 
18,397  58 
is.. -.29  is 
18,832  25 
19,286  10 
21,544  69 
26,970  79 
26,039  53 
19,916  33 
28,375  21 
28,440  40 
29,198  76 
30,548  74 


772,294  50 


*Chamblv  Canal  and  River  Richelieu. 

Chambly  Canal,  as  above  S  701,001  13 

Saint  Ours  lock,  see  page  23   121,537  65 

Less  amounts  deducted  at  Confederation,  see  Public  Ac-  S  822,538  78 

counts,  1S68,  part  I,  page  9, 

Government  expenditure  prior  to  Confederation. 

Chambly  Canal,  as  above  S  631,711  76 

St.  Ours  Lock,  see  page  23   121,537  65 

S  756,249  41 

Returned  as  an  asset  in  Public  Accounts.  18G8.    433,807  83 


322,441  5S 


Agreeing  with  Public  Accounts,  1911,  page  4  S  500,097  20 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


W.  C.  LITTLE, 

Accountant. 


i  STATEMENTS  OF  THE  ACCOUNTANT  11 

SESSIONAL  PAPER  No.  20 

Statement  showing  the  amounts  expended  on  Construction,  Renewals,  &c— Continued. 

CORNWALL  CANAL. 


Government  expenditure  prior 
to  Confederation 


Government  expenditure  since 
Confederation  


Cost  of  original  construction. 
Expenditure  by  Dominion  Gov 
ernment  


Cost  of  enlargement. 

Total  . . 


1868 
1869 
1870 
1871 
1S72 
is;:; 
1874 
1875 


Chargeable  to  Capital. 


$  cts. 
1,933,152  69 


10,692  04 


1876 
1877 
1S7S 
1879 
1880 
1S81 
1882 
1883 
1884 
1885 
1886 
1887 
188S 
1889 
1890 
1891 
1892 
1893 
1S94 
1895 
1890 
1897 
189S 
1S99 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 


1,780  00 


49,211  37 
145,015  45 

143.092  05 
109,454  95 

53,948  14 
44,587  61 
21,728  93 
23,018  13 
62,034  90 
57,820  83 
46,966  43 
67,945  74 
163,993  85 
365,038  01 
599,001  85 
398,555  25 
352,536  13 
404,990  22 
450,689  65 
448,408  31 
438,487  51 
133,208  90 
37,649  00 
169,889  51 
62,032  47 
90,535  18 
77,833  81 
113,795  16 

104.093  45 
37,879  09 

5,218  03 
9,897  90 
495  00 
89  54 


cts. 


1,945,624  73 


5,289,142  41 


Renewals 
Chargeable 
to 
Income. 


$  cts. 


2,786  00 


17,780  05 
7  50 
10,000  21 
1,011  75 


16,298  96 
6,960  95 


2,000  00 
1,459  98 
2,345  26 


21,497  74 
2,175  00 


15,960  80 
18,547  50 


1,730  16 
8,324  83 

20,063  79 
4,191  61 

11,270  83 
151,028  65 

35,549  06 

70,719  09 


'7,234,767  14  I  428,309  72 


Staff. 


8  cts. 


11,244  47 
10,347  91 
10,368  16 
11,848  39 
10,594  30 
13,042  25 
13,405  20 
13,351  91 


13,320  61 
13,375  70 
13,825  50 
13,817  96 
14,440  33 
15,173  60 
15,052  20 
18,283  67 
18,475  48 
15,988  96 
15,991  SO 
17,520  54 
16,938  54 
17,890  55 
17,063  49 
16,077  72 
15,596  66 
15,173  01 
15,344  02 
15,414  56 
15,472  26 
15,540  43 
15,011  50 
16,000  00 
18,798  10 
17,104  13 
17,896  58 
70,129  29 
45,792  64 
71,073  68 
71,246  77 
52,050  36 
73,651  90 
75,581  54 
76,519  49 
78,583  80 


Repairs. 


$  cts. 


1,139,423  16    706,379  74 


3,774  18 
3,859  14 
7,145  42 
8,891  61 
8,163  70 
12,467  65 
7,610  70 
7,097  34 


6,423  67 
6,440  54 
4,935  21 
4,983  15 
9,735  76 
5,524  10 
6,634  62 
8,361  71 
9,007  73 
12,368  51 
11,832  83 
12,100  29 
13,94  2  64 
58,205  26 
12,758  18 
9,830  05 
9,864  36 
9,668  14 
7,733  54 
13,053  55 
25,259  56 
16,438  32 
15,431  02 
14,623  90 
13,998  29 
13,166  89 
15,045  95 
19,205  66 
20,932  55 
28,100  67 
31,893  13 
24,489  18 
35,708  68 
42,978  72 
51,330  83 
45,362  81 


•Included  in  total  cost  of  St.  Lawrence  Ri  ver  and  Canals,  see  page  22. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


W.  C.  LITTLE, 

Accountant. 


12  DEPARTMEN  T  OF  RAILWAYS  AXD  CAXALS  i 

2  GEORGE  V.,  A.  1912 

Statement  showing  the  amounts  expended  on  Construction,  Renewals,  ifec. — Continued. 

CULBUTE  LOCK  AXD  DAM. 


Government  expenditure  since  Confederation 


Total. 


1868 
1869 
1870 
1S71 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
18S5 
1886 
1887 
1888 
18S9 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
19(17 
1908 
19119 
1910 
1911 


Capital. 


cts. 


63,659  29 
76,842  44 
56.0S1  87 

5,933  53 
20,694  19 
16,688  20 

4,721  62 
29,567  15 
14,249  60 

8,151  16 
19,071  76 
26,385  27 

7,760  88 

7,573  99 
17,112  01 

2,818  35 

2,183  15 


Renewals 
Chargeable 
to 
Income. 


S  cts. 


Staff. 


S  cts, 


835  53 
38,388  99 


3.  OS.*)  Illl 

197  00 


*382,776  46 


9,122  05 
1,546  25 
1,420  65 
2,540  14 
1,475  26 


1,135  00 


2,204  50 
2,255  00 


60,923  37 


202  50 
962  85 
790  00 
695  00 
733  50 
730  00 
730  00 
730  00 
739  50 
1,050  00 
747  S3 
745  25 
736  00 
749  00 
730  00 
436  05 


Repairs. 


11,507  48 


Included  in  total  cost  of  Ottawa  River  Works,  see  page  17. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


259  31 


162  33 
2S8  99 


572  75 
2,396  14 
967  33 
730  60 
116  53 


199  91 

13  56' 
491  43 
434  28 


100  00 


7,036  15 


W.  C.  LITTLE, 

Accountant. 


STATU  MUMS  OF  THE  ACCOUNTANT 
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SESSIONAL  PAPER  No.  20 

STATEMENT  showing  the  amounts  expended  on  Construction,  Renewals,  itc. — Continued. 

LACHINE  CANAL. 


Expenditure  by  Imperial  Gov- 
ernment  

Government  expenditure  prior 
to  Confederation  

Government  expenditure  since 
Confederation ,,  


Costof  original  const  ruction  and 
enlargement  from  1845  to  1848 

Expenditure  by  Dominion  Gov- 
eminent  


Cost  of  enlargement. 

Total. 


1868 
1869 


1870 
1871 
1872 
1873 
1874 
1875 
187G 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1880 
1887 
1888 
ISS'.I 
1S90 
1891 
1892 
1893 
1894 
1895 

is:  ii; 

1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
190G 
1907 
1908 
1909 
1910 
1911 


Capital. 


?  cts. 
40,000  00 

2,547,532  85 

"2,606  00 


36,708  15 
7,824  28 
158,618  35 
197,420  52 
327,769  39 
1,439,375  73 
1,484,619  63 
958,053  30 
369,566  74 
292,165  51 
252,821  33 
396,496  96 
188,266  18 
111,215  23 
210.5011  4-2 

28,772  52 

19,414  34 

76,032  96 
7,448  03 
217  53 

87,852  35 
445.9S3  21 

64,345  14 
1811,944  36 
184,998  25 
282,052  4S 
216,717  44 
162,351  83 
125,009  41 

97,305  52 
113.32S  26 

58,426  92 
181,487  06 
112,460  47 
103,798  28 

18,840  85 
203,307  25 
359,041  77 
215,611  98 
253,098  27 


S  cts. 


2,589,532  85 


10,039,277  20 


12,628,810  05 


Renewals 
Chargeable 
to 
Income. 


§  cts. 


1,852  70 


12,231  40 
35458  21 


2,978  66 
1,859  68 


12,981  59 
7,996  3S 
972  71 
8,238  46 
16,155  75 
27,480  80 
50,937  40 
17,152  4S 
32,405  20 
8,193  15 
14,664  21 
819  62 
3,103  99 
12,210  88 
12,072  87 
36,249  02 
109,893  43 
162,705  14 
144,996  37 
133,518  77 
65,872  25 
92,362  48 
143,526  35 
70,000  20 
73,260  66 


Staff. 


13,742  05 
14,209  02 


15,834  49 
17,478  52 
16,076  93 
23,601  03 
25,811  07 
28,592  01 
33,797  73 
33,148  86 
39,062  97 
42,338  84 
38,950  90 
39,027  99 
41,158  90 
45,554  91 
48,624  51 
49,004  85 
50,969  10 

53.113  97 
52,229  61 
54,110  67 

53.114  34 
50,721  69 
52,729  37 
53,185  00 
60,174  03 
56,337  44 
58,342  96 
57,533  20 
57,282  50 
55,990  00 
56,791  45 
58,364  29 
59,435  33 
69,762  03 
77,2&3  17 
86,209  93 
84,708  78 
53,308  14 
74,222  78 
72,049  32 
77,701  55 

72,285  01 


1,311,850  81  2,173.921  24  1,504,618  63 


Repairs. 


$  cts. 


10,431  51 
12,085  84 


13,302  39 
15,093  25 
12,334  69 
34,300  60 
22,828  66 
30,057  34 
29,103  65 
19,824  33 
13,646  41 
12,400  78 
10,223  62 
19,888  33 
17.11G  46 
18,199  59 
19,683  24 
20,199  78 
19,199  18 
22,567  81 
19,999  64 
22,957  71 
22,999  38 
36,292  98 
67,499  62 
51,616  79 
40,939  70 
25,891  45 
21,950  20 
25,820  73 
33,391  92 
35,770  90 
31,988  81 
50,005  48 
45,853  97 
53,054  20 
50,660  92 
65,202  42 
60,064  84 
47,465  20 
70,427  37 
82,081  39 
75,247  71 
91,941  St 


Total  expenditure  on  capital  account  as  above  S12,628,S10  05 

Less  charged  to  St.  Lawrence  River  and  Canals,  see  page  22.  §2,950,104  15 

Less  expenditure  by  Imperial  Government.    40,000  00 

/    2,990,104  15 


Agreeing  with  Public  Accounts  balance  fheet,  1911  page  4. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


 $  9,638,705  90 

W.  C.  LITTLE, 

Accountant. 


14  DEPARTMENT  OF  RAILWAYS  AXD  CANALS  i 


2  GEORGE  V.,  A.  1912 

Statement  showing  the  amounts  expended  on  Construction,  Renewals,  ttc. — Continued. 

LAKE  ST.  FRANCIS. 


tc 

B 

•5 
a 
o 

b 

3 

V 

> 

18C8 

Capital. 

Renewals. 
Chargeable 
to 
Income. 

S  cts. 

$  cts. 

1869 



1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1SNU 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1S98 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 



II                II  It 





3,420  00 
23,110  00 
15,431  46 
15,000  00 
13,945  25 

5,000  00 

t 
t 

2,495  47 
12,288  39 
8,060  30 

2,199  52 

t 
t 
t 
t 
t 

"75,906  71 

Total  

25,013  68 

*  Included  in  total  cost  of  St.  Lawrence  River  and  Canals,  sec  page  22. 
t  Transferred  to  Department  of  Marine  and  Fisheries  in  1905. 


W.  C.  LITTLE, 

Accountant. 

Department  of  Railways  and  Canals, 
Ottawa,  July,  23  1911. 


i  STATEMENTS  OF  THE  ACCOUNTANT  15 

SESSIONAL  PAPER  No.  20 

Statement  showing  the  amounts  expended  on  Construction,  Renewals,  &c.  —  Continued. 


LAKE  ST.  LOUIS. 


ti 
_g 
■a 

a 

>H 

Chargeable 
to 
Capital. 

Chargeable 
to 

Revenue. 


&  cts. 



$  cts. 

1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1K92 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 

"                "                 "  "     



"               "                 "                 "              '  '  •   



"                "                 "  "   

4,753  14 
49,909  31 
73,300  41 
64,495  83 
57,607  79 
11,765  70 
12,918  31 
6,000  00 
9,508  72 
7,916  90 
t 
t 
t 
t 
t 
t 
t 

*298,176  11 



Total  

*  Included  in  total  cost  of  St.  Lawrence  River  and  Canals,  see  page  22. 
t  Transferred  to  Department  of  Marine  and  Fisheries  in  1905. 


W.  C.  LITTLE, 

Accountant. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


16  DEPARTMENT  OF  RAILWAYS  AXD  CANALS  i 

2  GEORGE  V.,  A.  1912 

Statement  showing  the  amounts  expended  on  Construction,  Renewals,  &c. — Continued. 

MURRAY  CANAL. 


Government  expenditure  prior  toconfederation 
since 


Total . 


I,s68 

1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
18S0 
1881 
1882 
1883 
1884 
1885 
1886 
1887 

ISSS 

1S89 
IS!  Ill 
1891 
1892 
1893 
1894 
1895 
1S96 
1897 
1S98 
1899 
1900 
1901 
19  2 
1903 
1904 
1905 
1908 
1907 
190S 
1909 
1910 

1911 


Capital. 


S  cts. 


7,135  63 
84,071  68 
118,187  43 
148,902  66 
179,704  52 
142,563  66 
146,754  37 
215  326  46 
106,760  35 
61,260  49 
5,964  22 
30,838  79 


Renewals 
Chargeable 
to 
Income. 


S  cts. 


Staff. 


S  cts. 


400  00 


500  00 
750  00 
liiO  00 


126  45 


2,521  13 
7)0  45 
213  75 
in. -123  no 
37,334  70 
20,250  61 


*1 ,248,946  71 


7i,9G3  04 


494  31 
5,137  03 
5,803  48 
5,499  62 
5,667  52 
5,354  97 
5,409  10 
5,526  87 
5,799  94 
5,073  70 
5,613  S3 
5,175  74 
5,254  51 
5,757  00 
5,291  43 
5.346  62 
5,183  61 
2,788  14 
i,244  42 
4.72H  1 19 
4,378  74 
3.942  94 


117,463  61 


Repairs. 


S  cts. 


173  53 
3,505  15 
5,341  34 
5,295  57 
5,063  49 
5,410  33 
3,966  41 
4,710  23 
3,533  68 
2,777  60 
1,138  15 
6,377  19 
4,627  70 
6,075  94 
4,452  68 
2,840  91 
1,710  55 
2,953  23 
3,374  82 
2,674  57 
2,075  26 


78,078  33 


*  Agreeing  with  Public  Accounts  Balance  Sheet,  1911.  page  4. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


W.  C.  LITTLE, 

Accountant. 


i  STATEMENTS  OF  THE  ACCOUNTANT  17 

SESSIONAL  PAPER  No.  20 

STATEMENT  showing  the  amountB  expended  on  Construction,  Renewals,  &c. — Continued. 

OTTAWA  RIVKK  WORKS. 


Ste.  Anne's  Lock,  page  21  $  1,170,215  fi3 

Carillon  and  Grenville  Canal,  page  9     4,182,092  90 

Culbute  Canal,  page  12    382,776  46 

Rideau  Canal,  page  18. ... .   $   4,085,S89  21 

Less  expenditure  by  Imperial  Government   3,911,701  47 

  174,187  74 

Total  Ottawa  River  Works  (Capital)  :  $  5,909,272  79 

Add  expenditure  on  slides  and  booms  prior  to  Confederation  S      719,247  13 

,i  „  ii  since  m    7,243  60 

ii  on  Chats  Canals  prior  to  Confederation   482,950  81 

i ■  in  1881,  charged  to  Miscellaneous,  see  page  229,  part  ii, 

Public  Accounts   1,136  84 

Add  amount  transferred,  see  page  xxxvi,  Pub.  Accounts  Bal.  Sheet,  1881      233,555  85 

  1,444,134  23 

S>  7,353,407  02 

Less  expenditure  prior  to  Confederation,  transferred  to  Income  Account..?    320,618  28 
.,  in  1872,  on  Carillon  and  Grenville  Canal,  as  shown  in 

Public  Accounts  Balance  Sheet,  page  xx,  under  Miscellaneous    165,257  23 

■   485,875  56 

Agreeing,  less  outstanding  cheques,  with  Balance  Sheet,  Public  Accounts,  1911,  page  4.  .8  6,867,531  46 

W.  C.  LITTLE, 

Accountant. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 
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18  DEPARTMEN  T  OF  RAILWAYS  AXD  CAXALS  i 

2  GEORGE  V.,  A.  1912 

Statement  showing  the  amounts  expended  on  Construction,  Renewals,  Ac. — Continued. 

RIDEAU  CANAL,. 


Imperial  Government  

Government  expenditure  prior  to  Confed'n 

ii  since  n 


Total   *4,085,8S9  21 


Renewals 
Chargeable 
to 
Income. 


1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879. 
1SKII 
1881 
1SS2 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1S92 
1893 
1894 
1895 
1896 
1897 
is;  is 
1899 
191X1 
19111 
1902 
1903 
1904 
1905 
1906 
19117 
190S 
19011 
1910 
1911 


8  cts. 

3,911,701  47 
153,062  60 
166  50 


7,298  12 


9,310  85 
2,163  96 
L>14  11 


13  16 
11,732  98 

4,967  50 
18,070  97 

5,793  16 


7,703  88 


133  50 


1,565  84 


70  65 
4,597  50 
2,098  76 
550  00 
20,823  96 
18,889  48 
6,665  22 
21,124  10 
20,967  25 
31,363  23 
24,274  71 
14,485  11 
31,559  48 
21,452  29 
19,079  11 
13,608  39 
700  39 
11,780  41 


Staff. 


8,894  40 
16,235  13 
13,525  04 
14,513  35 

5,272  90 
14,322  03 
42.903  03 
19,989  52 

9,225  73 

0,188  71 


463.169  17 


18,397  28 
19,250  71 
20,022  37 

22.814  58 
22,139  48 
22,841  51 

26.815  44 
26,553  37 
26,430  77 
25,959  56 
26,651  51 
26,042  52 
26,463  88 
26.024  71 
26,915  29 
27  322  81 
26,938  95 
26,971  32 
27,045  95 
29,440  46 
33,458*83 
33,801  77 
31.270  7,7 
34,641  98 
35,500  82 
35,022  49 
34,943  35 
33,827  08 
34,052  77 
31,461  55 
3(l,7.-,'.i  05 
30,751  20 
30,623  27 
31,334  40 
32,193  66 
34.595  31 
39,127  96 
*>.*<*  si 
41,819  77 
30,667  34 
44,875  16 
44,911  60 
48,324  13 
47,165  63 


1,370,010  97 


*  Included  in  total  cost  of  Ottawa  River  Works.    See  page  17. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


W.  C.  LITTLE, 

Accountant. 


i  STATEMENTS  OF  THE  ACCOUNTANT  19 

SESSIONAL  PAPER  No.  20 

Statement  showing  the  amounts  expended  on  Construction,  Renewals,  &c. — Continued. 

SAULT  STE.  MARIE  CANAL. 


Government  expenditure  since  Confederation 


Total 


18G8 
1869 
1870 
1S71 
1872 
1873 
1874 
187o 
1876 
1877 
1878 

1879 
1880 
1881 
1882 
1883 
1884 
1885 
1880 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1891 
1895 
18911 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1900 
1907 
1908 
1909 
1910 
1911 


Capital. 


.?  cts. 


Renewals 
Chargeable 
to 
Income. 


8,145  06 
34,018  95 
176,568  55 
325,330  33 
341,474  31 
589,801  25 
1.316,529  29 
466,151  50 
189,986  59 
209,561  82 
21,004  56 
63,935  48 
27,157  98 
323,353  93 
122,505  73 
65,933  43 
32,029  54 
llu,181  69 
120,000  00 
95,504  63 
1  10, 433  22 
42,109  63 
46,809  13 
54,797  37 


4  92:5,329  95 


$  cts. 


Staff. 


Repairs. 


$  cts 


949  35 


18 


11,453  28 
147,147  52 
77,066  45 


236,664  99 


3,432  73 
16,074  70 
15.381  59 
14,389  92 
13,840  24 
13,901  40 
13,730  93 
15,920  80 
16,077  22 
14,653  35 
15,681  55 
15.S78  11 
12,290  91 
20,345  38 
15,231  79 
1S.976  64 
24,951  49 

260,758  78 


2,650  17 
7,671  79 
8,172  09 
6,564  40 
13,219  87 
10,289  18 
14,839  71 
10,855  70 
9,491  44 
14,776  33 
20,086  15 
11,520  53 
23,200  00 
16,462  29 
20,300  77 

19,  see  74 

210,062  16 


*  Agieeing  with  Public  Accounts,  1911,  page  4. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


W.  C.  LITTLE, 

Accountant. 
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20  DEPARTMENT  OF  RAILWAYS  l.VO  CANALS  i 

2  GEORGE  V.,  A.  1912 

Statement  showing  the  amounts  expended  on  Construction,  Renewals,  &c. — Continued. 


SOULANGES  CANAL. 


be 
s 

"'5 
c 

fc.  9 

33 

> 

Capital. 

Renewals 
0  n  &  rff  e  a  tal  e 
to 
Income. 

Staff. 

Repairs. 

Government  expenditure  prior  toConfederation 
n                since  •< 
ii                  if  ii 

ii                  M                ii       . . 
ii                  ii                ii       •  ■ 

M                  ii                ii       .  . 
ii                  n                it       . . 

11                                            II                                        M                .  . 
11                                           II                                        It                .  . 
II                                            11                                        II                .  . 

11                                           11                                        II                .  . 
II                                           II                                        II                .  . 

II                                            II                                        II                .  . 
II                                            II                                        II                .  . 

Total  

1868 

1869 

1870 

1871 

1872 

1873 

1874 

1875 

1876 

1877 

1878 

1879 

1880 

1881 

1S82 

1883 

1884 

1885 

1886 

1887 

1888 

1889 

1890 

1891 

1892 

1893 

1894 

1895 

1896 

1897 

1898 

1899 

1900 

1901 

1902 

1903 

1904 

1905 

1906 

1907 

.1908 

1909 

1910 

1911 

S  cts. 

S  cts. 

S  cts. 

S  cts. 

54,235  76 
210,336  24 
723,380  95 
752,016  53 
535,939  07 
363,126  06 
1,016,401  00 
1,442,824  22 
693,806  24 
462,626  36 
2&\021  79 
248,929  10 
113,328  45 
34,202  71 
5,000  22 
13,508  88 
50,634  01 
17,795  7'. 
153,022  23 
102,699  1? 

•7,228,835  3C 

115  00 

15,608  69 
30,406  25 
16,033  79 
3,216  29 
4,245  18 
12,363  78 
2,299  93 
3,999  58 

J      88,288  4S 

6,711  84 
25,154  78 
22',672  50 

31.987  06 
25,235  25 
25,432  49 
24,817  37 
19,964  04 

28.988  36 
32,324  20 
32,  SI]  09 
32,283  03 

308,422  61 

"  "  5,000  00 
5,888  77 
2,267  13 
10,362  23 
39,382  01 
21,174  S4 
17,096  33 
15,604  71 
35,687  11 
34,802  37 
40,287  16 
37,532  93 

271.0^5  59 

*  Included  in  total  cost  of  St.  Lawrence  River  and  Canals,  see  page  22. 


W.  C.  LITTLE, 

Accountant. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


i  STATEMENTS  OF  THE  ACCOUNTANT  21 

SESSIONAL  PAPER  No.  20 

Statement  showing  the  amounts  expended  on  Construction,  Renewals,  ifce\ — Continue  I. 
STE.  ANNE'S  LOCK  AND  CANAL. 


Government  expenditure  prior  to  Confederal 
since 


Total   1*1,170,215  63 


1S6S 
1869 
1870 
1871 
1872 
1S73 
1874 
1875 
187G 
1877 
1S7S 
1879 
1880 
1881 
1882 
1S83 
18S4 
1885 
1886 
1887 
1888 
1S89 
1890 
1891 
1892 
1893 
1894 
1895 
1890 
1S97 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1900 
1907 
1908 
1909 
1910 
1911 


Capital. 


-5  ets. 
134,456  51 


Renewals 
Chargeable 
to 

Income. 


12,753  27 
32,627  71 
24,935  85 
30,003  08 
14,618  85 
22,113  02 
3,054  68 
69,042  76 
193,158  36 
172,959  95 
142,006  25 
93,679  57 
129,681  67 
45,276  08 
18,910  55 
24,786  33 
6,151  14 


t  cts. 


1,939  46 
540  11 


6.054  10 
1,372  59 


8,173  69 
25,471  61 
6,521  88 
3,497  56 
3,694  33 


1,984  39 


2,449  96 
2,501  42 
199  K 
2,339  76 
2,  ssi  i  93 


69,621  46 


Staff. 


S  cts. 


778  16 
1,062  96 
1,136  54 
1,285  84 
1,106  80 1 
2,199  64j 
2,614  90; 
1,859  20 
1,952  14 
1,982  65 
2,057  32 
2,202  03 
2,152  57 
2,553  02 
2,611  30 
2,569  86 
2,775  32 
2,618  60 
2,611  90 
2,537  41 
2,505  61 
2,569  22 
2,571  04 
2,505  69 
2,571  28 
2,581  08 
2,640  00 
2,508  14 
2,495  54 
2,357  51 
1,904  10 
1,920  12 
1,840  51 
1,895  89 
1,994  52 
2,072  17 
2,292  94 
2,151  01 
2,259  16 
1,595  62 
2,248  29 
2,292  19 
2.267  CO 
2,315  34 


95,022  73 


*  Included  in  total  cost  of  Ottawa  River  Works,  see  page  17. 

Original  Construction  S      134,456  51 

Enlargement,  including  new  lock   1,035,759  12 


$   1,170,215  63 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


W.  C.  LITTLE, 

Accountant. 
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DEPARTil  KXT  OF  RAILWAYS  AND  CANALS 


i 


2  GEORGE  V.,  A.  1912 

Statement  showing  the  amounts  expended  on  Construction,  Renewals,  &c. — Continued. 
ST.  LAWRENCE  RIVER  AND  CANALS,  SURVEYS,  &c. 


Government  expenditure  prior  to 
Confederation  

Government  expenditure  since 
Confederation  


Total   1,718,778  83 


1868 
1869 
1870 
1871 
1872 
1873 
1S74 
1875 
187C 
1877 
1878 
1879 
1880 
l.ssi 
1882 
lss:; 
1884 
1885 
lsso 
1887 
1888 
1889 
1800 
1801 
1892 
1893 
1894 

iso.-> 
189B 
1807 
1S08 
1899 
1000 
1001 
1902 
1903 
1001 
1005 
1006 
1007 
1908 
1000 
1010 
1911 


Charc;e.vbi.e  to  Capital. 


North 
Chaunel. 


S  cts. 


River  Galops 
Reaches.  Channel. 


8  cts. 


cts. 


Chargeable 

to 

Income. 

Total. 

$  cts. 

%  cts. 

18, 442  85      98,378  46 


171,336  65 
461,979  50 
225,000  00 
184,790  34 
125,000  00 
126,833  94 
68,595  42 
93,025  SO 
83,028  08 
61,528  34 
40,500  00 
42,770  45 
34,380  32 


6,933  45 
3,574  31 
15,546  03 
13,710  17 
16,251  73 
20,037  31 
16,082  85 
1,293  92 
18,279  91 
35,137  25 
59,779  31 
52,643  39 
13,721  66 
1,223  72 
7,457  05 
12,347  31 
7,491  11 
9,366  47 
72,484  41 
10,380  75 
20,268  64 
16,432  28 
0,634  66 
25,743  51 


22.000  00 
41,300  00 
74,300  00 
101.400  00 
99,800  00 
54,400  00 
40,400  00 
17,200  00 
5,700  00 


181,552  03 


32,710  HO 
42,430  00 
50,000  00 
01,211  07 
24,037  85 
25,000  00 

6,450  00 
49,734  70 
26,506  26 
13,350  00 
12,976  77 
25,37S  21 

2,057  86 


483,830  20  1,039,895  65  3,469,913  41* 


33,241 
26,541 
20,611 
50,215 
47,377 
5,570 
9,265 
9,214 
•'.,027 
28,933 
14,874 
89,S46 
115,110 
116.051 
74,437 
56,482 
18,493 
23,979 
35,137 
59,779 
52,643 
13,721 
182.775 
7,457 
12,347 
211,537 
513.775 
347,484 
295,392 
178,306 
108,266 
84,680 
168,504 
100,535 
74,878 
53,476 
68,148 
8fi  447 


12S.298  11 


*  In  this  total  is  included  an  expenditure  on  capital  account  of  $227,403.73  on  the  St.  Law  rence  River 
and  Canals  for  the  period  previous  to  1882. 

ST.  LAWRENCE  RIVER  AND  CANALS,  SURVEYS,  &c. 

St.  Lawrence  River  and  Canals,  as  above  S  3,460,913  41 

Beauliarnois  Canal,  seepage  8   1.636,600  26 

Cornwall  Canal  n     11    7,234^767  14 

Williamsburg  Canal       „     28  and  20   10,485,611  69 

Lake  St.  Louis  „     22    298,176  11 

Soulanges  Canal  n     20    7,228,835  30 

Lachine  Canal,  from  prior  to  Confederation  to  June  30,  1875,  see  page  13   2,950,104  15 

Lake  St.  Francis,  sec  page  14   75,906  71 

Agreeing  with  Public  Accounts  balance,  1911,  page  4  

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


 $33,380,004  77 

W.  C.  LITTLE, 

Account  i nt. 


i  STATEMENTS  OF  THE  ACCOUNTANT  23 

SESSIONAL  PAPER  No.  20 

Statement  showing  the  amounts  expended  on  Construction,  Renewals,  <fec. — Continued. 

ST.  OURS  LOCK. 


Government  expenditure  prior  to  Confederation 
ii         '  since 


Total  . 


1868 
1869 
1870 
1871 
1S72 
1873 
1874 
1875 
1876 
!X77 
1878 
1879 
1880 
1881 
1882 
1883 
1884 

INS.", 

1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
18116 
1897 
1898 
1899 
19C0 
1901 
1902 
1903 
1904 
1905 
1906 
1907 

I'.IIIS 
1!H  19 
1910 
1911 


Capital. 


S  cts. 
121,537  65 


Renewals 
Chargeable 
to 
Income. 


.?  cts. 


17,230  32 
5,279  87 
4,700  64 


17,964  45 
24,571  96 
21,696  74 
3,585  34 


1,596  88 
3,610  06 

15,549  27 
9,314  89 
7.9S4  41 

l  l,:iuo  '.hp 
7,307  39 
4,200  00 
3,338  79 

1^925  08 
1.2U0  23 


"121,537  65     165,987  22 


Staff. 

Repairs. 

$  cts. 

$  cts. 

1,532 

75 

753  74 

1,755 
1,458 

15 

1,399  18 

09 

1,006  22 

1,414 

48 

1,210  98 

1,565 

80 

1  263  19 

2,076 

50 

1,575  10 

2,219 

13 

2,363  42 

1,362 

22 

1,245  69 

1,403 

92 

1,601  71 

1,533 

40 

750  80 

1,556 

65 

2S3  77 

1,581 

55 

456  07 

1,614 

01 

705  54 

1,741 

97 

1,299  77 

2,002 

71 

1,902  41 

2,361 

65 

2,188  08 

2,315 

37 

1,494  99 

2,271 

57 

3,652  63 

2,311 

70 

4,143  47 

2,175 

37 

5,864  78 

2,216 

04 

2,801  17 

2,421 

14 

2,002  63 

2,138 

40 

1,935  44 

2,011 

08 

4,460  16 

2,168 
2,136 

44 

1,944  33 

66 

1,994  34 

2,216 

68 

924  55 

2,161 

63 

915  50 

2,094 

91 

1,678  49 

2,135 

60 

707  06 

2,049 

67 

692  04 

2,244 

12 

1.494  93 

2,181 

43 

2,681  10 

2,128 

25 

1,681  44 

2,262 
2,288 

39 

984  36 

63 

1,671  83 

2,334 

67 

1,690  61 

2,479 

66 

1,716  35 

2,582 

95 

3,872  75 

2,064 

62 

1,142  79 

2,891 

76 

2,121  43 

2,994 

7S 

3,693  19 

4,137 

64 

1,7- 2  66 

3,527 

69 

2,353  81 

94,123 

83 

S2.074  50 

Included  in  the  total  cost  of  Chambly  Canal  and  Richelieu  River,  sec  page  10. 


W.  C.  LITTLE, 

Accoun'aut. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 
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DEPARTMENT  OF  RAILWAYS  AXD  CA\ALS 


2  GEORGE  V.,  A.  1912 

Statement  showing  the  amount  expended  on  Construction,  Renewals,  Ac  — Continued. 

ST.  PETKR'S  CANAL. 


Government  expenditure  prior  toConfederation 


Less— Refunds  in  1897-8. 

Total   


1S6S 
1809 
1870 
1871 
1S72 
1873 
1874 
1875 
1876 
1877 
187S 
1879 

1880 

1881 
1882 
I  1883 
1884 
1885 
188(1 
1887 
isss 

18811 
1890 
1891 
1892 
1893 
18!  14 
1S95 
1890 
1897 
1898 
1899 
190(1 
1901 
1902 
1903 
1*104 
1905 
19011 

1  Ki7 
l!K)S 
1!K)9 
1910 

191 1 


Capital. 


§  cts. 

156,523  32 
21,519  72 
70,719  80 


20  97 
11,125  00 
(13,330  18 
26,511  51 
107,337  75 
80,120  54 
69,434  76 
484  00 


2,471  40 
16,820  15 
2,316  85 
1.0S7  75 


972  65 
14,387  00 
811  59 
437  05 
868  44 
1,455  21 


"(118,547  14 


Renewals 
Chargeable 
to 

Income. 


$  cts. 


46,193  57 


750  00 


500  00 

510  53 
30,936  S2 
9,987  78 
3,852  21 
26,222  46 
16,743  64 


111  70 


2,311  26 
10,014  43 


3;000  10 


151,134  50 


Staff. 


8  its. 


225  36 
280  00 
343  32 
725  93 
560  00 
641  55 
600  00 
600  00 
631  50 
400  00 
959  5S 
1,920  54 
2,089  19 
2,601  47 
1,929  11 
2,360  67 
2,777  13 
3,217  77 
3,085  29 
3,110  15 
3,255  30 
3,007  70 

2.938  15 
2,935  94 
2.499  81 
2,182  04 
2,728  38 
2.785  25 
•J.M'.i  811 
2,833  24 
2,730  44 

2.939  81 
2,836  49 
3,126  94 
2.969  90 
3,239  19 
2,468  78 
3.371  13 
3,282  22 
3,449  43 
4,180  96 


91,639  52 


*  Expenditure  as  above   .    S  648.547  14 

Less  expenditure  prior  to  Confederation   156,523  32 


Agreeing  with  Public  Accounts,  1911,  page4. 


S  492,023  82 


Department  o?  Railways  and  Canals, 
Ottawa,  July  23,  191 1. 


W  .  C.  LITTLE. 

Accountant. 
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STATEMENT  showing  the  amounts  expended  on  Construction,  Renewals,  ^c.  —  Continued. 

TAY  CANAL. 


Renewals 
Capital.  Chargeable 
I  Income. 


Government  expenditure  since  Confeder 


Total . 


ition.  1868 
1869 
1870 
1871 
1872 
1873 
1874 
1S75 
187(1 
1877 
1878 

18711 

ls-o 
1881 
1882 
1883 
18E4 
1885 
1886 
1887 
18SS 
1889 
1800 
18111 
1892 
1893 
189-1 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
10115 
190G 
19H7 
1908 
UiDii 
1910 
1911 


S  cts. 


4,831  SO 
50,878  12 
92,473  97 
05,561  51 
49,017  92 
54,106  57 
89,4-6  IS 
22,226  23 
17,114  78 
29,771  65 


10,720  50 
2,750  00 


t4S9,599  23 


S  cts. 


748  65 


Staff. 


Repairs. 


S  cts. 


$  cts. 


748  65 


*  Included  in  Rideau  Canal  since  1890. 

+  Agreeing  with  Public  Accounts  1911,  page  4. 


Department  op  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


W.  C.  LITTLE. 

Accountant. 


26  DEPARTMENT  OF  RAILWAYS  AND  CANALS  i 

2  GEORGE  V.,  A.  19t2 

Statement  showing  the  amounts  expended  on  Construction,  Renewals,  ifcc. — Continued. 


TRENT  CANAL. 


Year 

ending. 

Capital. 

Kenewals 
Chargeable 
to 
Income. 

Staff. 

Repairs. 

Governmentexpenditure  prior  to  Confederation 
•i               .since  n 
•i                  ii                ii       .  . 

■I                  M                ii       .  . 

•i                  ■■                •■       .  . 

ii                  ii                ii       .  , 
ii                  M  H 

i>                ii       .  . 
ii                  M                H       . . 

c  cts. 
309,371  31 

5  CCS. 

S  cts. 

o  cts. 

1868 
1869 
1870 
1871 
1872 
1873 
1S74 
1875 
1*70 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1S91 
1892 
1893 
1894 
1895 
1896 
1897 
1S98 
1S99 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 



5C1  50 

40,767  16 
120,393  91 
121,382  84 
75,103  30 
179,541  63 
114,879  35 
47,592  13 
5S.644  50 
9,826  49 
4,457  28 
5,962  47 
3,412  32 
53,907  70 
392,976  08 
486,575  70 
351,273  31 
166,611  49 
334,583  01 
2S4,503  89 
449,075  45 
523,950  74 
489,038  44 
333,261  75 
319,789  49 
153,045  42 
343,176  05 
1,099.836  38 
1,000.000  00 
1,682,449  32 

5,836  51 
9.303  66 
6,198  57 

29,677  92 
11,522  65 
3,164  81 
6,506  97 
10,838  90 
20,403  93 
21,143  41 
6,185  75 
13,SS0  37 
8,991  54 
6,179  79 
8,043  39 
10,494  82 
26,165  93 
18,548  58 
21.228  55 
36,853  28 
26.030  36 
35.360  10 
96,315  87 
80,517  65 
59,483  51 
78.914  08 

1,188  92 
2,489  93 
2,011  92 
2,235  50 
2,208  64 
3,303  87 
1,639  75 
1,938  08 
1.770  29 
3,242  05 
3,450  99 
3,803  66 
3,695  85 
3,739  86 
3,785  47 
4,184  18 
4,349  34 
4,965  39 
5,034  60 
5,048  72 
5,131  52 
5,254  51 
5,575  52 
6,993  25 
7,237  05 
12,071  88 
17,440  68 
19,229  25 
32,826  38 
32,028  57 
36,800  42 
3S,019  33 

3,568  89 
2,233  50 
8,115  50 
3,047  42 
5,264  35 
4,653  50 
5,917  88 
6,008  88 
5,151  42 
5,935  94 
730  55 
4,888  98 
4,721  85 
2,087  17 

4.988  59 
3.374  49 
3,329  97 
3,497  90 
4,998  80 
6,454  49 

9.989  26 
13,075  89 
H9S4  88 
10,791  15 
21,179  12 
26,056  78 
33,398  85 
36,516  47 
33,382  94 
44,819  83 
54,206  13 
40.17S  54 

Total   

*9.555,950  41 

657,790  90 

282,095  37 

427,579  91 

*Total  expenditure  on  Capital  Account  as  above   $9,555,950  41 

Less— Expenditure  prior  to  Confederation   S  309,371  31 

Year  1880   561  50 

  309,932  81 


Agreeing  with  Public  Accounts  Balance  Sheet,  1911,  page  4    89,246,017  60 


W.  C.  LITTLE, 

Accountan  I. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


i  STATEMENTS  OF  THE  ACCOUNTANT  27 
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Statement  showing  the  amounts  expended  on  Construction,  Renewals,  Ac. — Continued. 

WKLLAND  CANAL. 


Imperial  Government  

Government  expenditure  prior  to  confederation 
since 


Total 


18GS 

1869 

1870 

1871 

1872 

1873 

1874 

1875 

1876 

1877 

1878 

1879 

1880 

ISM 

1882 

iss:; 

18S4 

1885 

18S6 

1887 

1888 

1889 

1890 

1S91 

1892 

1S93 

1894 

1895 

1896 

1S97 

18981 

1899 

1900 

1901 

L902 

1903 

1904 

1905 

1906 

1907 

190S 

1909 

1910 
191] 


Capital. 


9  cts. 

222,220  00 
7,416,019  83 
12,097  84 
43,486  36 


53,680  32 
82,282  20 
746.420  61 
1,047,119  91 
1,569,478  19 
2,199,962  61 
2,138,392  99 
1,552,697  41 
1,252,924  75 
1,242,943  37 
603,402  17 
549,433  29 
432,336  21 
463,505  38 
215,380  75 
1,071,073  87 
429,720  94 
225,910  21 
117,633  22 
36,371  03 
29,541  21 
8,259  94 
1,571  78 
3,809  35 
1,677  67 
2,282  35 


18,167  29 
224,536  96 
303,997  81 
315,819  49 
555,751  00 
890,457  82 
715,198  24 
480,305  03 
806,760  46 
255,986  16 
168,247  17 
236,429  80 


Renewals 
Chargeable 
to 
Income. 


28,743,292  99 


22,173  72 
48,569  10 
6,022  44 
47,876  27 


Staff. 


$  cts 


700  00 


6,593  19 
13,664  80 
5,979  03 


6,150  21 
1,359  00 
3.828  67 
10,740  86 
43,803  80 
51,648  28 

19.767  73 
9,008  80 

25,103  13 
13,430  20 
24,245  02 

18.768  99 
22,283  06 
34,803  25 
30,099  84 
37,164  84 
87,777  43 
78,905  37; 
94,127  21 
31.140  58 
34,559  42 
28,799  66 
56,036  47' 

138,430  19 
129,489  99 
75,233  28 
28,688  57 


1,286,972  4d 


37,679  05 
39,060  61 
40,340  45 
42,383  33 
37,085  37 
45,382  99 
50,966  48 
52,595  00 
57,623  31 
59,963  47 
60,138  59 
59,912  23 
63,19s  10 
56,398  04 
74,641  51 
109,207  21 
113,276  87 
112,670  00 
111,660  22 
109,371  69 
110,806  01 
113,587  05 
109,202  02 
107,662  63 
104,673  73 
104,926  73 
102,018  80 
90,438  07 
87,988  11 
88,095  20 
84,806  54 
86,110  88 
84,888  30 
86,8S9  24 
88,04s  95 
90.684  05 
91,115  35 
91,928  96 
107,932  96 
75,031  24 
108,101  56 
115,934  78 
136,783  47 
128,000  33 


3,729,239  54 


3,121,953  70 


*  Total  expenditure  as  above  8  28,743,292  99 

Less  expenditure  by  Imperial  Government   222,220  00 

Agreeing  with  Public  Accounts  Balance  Sheet,  1911,  page  4  .  .8  28,521,072  99 

Original  cost  of  construction,  including  first  enlargement  8  7,693,824  03 

Enlargement,  including  new  Wetland  C.mal   21,049,468  96 

Total  expenditure  as  above    28,743,292  99 

W.  C.  LITTLE, 

Department  of  Railways  and  Canals,  Accountant. 
Ottawa,  July  23,  1911. 
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DEPARTMENT  OF  RAILWAT.S  AXD  CANALS 


2  GEORGE  V.,  A.  1912 

Statement  showing  amount  expended  on  Construction  and  Enlargement  of  Canals,  to 

March  31,  1911. 


Canal. 


Construction. 


Beauharnois  

Carillon  and  Granville  

Chainbly  

Cornwall  

Culbute  

Lachine  

Lake  St.  Francis  

Lake  St.  Louis  

Murray  

Rideau    

Sault  Ste.  Marie  

Soulanges  

Ste.  Anne's   

St.  Lawrence  River  and  Canals  . 

St.  Ours  

St.  Peter's  

Tay  . 


Trent  

Welland  

( Farran's  Point . 
Williamsburg.  itial9Ps- 


(  Fai 
I  Gal 

I  Rapide  Plat. 
OYilliainsburg. 


cts. 


1,036,690  26 
63,053  64 

637,214  66 
1,945.624  73 

382,776  46 
2,589,532  85 


1,248. 
4,0S5. 
4,923, 
7,228. 
134. 
18. 
121 
648 
489 
9,555 
7,693 


946  71 
8S9  21 
329  97 
835  30 
456  51 
442  85 
537  65 
547  14 
599  23 
950  41 
824  03 


1,320,655  54 


Total   44,724,907  15 


Enlargement. 


4,119,039  32 
63,786  47 
5,289,142  41 


10,039,277  20 
75,906  71 
298,176  11 


1,035,759  12 
3,451,470  56 


21,049,468  96 
877,090  57 
6,118,927  32 
2,158,242  00 
10,696  26 


54,586,983  01 


Total. 


S  cts. 

1,036,690  26 
4,182,092  96 
701,001  13 
7,234,767  14 
382,770  40 
12,028,810  05 
75,900  71 
29S,17G  11 
1,248,946  71 
4,085,889  21 
4,923,329  97 
7,228,835  30 
1,170.215  63 
3,409,913  41 
121,537  05 
048,547  14 
489,599  23 
9,555,950  41 
28,743,292  99 

10,485,611  69 


99,311,890  16 


*  Construction  by  Imperial  Government  not  included.  Records  relating  to  same  were  kept  in  Ordnance 
Office,  Montreal,  and  were  destroyed  by  fire  in  1852. 

W.  C.  LITTLE, 

Accountant. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 
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RECAPITULATION. 


Yearly  Expenditure  on  Canals  and  Revenue  received  to  March  31,  1911. 


Year 

ending. 

Capital. 

Income. 

Staff. 

Repairs. 

Revenue 
received. 

Government  expend  i  ture 
prior  to  Confedeiation,  in- 
cluding Imperial  Govern- 

$  ets. 

20,593,866  13 

33,784  06 
126,898  20 

255,645  75 

256,547  27 
1,189,591  91 
1,714,830  37 
2,388,733  46 
4,131,374  30 
3,843,338  62 
3,064,098  61 
2,123,366  34 
2,075,891  65 
1,593,174  09 
1,763.001  97 
1,577,295  42 
1,504,621  47 
1,333,324  80 
1,783,698  16 
1,033,118  34 

972.918  43 
1,026,364  24 
1,318,092  15 
1,437,149  30 
2,069,573  30 
3,027,164  19 
2,452,273  65 
2,258,778  97 
2,348,636  91 
3,207,249  79 
3,899,877  31 
2,039,564  93 
2,360,569  89 
2,114,689  88 
1,823,273  61 
1,880,787  20 
2,071,593  72 
1,552,121  21 

887,838  61 
1,708,166  37 
1,868,834  45 
1,650,706  04 
2,349,474  49 

$  cts. 

98,378  46 

95,347  79 
55  00 
90,355  96 
116,429  54 
33,289  27 
127,369  55 
51,037  05 
479  00 
810  75 
22  30 

7,246  69 
55,025  03 
62,503  14 
60,993  99 
58,298  29 
31,984  02 
65,983  00 
120,561  59 
162,015  49 
146,853  54 
165,843  87 
194,129  61 
196.185  84 
110,512  117 
216,057  58 
85,820  49 
101,205  74 
82,400  55 
82,205  60 
120,053  93 
135,500  57 
213,014  91 
275,103  58 
298,678  23 
352,855  43 
310,710  70 
254,423  18 
483,250  11 
699,304  73 
459,835  62 
385,534  55 

$  cts. 

$  cts. 

$  cts. 

G  o vern  m  ent  ex  pe  n  d  i  t  u  r  e 
since  Confederation  

n  n 

11                                   M                    ,  , 

■1                                   II                    .  . 

11  1! 

II                                   II                    *  , 

Total  

1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1SS1 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1S89 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 

113.0S4  50 
116,069  76 
120,403  02 
135,040  81 
124,137  09 
148,581  18 
167,194  40 
108,401  21 
178,411  80 
179,661  40 
187,521  31 
191,892  44 

195.039  33 
197,573  62 
224,572  61 
269,415  01 
280,657  29 
280,226  20 
282,323  63 
285,172  62 
292,458  76 

301.040  23 
290,516  63 
294,562  12 
293,115  58 
291,048  97 
294,446  34 
281,477  04 
292,121  05 
287,970  36 
280,872  44 

280.628  57 
292,609  24 
314,095  04 
317,838  61 
390,281  82 
381,016  82 
431,499  60 
447,902  92 

329.629  63 
473,638  95 
475,515  04 
515,585  16 
511,305  94 

101,646  11 
118,579  31 
150,176  70 
140,467  52 
152,086  25 
186,573  13 
213,613  86 
203,226  85 
190,578  45 
138,448  51 
122,251  60 
115,349  99 
147,167  52 
154,653  63 
187,399  02 
178,617  86 
192,219  38 
201,708  47 
198,251  97 

198.888  84 
201,928  93 
240,261  36 
176,089  00 
204,768  45 
231,089  54 
204,759  39 
179,030  13 
164,033  71 
209,321  60 
178,385  47 
203,478  86 
202,312  36 

997  fi9fi  07 

262,876  07 
263,768  27 
294,113  92 
350, 27S  54 
401,742  79 

375.889  60 
287,231  03 
411,660  53 
433,958  10 
491,793  02 
471,530  32 

403,879  19 
400,263  32 
414,687  02 
488,538  76 
466,847  52 
486,433  26 
510,755  99 
414,979  59 
390,337  04 
390,857  37 
373,814  17 
337,675  13 
341,598  14 
361,558  17 
325,231  54 
361,604  01 
372,561  69 
321,289  47 
328,977  43 
321,784  88 
317,902  04 
333,188  90 
354,816  92 
349,431  90 
324,475  24 
357,089  S7 
387,788  97 
339,890  49 
339,538  72 
384,780  53 
407,652  81 
369,044  38 
399  649  Sfi 
315,425  69 
300,413  68 
230,213  15 
79,536  51 
78,009  21 
108,067  76 
105,003  15 
144,882  13 
199,501  26 
193,384  28 
221.13S  49 

99,311,890  16  6,608,302  4012,206,616  09 

9,960,433  26 

11,377,492  63 

"This  does  not  include  expenditure  which  has  been  charged  to  Canals  General  but  only  the  amount 
expended  on  specified  canals. 


W.  C.  LITTLE, 

Accountant. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1611. 
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SESSIONAL  PAPER  No.  20 

RECAPITULATION-  STATEMENT  OK  EXPENDITURE 

MARCH  31,  lllll. 


I'.Y  CANALS  TO 


Income. 

Stuff. 

$  cts. 

Repair*. 

$  cts. 

S  Cts. 

4-1,387  53 
•Ji;5,810  81 
310,1112  01 
o:m;,772  38 
428,309  72 

00,923  37 
1.311,8511  81 

25,043  08 

049,574  89 
058,209  25 
772,294  50 
1,139,423  10 
11,507  48 

O  1*7*}  (J*J1    »»  1 

525,691  23 
488,759  01 
713,573  40 
706,379  74 
7,036  15 

1    T.C\  1  CIO  CO 

i,0(»4,lil8  (»3 

71,963  04 
403,109  17 
230,004  99 
8S.28S  49 
69,621  46 
128,298  1! 
105.9S7  22 
151,134  50 
7i8  05 
1157,790  90 
1,286,972  40 
114,371  93 

107,403  01 
1,37(1,010  97 
260,758  78 
308,422  61 
95,022  73 

94,125  83 
91,639  52 

78,078  33 
1,225,981  01 
210,002  10 
271,085  59 
117,098  00 

82, 074  50 
33,910  69 

282,095  37 
3,729,239  54 
402,240  01 

427,579  91 
3,121,953  70 
145,944  55 

9,900,433  20 

$6,608,302  40 

SI  2,206,010  09 

Caniil. 


( 'apital. 


Bay  Verte  

Beauharnois  

Carillon  and  Grenville  

Chanibly  

Cornwall  

Culbute  Lock  

Lacliine  

Lake  St.  Francis  

Lake  St.  Louis  

Murray  

Rideau  

Sault  Ste.  Marie  

Soulanges.   

Ste.  Annt's  Lock  

St.  Lawrence  Ri  ver  and  Canals 

St.  Ours'  Lock  

St.  Peter's  

Jay  

Trent  

Welland  

Williamsburg  , 


S  cts. 


f  Totals. 


1,030,090  20 
4,182,092  90 
701,001  13 
7,234,707  14 
382,770  40 
12,628,810  05 
75,900  71 
298,170  11 
1.248,940  71 
4,085,889  21 
4,923,329  97 
7,228,835  30 
1,170,215  63 
3,409,913  41 
121,537  05 
648,547  14 
489,599  23 
9,555,950  41 
28,743,292  99 
10,485,011  09 


§99,311,890  10 


*'  Total  expenditure 
$130,200,470  92. 


on    canals  including  miscellaneous  canals  expenditure,  page  54,  amounts  to 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  191 1. 


W.  C.  LITTLE, 

Accountant. 


20—3A 


36  DEPARTMENT  OF  RAILWAYS  AND  CANALS 


2  GEORGE  V.,  A.  1912 

ANNAPOLIS  AND  DIGBY  RAILWAY. 


Year. 

Capital. 

Income 
Expenses. 

o  cts. 

§  cts. 

1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1S84 
1S85 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 

l'Hiq 





"  "   

QOl   O  GO  T. 

i  on  quo  qi; 

Ofi  1 OG  QQ 
O  1  Qi  t  CO 

570  55 



8,381  82 



1910 
1911 

Total   

"660,683  09 

8,381  82 

*  Of  this  amount  Parliament  voted  under  52  Vic,  chap.  8,  the  sum  of  .$500,000  as  a  subsidy  to  the 
Western  Counties  Railway,  N,S. 

W.  C.  LITTLE, 

Accountant. 

Df.partmknt  ok  Railways  anm>  Canals, 
Ottawa,  July  23,  1911. 
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SESSIONAL  PAPER  No.  20 


CANADA  EASTERN  RAILWAY. 


g  Construction. 


Government  expenditure  prior  to  confed 
■I  since 


1868 
18611 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1S82 
1883 
1884 
1885 
lsxi; 

1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
is:  is 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1901! 
1907 
1908 
1909 
1910 
1911 


Total. 


"Included  in  total  cost  of  Intercolonial  Railway  system,  page  45 


Depauemest  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


W.  C.  LITTLE, 

Accountant 


38 


DEPARTMENT  OF  RAILWA7-8  AND  CANALS  i 

2  GEORGE  V.,  A.  1912 

CANADIAN  PACIFIC  RAILWAY. 


Government  expenditure  prior  to  Confederation, 
since 


ISliK 

1869 
1870 
1871 
1872 
1S73 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
18S4 
1885 
1SS6 
1S87 
1888 
1SS9 

I  s;  hi 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1S9S 
1899 
1900 
19111 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 


Construction, 
including 
subsidy 
of 

825,000,000. 


Working 
Expenses. 


Revenue 
received. 


$  cts 


1, 
3, 
1, 
2 
2, 
i. 
4, 

(1)  4, 

(2)  10, 

(3)  11, 

(4)  9, 

(5)  3, 
(6) 


30,148  32 
489,428  16 
561,818  44 
310,224  88 
546,241  67 
346,567  06 
691.149  97 
228,373  13 
240,285  47 
044,522  72 
968,503  93 
589,075  79 
033,800  04 
192,722  02 
900, 2S1  53 
672,584  81 
915,057  49 
52,098  65 
86,716  07 
40,980  54 
37,367  00 
66.211  39 
413,836  49 
146,539  87 
49,209  77 
65,669  49 
14,054  50 
692  17 
8,418  53 
236  11 
8.97S  87 
448  70 


cts.! 


9  cts 


78,892  01 
236,944  98 
1,786  20 
206  09 
327  02 


104,975  69 
291,498  06 


33.076  39 


Total . 


COO  00 
937  77 


2.918  35 


•62,789,773  09 


318,216  30 


396,473  75 


Agrees  with  Public  Accounts  Balance  Sheet,  1910-1911,  page  8. 

(1)  Including  S  2,210,000  00  on  account  subsidy. 


(2) 
(3 
(4) 
(5) 
(6) 


. .   5,323,076  60 
. .    7.254,208  27 
6.862,201  00 
. .    2,890,427  00 
460,087  13 

t$25,000,000  Oil 


t  See  also  statement  page  66  and  following  for  the  expenditure. 


Department  of  Railways  and  Canals. 
Ottawa,  July  23,  1911. 


w.  o.  i.r 


Aironntanl. 


i 
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SESSIONAL  PAPER  No.  20 

CAP  K  BRETON  RAILWAY. 


Year. 

Cilpltiil. 

Working 
Expenses. 

( iovi'i nniPiit  expenditure  prior  t<>  C% »n f«'cli-*rut i< »ii 

$  cts. 

$  cts. 

ti                               SU1C6  ll 

18U8 
1869 
1S70 
1S71 
1872 
1873 
1874 
1875 
1*70 
1877 
1878 
1879 

1SS0 
1881 
1882 
1883 
1SS4 
1885 
lssii 
1887 
188S 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1890 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1900 
1907 
1908 
1909 
1910 
1911 





70,501  89 
089,450  50 
1,083,276  00 
1,170,523  62 
521,441  62 
99,936  96 
59,982  74 
158,770  61 

405  00 
389  60 





ii 

-   

M                                           ii  ii   

Total  

§3,860,679  14 

t 

*Included  in  Intercolonial  Railway  capital,  flncluded  in  Intercolonial  Railway  working  expenses. 
§lncluded  in  total  cost  of  Intercolonial  Railway  system,  see  page  45 

W.  C.  LITTLE, 

Accountant. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


40 


DEPARTMENT  OF  RAILWAYS  AND  CANALS 

2  GEORGE  V.,  A.  1912 

CARLETON  BRANCH  RAILWAY. 


Government  expenditure  prior  to  Confederation 
ii  since 


Total . 


"Less  amount  received  from  city  of  St.  John  N'.B 


1SC.S 
ISO!) 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1SS1I 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1900 
19)17 
190S 
1909 
1910 
1911 


85,610  69 
2,299  62 
500  17 


Working 
Expenses. 


cts. 


Revenue 
Received. 


88,410  48 
40,000  00 

48,410  48 


"Victoria,  eliap.  0,  transferred  the  Carletnn  Branch  Railway  to  the  city  of  St.  John  X.  B.  for  the  sum 
of  940,000,  w  hich  sum  was  paid,  in  March,  1893,  to  the  Receiver  General. 


\V.  C.  LITTLE. 

Accountant. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 
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SESSIONAL  PAPER  No.  20 

DRUMMOND  COUNTY  RAILWAY. 


Government   expenditure    prior    to  Confederation 
since 


1m;s 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1886 
1SS7 
1888 
ISK'.I 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 


Total. 


Construction. 

Working 
Expenses. 

!>  Cts. 

•S  cts. 



1    t  .W,A  i  u  hi  Art 

5,000  00 

•1464.000  00 

*  Included  in  total  cost  of  Intercolonial  Railway  system,  page  45. 

w.  c.  -LITTLE, 

Accou  nlant. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


42 


DEPARTMENT  UF  RAILWAYS  AND  CANALS  i 

2  GEORGE  V.,  A.  1912 

EASTERN  EXTENSION  RAILWAY. 


Capital. 


Working 
Expenses. 


S  cts. 


Government  expenditure  prior  to  Confederation, 
since 


Total  . 


1S6S 
1869 
1870 
1871 
1872 
1873 


1874 
1875 
1S76 
1877 
1S7S 
1879 
1880 
1881 
1882 
1S83 
1SS4 
1885 

1S.sC, 

18S7 
18«8 
1889 
1890 
1891 
1892 
1893 
1891 
1895 
1896 
1897 
1S9S 
1899 
1900 
1901 
1902 
1903 
1901 
l'.lo:, 
190(1 
19"7 
'9ns 
1909 
1910 
1911 


8  cts. 


1.2S1,311  97 
2,055  92 
183  79 


34,235  73 
3,255  40 


10,033  77 
78,273  65 
94,756  06 
94.254  04 
90,954  73 
90,719  04 
79,102  77 


Revenue 
Received. 


8  cts. 


30.767  66 
73,050  01 
66,893  1 1 
64,107  10 
70,552  20 
72,436  65 
84,658  95 

t 

t 

T 

t 

t 

t 

t 

t 

t 

t 

t 

t 

t 

t 

t 

t 

-t- 

t 
t 
t 
t 


:  1,324,042  81        538,094  06        462,465  68 


•Included  in  Intercolonial  Railway  expenses,  t  Included  in  Intercolonial  Railway  revenue. 
:£  Included  in  total  cost  of  Intercolonial  Railway  system,  page  45. 


w.  c. 


LITTLE, 

Accountant. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 
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SESSIONAL  PAPER  No.  20 

HUDSON  BAY  RAILWAY. 




Year. 

Capital. 

18C8 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
18S0 
1881 

1883 
1884 
1885 
1881) 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1S94 
1895 
1896 
1897 
1898 
1899 
1900 

1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 

 - .    . . . . 



»            "  "  

"            ••  "   

M            ii  ii 

Total  

92,427  S3 
53,042  (13 
184,149  81 

329,620  27 

W.  C.  LITTLE, 

Accountant. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


ii 


DEPARTilEXT  OF  RAILWAYS  .4.YD  CANALS 

2  GEORGE  V.,  A.  1912 

INTERCOLONIAL  RAILWAY. 


Kx|ienditnre  prior  to  Confederation 
ii  since. 


Total 


Construction.  Income. 


Cts. 


10,780,725 
483,353 
282,615 
1,729,381 
2,91fi,782 
5,131,141 
5,201,450 
3,614,898 
3,426,099 
1,108,321 
1.318.352 

4os.su; 
226,639 
2,048,014 
608,732 
585,568 
1,616,632 
1,405,377 
1,195,363 
54 1,958 
823,070 
742,203 
655,228 
365,246 
79,929 
168,101 
228,984 
166,362 
327,034 
259,105 
145,142 
252,367 
1,081,929 
1,796,318 
3,633,836 
4,621,841 
2,254,266 
+1,880,856 
3,937,621 
£3,765,170 
1,506,209 
4,363,494 
3,867,232 
1,278,409 
762,S6'.I 


•83,582,087  59 


cts. 


Working 
Expenses  in- 
cluding 
Windsor 
Branch  Ry. 


70,000  00 
210,000  00 


$  cts. 


359,961  OS 
3S7,548  47 
445,208  75 
442,993  31 
595,076  22 
1,011,892  60 
1,847,175  24 
1,532,589  62 
1,277,197  79 
1,661,673  55 
1,811,273  56 
2,010,183  22 
1,607,956  70 
1,780,353  53 
2,080,592  3" 
2,383,477  20 
2,366,719  95 
2,460,229  87 
2,508,473  10 
2,854,158  91 
3,300,481  94 
3,174,785  19 
3,500,455  80 
3,691,273  65 
3,458,891  39 
3,062,207  45 
2,999,317  07 
2,964,940  98 
3,029,304  08 
2,936,789  71 
3,275,830  14 
3,478,559  30 
4,441.296  25 
5,477,285  30 
5,590,939  57 
6,214,496  38 
7,264,263  13 
8,535,689  91 
7,599,400  33 
6,045,597  15 
9,195,347  64 
9,364,256  10 
8,668,620  23 
9,613,774  77 


280,000  00:  157,411,538  50  149,972,948  66 


•Including  §296,872.90  paid  to  Nova  Scotia  Ry.  and  European  and  North  American  Ry.,  N.B.,  and 
charged  to  '  Consolidated  Fund.' 

+  Expenditure  for  year  §1,894,856  90 

Less  refunds  of  previous  years   14,000  30 

f  1,880,856  60 


J  Expenditure  for  the  year   §3,760.942  95 

Add  refunded  cheque  of  1901-2  paid  during  fiscal  year 

1905-6    4,227  95 


§3,765.170  90 


i  STATEMENTS  OF  THE  ACCOUNTANT  45 
SESSIONAL  PAPER  No.  20 

INTERCOLONIAL  RAILWAY— Concluded. 

Total  cost  of  construction  as  shown  on  page  +883,582,087  59 

To  which  add  the  following  :  — 

'Canada  Eastern  Railway,  page  37    819,000  ihi 

•Cape  Breton  Railway,  page39   3,860,679  14 

•Drununond  County  Railway,  page  41   1,464,000  00 

'Eastern  Extension  Railway,  page  42     1,324,042  81 

•Montreal  and  European  Short  Line  Railway,  page  46    333,942  72 

•Oxford  and  New  Glasgow  Railway,  page  48    1,949,063  21 

.¥93,332,815  47 

Less  amounts  transferred  from  Capital  to  Consolidated  Fund  as  follows  : — 

European  and  North  American  Railway  from  1868  to  1S73  S   88,863  18 

Nova  Scotia  Railway  from  1868  to  1873                                                   208,50!)  72  296,872  90 

Total  capital  cost  of  Intercolonial  Railway  system  *S  93,035,942  57 


*  Agreeing,  less  outstanding  cheques,  with  Public  Accounts,  1910-1911,  page  4. 

+  Includes  $220.48  amount  of  an  Exchequer  Court  award  in  1907  against  the  Oxford  and  New  Glas- 
gow Railway. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


W.  C.  LITTLE, 

Accounla  nt. 


46 


2  GEORGE  V..  A.  1912 
MONTREAL  AND  EUROPEAN  SHORT  LINE  RAILWAY. 


Government  expenditure  prior  to  Confederation  . 
ii  since 


Total . 


Year. 

Construction. 

Vi  oxjcing 
Expenses. 

$  cte. 

S  cts. 



1868 
186!l 
1870 
1871 
1872 

lot  O 

1874 
1875 
1S76 
1877 
1878 
18711 
1S80 
1881 
1882 
1883 
1884 

ISS;-, 

1886 
1SS7 
1833 
1S80 

49,587  45 

1 1K  01  _1  1ft 

107  IK 
O  J  /  «»0 

1890 
1891 
1892 
1S93 
1894 
1895 
1896 
1897 
1S98 
1899 
19(10 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 

1  7  00 
Li  iW 



♦333,942  72 

-  Included  in  total  cost  of  Intercolonial  Railway  system,  page  15. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  191  I. 


W.  C.  LITTLE, 

Accountant. 


STATEMENTS  OF  TEE  ACCOl  XT  A  XT 


47 


SESSIONAL  PAPER  No.  20 

NATIONAL  TRANSCONTINENTAL  RAILWAY. 


Government  expenditure  prior  to  Confederation 
ii  since  » 


Total . 


Agrees  with  Public  Accounts  Balance  Sheet,  19101011,  page  4. 


1868 
1869 
L870 
1871 
1872 
1873 
1874 
1875 
1876 
1877 
1878 
1879 
lsso 
1881 
1882 
1883 
ISM 
1885 
1886 
1887 
1888 
1880 
1S90 
189] 
1892 
181)3 
18114 
1895 
1896 
is;  17 
1898 
18!  Ill 
1900 
1901 
1902 
1003 
1901 
1905 
190C 
1907 
190S 
1909 
1910 
1911 


Construction. 


6,249  40 
778,491  28 
1,841,269  95 
5,537,S67  50 
18,910  440  41 
24,892,422  68 
10,968,126  86 
23,488,208  40 


'95,423,085  48 


W.  C.  LITTLE, 

Accountant. 


Dkpahtmknt  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


48  DEPARTMENT  OF  RAILWAYS  AS  D  CANALS 


2  GEORGE  V..  A.  1912 

OXFORD  AND  NEW-GLASGOW  RAILWAY. 


Year. 

fluufeu 
V^itJIIliil. 

Working 
Expenses. 



$  cts 

8  cts 

1868 
1869 
1870 
1871 
1872 
1873 
1874 
1875 
1876 
1*77 
1878 
1879 
1SSI.I 
1881 
1882 
1883 
1884 
1*85 
ISSli 
1887 
1888 
1889 
1890 
1891 
1892 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 

,.                         II  II   



,.                         II  II  

II  ■• 

1.                         .1  II   

280,932  35 
840,553  57 
434,074  60 
220,886  39 
48,745  23 
7,922  80 
112,382  75 

* 
* 

3,565  52 

II                           I.  II 

I.                         1,  II   



,.                         ,.  ,•   

„                                              II   '  

,,                         II  1,   

1907 
1908 
1909 
1910 
1911 

* 

Total  ...       .    .   

t  1,949,063  21 

t 

*  Included  in  Intercolonial  Railway  capital.       t  Included  in  Intercolonial  Railway  working  expenses. 
Jlneluded  in  total  cost  of  Intercolonial  Railway  system,  page  45.       Add  $220  48  amount  of  Exchequer 
Court  Award  paid  in  1907  and  included  in  Intercolonial  Ry. 

W.  C.  LITTLE, 

Accountant. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


STATEMENTS  OF  THE  .\ccnl  V7.I.Y7' 
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SESSIONAL  PAPER  No.  20 

PRINCE  EDWARD  ISLAND  RAILWAY. 


Government  expenditure  prior  to  Confederation. . . . 
ii  since 


1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1885 
1880 
1S87 
l.sss 
1889 
1890 
1891 
1892 

iso.3 

1894 
1895 
1896 
1897 
1898 

IS!  I!  I 

1900 
1901 
1902 
1903 
1904 
1905 
190fl 
1907 
1908 
1909 
1910 
1911 


Construction. 


$  cts. 
3,114,735  11 


4(5,086 
42,546 
200,000 
6,551 
40,129 
16,539 


402 
57,186 
130,663 
76,956 
4,668 
5,800 


8,300  49 


17,541 
22,000 
.-i3,546 
280,173 
475,997 
829,414 
698,877 
591,412 
496,124 
91,710 
390,4(51 
561,206 
20(5,396 
94,320 


Total   *8,559,751  12     9,501,405  29     6,575,699  14 


Working 
Expenses. 


cts. 


750  00 
49,344  62 

219.930  43 
228,595  25 
221,599  49 
223,313  12 
164,640  55 
203,122  88 
228,259  97 
252,808  41 
236,428  13 
211,207  01 
216,744  34 
204,237  45 
229,639  95 
247,559  44 
266,485  85 
257,990  08 
289,706  38 
226,422  17 
226,891  06 
232.905  19 
225,138  56 
240,489  90 
231,418  74 
218,053  01 

220.931  81 
261,766  24 
270,159  97 
259,637  82 
335,695  44 
370,464  44 
294,253  16 
283,148  50 
399,947  79 
400,330  41 
427, 2S3  73 
424,104  00 


Revenue 
Received. 


S  cts. 


24,493  99 
118,060  96 
130,664  92 
135,899  60 
125,855  91 
113,851  11 
131,131  43 
137,267  54 
146,170  42 
144,504  12 
158,588  06 
155,584  36 
155,303  37 
158,363  62 
171,369  56 
160,971  78 
174,258  05 

157.442  69 
162,690  42 
158,533  83 
149,654  78 
146,476  54 

153.443  13 
158,950  61 
165,012  03 
174,738  73 
193,883  48 
197,999  93 
217,714  24 
234,390  03 
217,330  61 
257,270  57 
215,434  97 
304,579  S3 
311,319  (53 
319,074  74 
337,419  55 


*  Agrees  with  Public  Accounts  Balance  Sheet,  1910-1911,  page  4. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


W.  C.  LITTLE, 

Accountant. 


20—4 


50  DEPARTMENT  OF  RAILWAYS  AXD  CAXALS  i 

2  GEORGE  V.,  A.  1912 


QUEBEC  BRIDGE. 




u 

ci 
9 

Capita] . 

■ 

Income . 

Government  e\|ienditnre  prior  to  Confederation 

1868 
18611 
1870 
1871 
1872 
1873 
1874 
1875 
1S76 
1877 
1878 
1879 
18S0 
1881 
1882 
18?3 
18S4 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
18112 
1893 
1894 
1895 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 

8  cts. 

$  cts. 







ii                       ii  it 

• 

„ 







"227,563  40 
227,563  40 

227,563  40 

422,867  12 
.  111,788  02 

Total  

534,655  14 
100,000  00 

434,655  14 

Less  amount  received  from  the  Phoenix  Bridge  Co.,  1910  

Total  

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


W;  C.  LITTLE, 

Accountant. 


STATEMENTS  OF  THE  ACCOUNTANT 
SESSIONAL  PAPER  No.  20 

VUKON  TERRITORY  WORKS. 
(St.kine-Teslin  Railway.) 


51 


Government  expenditure  juiot   to  Confederation, 
ii  since  » 


Total. 


1868 
1869 
1870 
1871 
I  1872 
1873 
1874 
1875 
18711 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1881 

INN.", 

1886 
1887 
1888 
1889 
5890 
1891 
1892 
1893 
1891 
1893 
1896 
1897 
1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 


'  Included  in  Public  Accounts  Balance  Sheet,  1902-1903.  page  6. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


W.  C.  LITTLE, 

Accountant. 


20— 4i 
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DFl'ARTMEXT  OF  RAILWATS  A.VD  CAXALf) 


2  GEORGE  V.,  A.  1912 

Statement  showing  amount  expended  on  Capital  Account  on  Railways — including 
Quebec  Bridge  Reconstruction. 


Railway- 


Intercolonial.^    

Cape  Breton  

Oxford  and  New  Olasgow  

Eastern  Extension  

Druiumond  County  

Montreal  and  European  Short  Line 
Canada  Eastern  


Carleton  Branch  . .   

Prince  Edward  Island  

Canadian  Pacific   

Annapolis  and  Digby  

Yukon  Territory  Works  (Stikine-Teslin  Ry.) 

National  Transcontinental  

Governor  General's  car  

Hudson  Bay  Railway   

Quebec  Bridge  Reconstruction  


Total 


Total. 


re  Recapitulation — R&ilvxiys 


%  cts. 

83,285,214  69 
3,860,679  14 
1,949,063  21 
1.324,042  81 
1,464,000  00 
333,942  72 
819,000  00 


93,035, 
48, 
8,559, 
62,789, 
0G0. 
283, 
95.423, 

m. 

329, 
227! 


942  57 
410  48 
751  12 
776  09 
683  09 
323  55 
085  48 
53S  82 
620  27 
563  40 


261,414,694  87 


Total  Cost  as  per  statement  above    1  261,414,694  87 

Add'amounts  transferred  from  Capital  to  Consolidated  Fund,  Intercolonial  Railway,  see' 

statement  page  35   1        296,872  90 


Agreeing  with  total  of  Construction,  as  per  statement,  page  53   '.   261,711,567  77 


W.  C.  LITTLE, 

Accountant. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


STATHMI4XT8  OF  TUB  ACCOUNTANT 
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SESSIONAL  PAPER  No.  20 

RECAPITULATION— GOVERNMENT  RAILWAYS. 


Government  expenditure  prior  toConfed 
since 


Total 


1808 

1 869 
1870 
1S71 
1872 
1S73 
1874 
1875 
1876 
1877 
1878 
1879 
1880 
1881 
1882 
1883 
1884 
1S85 
ISSli 
1887 

1SSS 
1SS1I 
1890 
1S91 
1892 
1893 
1894 
1895 
1896 
1 897 
1898 
1899 
1900 
1901 
1902 
1903 
1901 
1905 
1906 
1907 
1908 
1900 
1910 
1911 


Construction. 


8  cts. 


13, 


881, 
483, 
282, 
729, 
946, 
620, 
763, 
925, 
018, 
497, 
209, 
643, 
507, 
109, 
■ 

175, 
707, 
013, 
22 1. 

443, 
846, 
765, 
709, 
392, 
184, 
117, 
7 1 2, 
585, 
376, 
324, 
204, 
270, 
Hi', 
309, 
922 
386^ 
,083, 
,-619. 
125, 
102, 
174, 
,684. 
114, 
,505, 
760, 


460 

353 
015 
381 
930 
500 

2118 
123 
427 
434 
502 
741 
053 
077 
236 
046 
619 
074 
244 
220 
887 
582 
857 
767 
317 
425 
917 
749 
S14 
774 
1124 
990 
348 
130 
989 
611 

08(1 

059 
481 
565 
370 
005 
,227 
975 
,029 


Working 
expenses. 


$  cts. 


•261,751,567  77 


359,961  OS 
387,548  47 
445,208  75 
442,993  31 
595,0711  22 
1,011,892  60 
1,847,925  24 
1,581,934  24 
1,497,128  22 
1,890,268  80 
2,032,873  05 
2,233,496  34 
1,851,489  26 
2,220,421  39 
2,310,638  54 
2,636,551  70 
2,013,508  87 
2,749,710  53 
2,819,973  50 
3,152,650  40 
3,621,076  62 
3,513,063  67 
3,846,044  42 
3,949,263  73 
3,748,597  77 
3,288,629  62 
3,226,208  13 
3,197,846  17 
3,254,442  64 
3,195,959  58 
3,507,248  8S 
3,696,612  31 
4,665,228  06 
5,739,051  54 
5,861,099  54 
6,474,134  20 
7,599,958  57 
8,906,154  35 
7,893,653  49 
6,328,745  65 
9,595,295  43 
9,764,586  51 
9,095,903  96 
10,037,878  77 


Revenue. 


cts. 


168,687,934  12 


420,752  58 
455,022  76 
471,245  09 
565,713  52 
622,900  56 
703,458  26 
893,430  17 
886,087  42 
966,922  42 
1,285,110  27 

1.514.846  3S 
1,419,955  60 
1,739,137  25 
2,200,486  25 
2,237,583  39 
2,541,205  41 
2,551,937  97 
2,624,243  07 
2,628,336  35 
2,840,747  88 
3,166,253  22 
3,167,542  67 
3,203,874  11 
3,181,888  56 
3,136,393  51 
3,262,505  62 
3,179,019  57 
3,129,450  37 
3,140,678  47 
3,060,074  38 

3.313.847  10 
3,940,570  11 
4,774,161  87 
5,213,381  24 
5,918,990  43 
6,584,598  77 
6,627,255  51 
7,050,892  11 
7,950,552  97 
6,509,186  49 
9,534,569  04 
S,894.4'i0  42 
9,647,963  71 

10,249,394  38 


157,406,587  23 


*  Total  amount  paid  on  Construction  8261,751,567  77 

Less  amount  received  from  the  City  of  St.  John,  N.  B.,  as  purchase  price  of  the 

Carleton  Branch  Railway   40,000  00 


Total  cost  of  Construction  t8261,711,567  77 


t  Agreeing  with  amount  expended  on  Capital  Account  on  Railways,  see  page  52 

W.  C.  LITTLE, 

Accountant. 

Department  ok  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


54  DEPARTMENT  OF  RAILWAYS  AND  CANALS 

2  GEORGE  V.,  A.  1912 

Statement  showing  Miscellaneous  Expenditure  yearly,  by  the  Department  of 

Railways  and  Canals. 


Chargeable 
to 
Capital. 


Canals . 


S  cts. 


1868 
1869. 

is;o. 

1871 

1872. 

1873. 

1S74. 

L875. 

1876. 

1877. 

1878. 

1879. 

1880. 

1881. 

1S82. 

1883. 

1884. 

1885. 

1886. 

1887. 

1888. 

1889. 

1890. 

1891. 

1892 

1893. 

1894. 

1895. 

1896. 

1897. 

1898. 

1899. 

1900. 

1901. 

1902 

1903. 

1904. 

1905. 

1906. 

1907. 

1908. 

1909. 

1910 

inn. 


Chakgeable  to  Income. 


Canals.     I  Railways. 


•?  cts 


S  cts 


1,800  00 


General. 


S  cts 

6,305  66 
8,367  52 
7,S53  03 
34,773  721 
20,049  50 
36,891  74 
40,098  84 
35,579  24 
42,920  10 


Chargeable  to  Revenue. 


Canals.      Kailways.  General. 


$  cts. 

12,000  00 
12.000  00 
18,698  89 
12,018  9S 
12,208  76 
12,099  14 
12,959  25 
12,047  43 
86  08 
51  8' 
556  00 


43,639  97 


Total, 
Yearly 
Expenditure 


S  cts. 


2,416 
1,000 
7,679 


6,889 
5,428 
5,620 
5,690 


:U,3S8  59 


$  cts. 

20,722  32 
21,367  52 
34,231  70 
46,792  70 
32,258  26 
55,880  38 
58,487  07 
53,246  84 
4S.G96  46 
43,691  84 
36,804  59 


2,561  55 
2,338  41 


14,999  70 
5,034  00 


11.781  27 
7,486  62 
16,725  47 
20,323  62 
23.512  00 
34,533  07 
10.091  87 
16,426  69 
16,925  31 
6,540  49 
8,498  41 
2.883  11 
4,132  28 
10.S93  40 
2,937  47 
1,719  69 
1,318  79 
11,873  35 
12,267  99 
3,658  23 
2,491  84 
3,730  79 
1,498  14 
9,160  44 
9.687  55 
24,760  08 
28,819  54 
29,421  06 
54,734  48 


20,033  70     395,593  01  1,594,196  24 


62,256  58 
11,003  38 
10,383  59 
23,545  34 
22,898  90 
16,552  64 
50,909  74 
16,314  41 
19,062  51 
4,313  73 
4,855  11 
13,221  27 
6,562  20 
5,118  99 
8,327  96 
67,005  86 
33,496  99 
28,658  78 
21,752  5S 
15,570  43 
85,353  17 
97,507  00 
99,018  80 
92,115  62 
178,266  39 
181,615  90 
200,329  52 
218,178  85 


2S.640  93 
15,746  31 
19,:;o4  87 
25,194  21! 
25,142  90 
28,042  10 
22,085  19] 
22,802  181 
33,986  68 
34,13S  50 
35.398  00 
36,262  32 
38,660  52 
37,4S4  64 
34,183  75 
45,115  99 
2(1,912  04 
4,706  79 
2,369  52 

743,016  79 


323  16 
5,535  22 
9,826  23 
6,978  54 
s.:;o:>  41 
1,210  Gl 
776  30 
649  04 
5,799  83 
5,207  64 
49,550  21 
56,922  05 
65,074  07 
63,965  54 
60,265  22 

60.769  56 
70,340  22 
62,777  12 
56,284  42 
66,850  29 
58,836  57 
61,938  61 

65.770  65 
63,175  19 
66,067  30 
64,515  07 
62.171  45 
66,251  27 

105,518  99 
106,065  87 
111,755  68 
103,398  27 

1,697,602  30 


1,400  00 


597  39 


1.000  00 


46,039  97 


69,711  05 


2,884  71 
7,873  63 
9,826  23 
18,759  81 
78,048  61 
28,939  46 
31,483  51 
47,706  38 
63,231  80 
31,852  15 
116.886  64 
90,161  77 
90,677  07 
105,418  61 
83,749  75 
97,427  98 
112,990  03 
96,573  87 
95,774  17 
157,260  13 
127,009  09 
136,852  06 
125,319  96 
116,635  46 
191.413  58 
202,180  73 
207,835  33 
202,238  19 
368,661  15 
765,314  47 
358,001  07 
378,681  12 


4,999,848  20 


N.  B  — The  expenditure  of  Quebec  Bridge  included  in  Miscellaneous  Expenditure  (income  railways)  in 
1909-1910  has  been  deducted  from  each  of  these  years  to  form  a  separate  account  under  the  heading  of 
"QUEBEC  BRIDGE." 


VV.  C.  LITTLE, 

Accounta  it. 


Department  of  Railways  and  Canals, 
Ottawa,  July  23,  191 1. 


i        .  STATKUHNTS  OF  THE  ACCOUNTANT 

SESSIONAL  PAPER  No.  20 
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RECAPITULATION— RAILWAYS  AND  CANALS,  TO  MARCH  81,  1911. 

Expenditure. 

Chartieitble  to  Capital  Account  — 

Railways,  see  Statement  page  52   : .  .   $  201,414,694  87 

Canals         „  31  ami  54    99,331,1123  80 

 S  360,746,618  73 

Chan/cable  to  Consolidated  Fund — 

"Railway  Subsidies  as  per  Statement  No.  3,  page  66  to  68  8  42,735,008  32 

Income  Account — 

Intercolonial  Railway  sec  page  44  $     280.000  00 

Add  transferred  from  Capital      n      45   296,872  90 

Railways  54   1,594,190  24 

Canals  ,.       31   0,008,302  40 

i,       54   395,593  01 

General  Railways  and  Canals  M       54   743,010  79 

Quebec  Bridge  '  ..      50   434,655  14 

  10,352,636  48 

Revalue  Account — 

Canals— Operating  and  maintaining  staff,  sec  page  31812,206,010  (19 

Canals— Repairs,  see  page  31    9,900,433  20 

,,54   1,097,002  30 

Railways  —  Working  expenses,  see  page  53   108,687,934  12 

„    54    46,039  97 

General — Railways  and  Canals         „    54   69  711  05 

  192,008,336  79 

  245,755,981  59 

Total  expenditure  on  Railways  and  Canals   !   8  000,502,600  32 


EXPENDITURE  AS  ABOVE  SEPARATED  AS  BETWEEN  RAILWAYS  AND  CANALS 

Railways. 

Capital  Account  8  261,414,694  87 

Consolidated  Fund   214,074,706  69 

 8  475,489,401  50 

Canals. 

Capital  Account  8    99,381,923  86 

Consolidated  Fund   3O,80S,547  06 

 8  130,200,470  92 


Total    8  605,689,872  48 

General,  Common  to  both. 

Consolidated  Fund   812,727  84 

Total  expenditure  on  Railways  and  Canals  8  606,502,600  32 


REVENUE,  SEPARATED  AS  BETWEEN  RAILWAYS  AND  CANALS. 

Railways — Revenue  receiv  ed  from  July  1.  1867,  to  Marcli  31  1911  (for  details  sec  page  53).*  157,400,587  23 
Canals  ,.  „  „  (  u  u    31).      14,377,492  63 

Total  revenue,  Railways  and  Canals  8  171,784,079  86 

*  This  amount  does  not  include  the  subsidy  of  825,000,000  to  the  Canadian  Pacific  Railway,  nor  the 
amount  $600,683.08  expended  on  the  Annapolis  and  Digby  Railway,  both  of  which  are  included  in  Capital 
Account,  nor  the  annual  payment  of  $219,700  to  the  Provincial  Government  of  Quebec,  being  interest  at 
the  rate  of  5  per  cent  on  the  sum  of  $1,394,000  up  to  1905,  granted  by  47  Vict.,  cap.  8  (1884)  and  tin- 
annual  payment  of  $107,730,  being  interest  at  the  rate  of  ih  per  cent  since  and  including  1905  on  the  said 
sum  of  $2,394,000  for  the  line  between  Ottawa  and  Quebec  which  sum  was  transferred  to  the  Public  Debt 
as  a  liability,  and  is  dealt  with  by  the  Finance  Department;  {see  Public  Accounts,  180S.1H11  and  page  79, 
1908. 

W.  C.  LITTLE, 

Accou  nla-nt. 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911, 
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DEPARTMENT  OF  RAILWAYS  .4.VD  CA.XALS 

2  GEORGE  V.,  A.  1912 

Statement  showing  subsidies  voted  for  Railways  as  to  which  contracts 


Subsidies  Voted. 


Railways. 


Authority. 


July  1,  1883, 
to 

June  30,  1904. 


40  Vic, 
53 
45 
40 

48-49 

49 

50-1 

51 

52 

53 

54-  5 
57-8 
40. 
49 
50-1 
52 

55-  6 
47 
51 
53 
40 
47 

50-1 

47 

49 

52 

53 

56 

57-8 

7  8  Ed. 

47 

45 

46 

53 

47 

48-9 
49 

48-9 
51 

57-8 

62-3 

47 

51 

7-8 

53 

48-9 

53 

48-9 

50-1 

51 

46 

51 

47 

48-9 

49 

50-1 

47 

47 

46 

47 

52 


chap.  25 
ii  2 
14 
25 
59 
10 
24 
3 

ii  3 
•i  2 


10 
24 

3 


VII 


24 

8 
10 

3 

2 

2 

4 
S3 

8 

l) 


10 

59. 

3 
4 

7 

8U 

3  J 
63 

2 
:,'.< 

2i 

59 

25 

3 

8 
•59 
10 
24 

Ii 

8 
25 


Amount. 


§  cts. 


156.8011  Of 


384,000 
80,000 
96,000 

186,295 
2S.800 
96,000 
64,000 
30,<'00 
5,250 
44.800 
89,600 
70,000 
12,  si  n ) 
32,000 
04. oi  m 

272,000 
41,000 
21,000 

115,200 
76,800 
32,000 
32,000 
57,600 

22,400 

48,000 
48.000 
70,400 

48,000 

660,000 
ooo.ono 

128,000 
19,200 
32.000 
24.439 

140,800 
35.200 


International  Railway,  Quebec. 


J  Quebec  and  Lake  St.  John  Railway.  Quebec. 


00 
00 
no 
00 
00 
00 
00 
00 
00 
OOU 
00  \ 

!  Kingston,  Napanee  and  Western  Ry.,  formerly 
0^1  I       Napanee,  Tarnworth  and  < juebec Ry.,  Ontario... [ 

00  J 

oon 

00  j-Pontiac  Pacific  Junction  Railway,  Quebec  

001  j 
OOh 

00  VCara<iuette,  Railway,  N.B  

00  ) 
no  , 
00 

00  I  Canadian  Northern  Quebec  Ry.  Go.,  formerly  Great 
00  I        Northern  Ry.,  Quebec 
00 1 


156,800  00 


1.006.743  5( 


00  Kingston  and  Pembroke  Railway,  Ontario 

001 
00 


^  |  Northern  and  Pacific  Junction  Railway,  Quebec. 


no 


J 


Northern  and  Western 
Chatham  Branch  Ry. . . 


00  | 

00  Canada  Eastern  Ry.,  formerly  ^ 
^4  |       Ry.,  N.  B  ,  including  also  CI 

60,342  00  l^ebec  Central  Railway,  Quebec  

do  St  Georges  to  St.  Justine.  . 


288,000 
72,000 
40,000 
30,000 
64,000 
9,600 
3S.400 
44,252 
22,400 
911,000 
38,400 
180,000 
750.n<it> 
96.000 

320,000 
300,000 


00 
00  > 
00 


Montreal  and  Sorel  Railway,  Quebec. . . 


I, 


00 

00  \  Montreal  and  Champlain  Junction  Railw  ay,  Quebec. 
00  J 

jj?,  }- Elgin,  Petitcodiac  and  Hayeloek  Railway,  Quebec  ..| 

00  St.  Louis  and  Richibucto  Railway,  N.B. 
00  1 

00  .  Canada  Atlantic  Railway.  Ontario 
00  I 

00  Esquimalt  and  Nanaimo Railway. B.C 
Oo  Erie  and  Huron  Railway,  Ontario  

j^J  |Baie  des  Chaleurs  Railway,  Quebec. . . . 

Carried  forward  


208,732  80 

193,578  (X) 
224,000  no 

557,788  31 

4S.O0O  00 
1,320,000  00 

374,839  84 

348,342  00 

93,757  57 

103,600  on 

82,652  82 
22,400  00 

282,355  20 

750,000  00 
96,000  00 

620,000  oo 
6,489,590  04 


i  STATMltmTS  OF  THE  ACCOUNTANT 

SESSIONAL  PAPER  No.  20 

have  been  entered  into  and  Payments  made  up  to  March  31,  1911. 
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PATW  KM  8. 


1HO4-10O5. 

1905-1906. 

1906-1907. 

1907-1908. 

1908-1909. 

1909-1910. 

1910  1911 

$  cts. 

$  cts. 

$  cts. 

$  cts. 

$  cts. 

$  cts. 

$  cts. 

86,016  00 

67,712  00 

73,472  00 

144,608  51 

256,870  1U 

55,449  60 

164,172  29 

55,638  69 

129,320  61 



i 

86,016  ni 

67,712  00;    335,981  09 

55,449  6i 

164,172  29 



|    273,929  12 

Total 
March  31, 
1911. 


$  cts. 
156,800  00 

1,233,943  50 


208,732  80 

193,578  00 
224,000  00 


is,  

1,320,000  iK' 

374,S39  84 


403,980  69 
129,320  61 

93,757  57 

103,600  00 

82,652  82 
22,400  00 

282,355  20 

750,000  00 
96,000  mi 

620,000  00 


7,522,850  14 


53  DEPARTMEXT  OF  RAILWAYS  AXD  0 AN  ALB  i 

2  GEORGE  V.,  A.  1912 

Statement  showing  Subsidies  Voted  for  Railways  as  to  which  Contracts  have 


Subsidies  Votkd. 

July  1.  1883. 

Railways. 

to 

June  30,  1904, 

Authority. 

Amount. 

§  cts. 

S  c. 

Brought  forward  

0,489,590  04 

48-9  Vic, 

c.  59 

50-1 

24 

49  ■< 

10 

49  ii 

10 

50-1  i. 

24 

56  .1 

2 

53  ii 

2 

47  ii 

8 

\ 

52  ii 

3 

/ 

49  ii 

10 

50-1 

24 

47  ii- 

8 

\ 

52 

3 

} 

50-1 

24 

57-8 

4 

49  i. 

10 

50-1 

24 

45  ii 

14 

48-9 

58 

51  ii 

3 

53  ii 

2 

4S-9 

50 

50-1 

24 

59 

10 

50-1 

24 

49  n 

10 

I 

53 

2 

J 

50-1 

24 

52  ii 

3 

53  ii 

2 

57-8 

4 

48-9 

59 

\ 

53  •■ 

2 

) 

54-5 

8 

1 

57-8 

4 

/ 

49 

10 

53 

2 

50-1 

24 

50-1 

24 

48-9 

54 

1 

49  n 

19 

J 

49 

10 

52 

0 

50-1 

23 

55-0  ii 

4 

02-3 

51 

50-1 

27  1 

56 

4 

/ 

50-1 

24 

55-0 

5 

57-8 

4 

52 

3 

••<o-i 

24 

55-0 

5 

1 

61 

1 

1 

50-1 

24 

52 

3 

52 

3 

03-4 

8 

118,400  00  New  Brunswick  and  Prince  Edward  Island,  Ky.  N.  B 
217,000  00  Laurentian  Railway,  formerly  St.    Lawrence,  Lower 

Laurentian  and  Saguenay  Ry.,  Quebec   

11,200  00  L'Assomption  Railway,  Quebec  

32.000  00  ^ 

04'000  00  [Great  Eastern  Railway,  Quebec  

37^500  00  J 

160,000  00  Irondale,  Bancroft  and  Ottawa  Railway  ,  Ontario  

'o'-lOO  00  }  Buctotiche  and  Moncton  Railway,  N.  B  

51,200  00,  Albert  Southern  Railway,  N  B  

274  940  00  f^ake  Temiseamingue  Colonization  Railway,  Quebec. . 

38,400  00  |T           u  ■,         x-  u 
4^000  00  j -Toggins  Railway,  N.S  

240^000  00 

liio'ooo  i«i  '  '''''"liseouata  Railway.  X.I'..,  and  Queliec. 
51,' 200  00 
44,800  00 
0,400  00 


|  Leamington  and  St.  Clair  Railway,  Ontario   ... 

10,000  OO  Torontc,  Grey  and  Bruce  Railway,  Ontario  

22,400  OO'Dominion  Lime  Co.  Quebec  

>Kfi  non  nnl  /  West  Ontario  Pacific  Railway  and  Ontario  and  Quebec 
\  Railwav 

90,000  00( 
14,400  00 


70,800  00  I 
96,000  00 \) 

128,000  00 
04,000  00 


Id. 


uminond  County  Railway,  Quebec. 


32. i nil i  on 
10,200  00 
54,400  IX) 


| Montreal  and  Lake  Maskinonge  Railway,  Quebec. 

iSouth  Norfolk  Railway,  Ontario  

51,200  OOjGuelph  Junction  Railway,  Ontario  

22,400  00  ] 

108,800  00 


Belleville  and  North  Hastings  hallway,  Ontario.. 
"|  Hereford  Railway,  Quebec  


Lake  Erie  and  Detroit  River  Railway,  Ontario. 


\ 

Beaubarnois  Junction  Railway,  Quebec. 


4S.O00  oil 
118,400  00 
224,1X10  00 

02,400  00 
138,400  00 

108,800  00  J  ' 

30,000  OOlFredericton  and  St.   Mary's  Railway  Bridge  Co.,  N.B 
9,000  00  Harvey  Branch  Railway  Co.,  N.B  

2411,000  00  Nova  Scotia  Centra]  Railway  Co.,  N.S  

44,800  Oo'cumberland  Railway  and  Coal  Co.,  N.S  

19.200  00  Pontiac  and  Renfrew  Railway  Co  ,  Ontario  

54,400  00  j. Thousand  Islands  Railway  Co.,  Ontario  


113,440  00 

217,000  00 
11,200  00 

40,345  00 


144.000  00 
101,600  00 

50,460  00 
310,335  95 

37,500  00 

045,950  00 

51,200  00 

14,056  00 
15,360  00 

250,000  00 
423,936  IX) 


Brockville,  Westport  and  Sanlt  Ste.  Marie  Ry.,  Ont. .  I        105,200  00 


41,280  00 

.-i4,4no  00 
46.000  00 

21,888  00 
155,2011  00 

475,851  IX) 

02,400  00 

38,400  On 

30,000  00 
5,553  57 

235,200  IX) 

39,850  00 
13,0un  00 

29,840  00 


Carried  forward  1   10,277,S35  50 


STATEMENTS  OF  THE  ACCOI  XTAST 
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SESSIONAL  PAPER  No.  20 

been  entered  into  and  payments  made  up  to  March  31,  1911 — Continued. 


fc5==  

Payments. 



1904-05 

1905-06 

1900  07. 

1907  »S. 

1908  09. 

1909-10. 

1910-11. 



8  cts. 



$  cts. 
86,016  00 



$  cts. 
07.712  HO 

— —  

3  cts. 
385,981  09 



S  cts. 
55,449  60 

S  ctj. 
1114,172  29 

S  cts. 
273,929  12 





35,600  oo 





• 









86,016  001    103,312  00 

!  385,9813>! 

55,449  00 

164,172  20 

273,929  li 

Total 
March  31 . 
1911 


$  cts. 

7,522,850  14 

113,440  00 

217,600  00 
,     11,200  00 

40,345  00 

144,000  (Hi 
101,600  00 

50,460  00 
310,335  95 

37.500  ii(i 

645,950  00 

51,200  00 

14,651!  00 
15,360  00 

256,000  00 
423,936  On 

140,800  00 

41,280  00 

54,400  00 
46,000  00 

21,888  00 
155,200  00 

475,851  00 

62,400  00 

38,400  («i 

30,000  mi 
5,553  57 

235,200  00 

39,850  00 
13,600  On 

29,840  00 
11,346,665  60 
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DEPARTMENT  OF  RAILWAYS  AND  CANALS 


2  GEORGE  V.,  A.  1912 

.Statements  showing  the  subsidies  voted  for  Railways  as  to  which  contracts  have 


July  1,  188% 
to 

Tune  30,  1904. 


D2  Vic 
oil 
52 
50-1 
57-8 
51 
53 

50-1 

53 

54-5 

57-8 

50-1 

52 

52 

57-8 

Ii0-1 

47 

51 

52 

53 

57-8 

61 

02-3 
53 
52 
57- S 
52 

54-  5 
53 

55-  0 
53 
53 
53 
53 
55-0 
55-0 
56 
57-8 
55-6 
55-6  ' 
56 
57-8 
60-01 
55-6 
57-8 
56 

55-6 

57-8 

55-7 

56 

57-8 

56 

57-8 

57-8 

50 


chap.  3  | 
3  f 
3 
24  \ 
•J  J 
3'\ 

2  / 

24 
2 
8 
4 
24 

3  / 
3! 
6 
4 

s  h 

3  I 

31  i 
2  r 

4  I 
1  I 

1  J 

2 

3 1 
4 1 
31 
8 
2 
5 

2 

2| 

2 
2 

5 

5 

2 

4 

51 
51 
2 
4 
4 
5 
4 
2 


Quebec  Montmorency  and  Charlevoix  Ry.  Co.,  Quebec 

St.  Clair  Frontier  Tunnel  Co.,  Ontario  

Brant  ford,  Waterloo  and  Lake  Erie  Railway,  Ontario 

Port  Arthur,  Duluth  and  Western  Railway,  Ontario.  . . 


192,000  00  Montreal  ami  Ottawa  Railway,  Ontario.. 


96,000 

llll 

375.O00 

00 

57,000 

00 

287,200 

00 

44,800  00  Cornwallis  Valley  Railway,  N.S. 


320,000  00 
64,000  00 


[■Ottawa,  Northern  and  Western  Ry.,  Quebec,  for 
J       erly  Ottawa  and  Gatineau  Railway ...  .   


83,612  54 

112,40u  00  ^Central  Railway,  N.B. 


4S,(J00  00  i 


301,270 
128,000 
04.000 
103,200 
SO,  600 
35,200 
0,600 
112,01  "I 
35,200 
00.200 
57,600 
25,024 

tn.  I 

102,400 
102. 100 
*21,000 
130,  inn 
67,200 
38,400 
00,000 
48,000 
4S.000 
48,000 
SII.0IMI 
121,600 

S!  I,  (II II I 

22,400 
51,2110 
*11,200 
3S,  urn 
0,000 
32.000 


00  Montreal  and  Western  Railway,  Quebec   

00  Parry  Sound  Colonization  Railway,  Ontario  

qq|  jshuswap  and  Okanagan  Railway,  B.C  

00  1 

00,  JTobique,  Valley  Railway,  N.B   

00  J 

00  Columbia  and  lvootenay  Railway,  B.C  

00  Waterloo  Junction  Railway,  Ontario  

00  Oxford,  Mountain  Railway,  Quebec  

^  1st.  Lawrence  and  Adirondack  Railway,  Queoec... 

00  New  Glasgow  Iron,  Coal  and  Railway  Co.,  N.-S. 
00 


-United  Counties  Railway,  Quebec. 


ontfort  Colonization  Railway,  Quebec. 


llll  | 

00  Philipsbufg  Junction  Ry.  Quarry  Company,  Quebec  . 
00  Ottawa,  Arnprior  and  Parry  Sound  Railway,  Ontario 
00  ( 
00K  M 
00 

jjjj  I  Lotbiniere  and  Megantic  Railway,  Quebec  

00  Grand  Trunk,  Georgian  Bay  and  Lake  Erie  Ry.,  Ont.  . 
OO  Canadian  Pacific  Ry.,  B.C.,  Revelstoke  to  Arrow  Lake. 

00  Nakusp  and  Slocan  Railway,  B.C  

00  Dominion  Coal  Company,  N.S. 


Oshawa  Railway  and  Navigation  Company,  Ontario...  . 
Tilsonburg,  Lake  Erie  and  Pacific  Railway,  Ontario. . . 

St.  Stephen's  and  Milltown  Railway,  N.B  

Gulf  Shore  Railway  Company,  N.B  

Cap  de  la  Madeleine  Railway,  Quebec  

Ontario,  Belmont  and  Northern  Ry.  Company,  Ont. .  . 
Coast  line  of  Nova  Scotia,  now  Halifax  and  Yarmouth  R. 
Ottawa  and  New  York  Railway  Company,  Ontario 

Carried  forward  I 


06,000  00 
375,000  00 
57,600  00 

271,200  00 

102.000  00 
44,800  00 

410,588  00 
220,012  54 


301,27  ' 

152,800  00 

103,200  INI 


134,010  no 

88,800  00 
32.800  00 
84,800  00 

149,481  60 

39,840  00 

18S.816  00 

23,712  00 
770,712  oo 

167,440  00 

90.000  00 

39,744  00 
80,000  00 

117,760  00 
87,  SOS  00 
22,400  On 

117,431  48 
14,818  00 
53,600  20 
7,421  on 
30,720  00 

100,0110  On 

262,384  no 


15.408,042  38 


i  STATEMENTS  OF  THE  ACCOUNTANT 

SESSIONAL  PAPER  No.  20 

been  entered  into  and  Payments  made  ii]>  to  March  31,  1911 — Continued. 
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Pai  mknts. 


L904  05 


$  cts. 


L905  06. 


1!>0C.  07. 


1:1117  us 


■S  cts.  I  $  cts.  J  $  eta. 
86,016  OOi    103,312  00     .■'85,081  00 


1.21::  'JO 


1008(10. 


S-  cts, 
55,440  00 


1909  1" 


L910-11 . 


Total 
Marcli  31 , 
lllll 


$  cts.  S  cts.  I  $  cts. 
104,172  20     273,929  121  11,346,095  CO 

  '  90,(  00  00 

  375,000  00 

  57,000  00 

  271,200  00 


38,250  00 


45,764  50 


24,12-i  mi 


1112, 01  hi  00 


44, Sim  no 


414,'.I31  20 


220,012  54 


301,270  00 
152,800  00 

163,200  00 


134,010  0  1 

88,800  00 
32,800  00 
192.942  50 

149,481  60 

39.840  00 

188,810  00 

23,712  00 
770,712  00 

167,440  00 

96,000  00 

39,744  00 
80,000  00 

117,760  00 
87,808  00 
22,400  00 

117,431  48 
14.S48  OH 
53,699  20 
7,424  00 
30,720  00 

160,000  00 

262,384  00 


273,929  12 


16,580,288  18 
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DEPARTMENT  OF  RAILWAYS  .4.YD  CANALS 

2  GEORGE  V.,  A.  1912 

Statement  showing  subsidies  voted  for  Railways  as  to  which  contracts  have 


.SuBsuniEs  Voted. 


Authority. 


00-01  Vic,  c.  5 

60-01     .,  4 

03         ii  3 

7-8  Ed. VII,  03 


7-8  Ed.  VII,  03 


0  7  Ed.  VII,  40. 


02-  3  Vic, 

03-  4 


Amount. 


8  J 


00-1  Vic,  c  4  I 

03-4      .,  2  ' 

1  Ed.  VII,   c.  7 

1  ..  7 

02-  3  Vic,  c.  7 
62-3      ,.  7 

03-  4  ..  8  t 
1  Ed.  VII,  c.  7  J 


9-10  Ed.  VII,  51 


3,030, 
500. 


cts. 


000  00 
000  00 


Railways. 


1,000, 
212. 


 o 

500  00 


Brought  forward    

Canadian  Pacific  Railway  Co.,  B.C.  (Crow's  Nest  Pass) 
Grand  Trunk  Ry.  Co.,  'Victoria  Jubilee  Bridge,'  Que. 

International  Ry.  of  New  Brunswick,  formerly  Resti- 
gouche  and  Western  Ry.  Co  

East  Richelieu  Railway  Co.,  Quebec  .  .  .  ... 

South  Shore  Railway  (Quebec,  Montreal  and  Southern) 

Pembroke,  Southern  Railway,  Ontario  

Massawippi  Valley  Railway  Co.,  Quebec  

Inverness  and  Richmond  Co.,  N.S.,  now  Inverness  Ry. 
and  Coal  Co  ...    

Canadian  Northern  Railway  Co.,  Ontario,  Manitoba 
and  N.W.T  

Canadian  Pacific  Railway  Co. 

Central  Ontario  Railway  Co. 

Midland  Railway  Co.,  N.S  

Quebec  Bridge  Co.,  Quebec    

St.  Mary  River  Railway  Co.,  N.W.T  

I  Pontiac  and  Pacific  and  Ottawa  and  Gatinbau  Ry., 
/    Co.    (Interprovincial  Bridge  over  Ottawa  River). . . 

Atlantic  and  Lake  Superior  Railway,  Quebec  

Montreal  and  Province  Line  Railway,  Quebec  

York  and  Carleton  Railway,  N.B  


July  1,  1883, 
to 

June  30,  1103. 


(Pipestone  Branch). 
Ontario  


Algoma  Central  and  Hudson  Bay  Railway,  Ontario.  . . 

Cape  Breton  Extension  Railway,  N.S  

Can.  Pacific  Ry.  Co.  (Kootenay  and  Arrowhead  Br'ch). 

(Selkirk  Branch)  

ii  (Dyment  Branch)  

..  (Waskada  Branch)  

Manitoulin  and  North  Shore  Railway  Co.,  Ont  

Bay  of  Quinte  Railway,  Out  

Bruce  Mines  and  Algoma  Railway,  Ont  

Magnetawan  River  Railway  Co.,  Ont  

The  Canadian  Northern  Quebec  Ry.,  formerly  Chateau- 

guay  and  Northern  Ry.,  Quebec  

Canadian  Pacific  Ry.  Co.,  (Pheasant  Hill  Branch).... 

Halifax  and  Southwestern  Railway  C».,  N.S  

Northern  Colonization  Railway  Co.,  Quebec  

New  Brunswick  Coal  and  Railway  Co.,  N.B  

Schomberg  and  Aurora  Railway  Co.,  Ont  

Lindsay,  Bobcaygeon  and  Pontypool  Ry.  Co.,  Ont 
Middleton  and  Victoria  Beach  Ry.  Co., 


N.S. 


3  Ed.  VII, 

c  57 

4 

34 

6  i. 

43 

6  ii 

43 

* 

6 

43 

* 

3 

57 

* 

6 

43 

0-10 

51 

6 

43 

* 

6-7     '  „ 

40 

6-7 

40 

7-8 

03 

Beersville  Coal  and  Railway  Co.,  N.B. 
: Nicola  Kamloops  and  Similkameen  Coal  and  Ry.  Co. 

Canadian  Pacific  Railway  (Staynerville  Branch)  

Klondike  Mines  Railway  

Kettle  River  Valley  Ry.  Co.,  B.C   

[Colchester  Coal  and  Ry.  Co.,  N.S  

Minudie  Coal  Co.,  N.S  

Atlantic,  Quebec  and  Western  Ry.  Co.,  Quebec  

Napierville  Jet.  Ry.  Co.,  Quebec 


$  cts. 
15,408.042  38 

3,404,720  i «i 


Edmonton,  Yukon  and  Pacific  Ry.  Co.,  Alberta  

Canadian  Northern  Ontario  Ry.  Co.,  formerly  James  1 
Bay  Ry.  Co  ,  Ontario, 
Hawkesbury  to  Ottawa. 

Carried  forward   


500,000 


no 


77,138  00 
00,052  00 
199,784  35 
04.000  00 
5,376  00 

368,515  97 

1. '.1119,132  00 
100,000  0O 
67,200  00 
302,200  30 

374,353  33 

115,900  00 

212.500  00 
104,153  98 
58,500  00 
18,331!  00 

583,530  00 

182,400  00 
00,613  85 
83,200  00 
22,330  0(1 

lit.ooo  oo 

32,000  00 
69,120  00 
28,S00  00 
3,552  00 

191,595  00 
378,624  00 
185,422  00 
58,384  00 
48,00(1  00 
46,144  00 


25,517,681  10 


Of  this  amount  $16,164.43  were  in  connection  with  subsidy  to  Montreal  and  Sorel  Railway. 
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been  entered  into  and  payments  made  up  to  March  31,  1911 — Continued. 


1904-1905. 

1905-1906. 

1906-1907 . 

Payments. 

1007-1908. 

Jjp  eta. 
414,.i:>z  z;l 

1908-190!). 

1909-1910. 

1910-1911. 

9  CtH. 

S  cts. 

38,250  00 

•>  cts. 
131,780  50 

9  cts. 

1  AO  Q1  •)  nn 
l  U.">,    l  -  IM ' 

$  cts. 

DD,44.»  till 

$  cts. 

KA  ATA  i\" 

01, ^"U  I.HI 

189,849  60 
43,414  55 

187  JQ-i  dtt 
loj, 4'J 

169,536  00 

3,456  46 

184,320  110 

60,000  00 



76.861  36 

■  tl       (  ..1  lit 

35,404  64 

24,601  32 

1  1 11  ■ -  "11 

4,  :H»|     1  ' » 

32,134  00 

42,336  86 

1  1  e/»ii  Art 

14,f)(iO  UU 

.ill, 440  00 

14,400  00 

4,176  15 

89,076  00 

"25420'  00 

72,602  45 

84,224  75 

1 

51!,  576  00 
291,842  00 

116,000  00 

176,512  00 
75,376  00 

268,107  20 

316,567  73 

68,320  00 

185,173  06 
47,789  00 
20,736  00 

50,303  80 

27,667  20 

110,592  00 

9,600  00 
96,000  00 

3,424  00 
101,184  00 
97,771  52 
12,800  00 
18,544  00 
64,000  00 
173,440  00 
91,200  00 

244,224  (X) 

420,608  00 

02,672  00 

203,891!  00 

31,334  4(1 

 1    651,264  00 

556,864  00 

250,982  40     116,889  60 

1,089,029  53  1,450,974  37 

1,136,767  48 

1,851,029  30i  1,041,974  39  1,163,385  09     744,929  16 

Total 
March  31, 
11*1 1 


$  Cts. 


3.404,720  00 
500,000  00 

725.288  07 
69,952  00 

I  190,975  36 
64,000  00 
5,370  00 

368,545  97 

1,909,132  00 
160,000  00 
204,067  32 
399,060  40 

374,353  33 

148,094  011 

212,500  00 
(il44.969  02 
58,560  00 
32,896  00 

924,976  00 


190, 

153, 
83, 
22, 
64. 

loo. 

141. 
53, 
3, 


800  00 

866  on 

200  0O 

yili  110 

000  00 

6.38  72 

722  45 

'JL'o  1,1. 

552  (X) 


391,819  75 
435,200  0(  r 
1,238,450  93 
355,200  00 
48,000  0O 
46,144  on 
185,173  06 
125,760  00 
20,736  00 
300,800  00 
13,024  00 
197,184  00 
97,771  52 
12,800  00 
18,544  ihi 
396,902  40 
173,440  00 
91,200  00 

2,240,832  00 


33,995,770  48 

a  Amount  actually  paid  after  deductions  amounting  to  SI, 521. 82  made  in  1905-06  (being  for  refunds, 
&c,  from  the  total  of  S146, 490.84,  previously  re|>orted,  for  which  cheques  had  issued. 
Reimbursement  of  amounts  for  duplicate  claims  and  claims  still  unpaid. 
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Statement  showing  subsidies  voted  for  Railways  as  to  which  contracts 


SrBsiniEs  Voter 


Railways. 


Authority. 


Amount. 


July  1,  1883, 
to 

June  30,  1904. 


cts. 


7-S  Kd.  VII, 

;.03 

7-S 

63 

* 

7-S 

G3 

* 

7-8 

03 

7-8 

63 

.. 

43 

7-8 

G3 

7  B 

Go 

(i  7 

40 

* 

Brought  forward 


■?  cts. 
25.517,H81  16 


Maritime  Coal  and  Ry.  Co  ' 

St.  Mary  and  Western  Ontario  Ry.  Co  

North  Shore  Ry.  Co  

St.  Maurice  Valley  Rv. Co.  — Three  Rivers  to  St.  Mauric  e 

Urand  Trunk  Pacific  Ry.  Co  

Canadian  Pacific  Ry.  Co.,  Teulon  to  Icelandic  River. . . 
Canadian  Pacific  Ry.  Co.,  Moosejaw  northwesterly  . 
Canadian  and  Gulf  Terminal   Ry.  Co.,  Ste  Flavie  to 

Matane  I 

Liverpool  and  Million  Ry.  5  miles  


37   Vic,  ch.  14;  I 

46  ..  2  / 

47  8 
4S!I       .,  58 


1S6,600  annually, 
for  20  years.    I  Atlantic  and  Northwestern  Railway 

1,525,250  00  ( 
1.500,000  00  I 


Canada  Central  Railway  .  . . 
Canadian  Pacific-,  extension 


Totals 


2o.517.6Sl  16 

2. 700,000  00 
1,525,250  00 

1,500,000  00 
31,341,931  16 


*  60-61  Victoria,  Cap.  4,  62-63  Victoria,  Cap.  7,  63-61  Victoria,  Cap.  8,  1  Edward  VII,  Cap.  7, 
40,  and  7-8  Edward  VII,  Cap.  63,  8-9  Edward  VII,  Cap.  35,  9-10  Edward  VII,  Cap.  51,  authorize 
a  further  sum  of  fifty  per  cent  on  so  much  of  the  average  cost  of  the  mileage  subsidized  as  is  in  excess 

Department  of  Railways  and  Canals, 
Ottawa,  July  23,  1911. 


i  statu m i:\r.s  of  Tin:  .u  eoi  \ta\t  65 
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have  been  entered  into  and  Payments  made  up  to  March  31,  1911  —  Concluded. 


Payments. 

Total 
March  34, 
1911. 

1904-1005 

1905-1906. 

1906-1901  . 

190 j  1908. 

1908-1909. 

1909-1910. 

1910-1911 . 

— 

$  cts. 
1,089,029  53 

$  cts 
1,45J,974  37 

§     cts . 
1,136,767  48 

9  cts. 
1,851,029  30 

9  cts. 
1,041,974  39 

3,200  00 
67,34  4  00 

6.SSU  00 
112,640  on 
367,249  U0 

$  cts. 
1,163,385  09 

9  cts. 
741,929  16 

g  cts. 

33,995,770  48 

3,200  00 
67,344  00 
6,880  00 
173,120  00 
1,220,4  0  00 
30,800  00 
303,300  00 

144,803  84 
32,000  00 

550,55i  96 
30..SU0  00 
303,360  (10 

60,480  00 
302,679  04 

144,803  84 
32,0  

1,089,029  53 
186,600  0 ) 

1,450,974  37 
ISO,  600  00 

1,136,707  4S 
186,600  00 

1,851,029  30 
186,600  00 

1,599,287  39 
186.600  00 

2,048,097  05 

1,284,892  01 

35,977,758  32 

3,732,000  00 
1,525,250  00 

1.500,000  00 



1,275,029  53 

1,637,574  37 

1,323,367  4S 

2,037,629  30 

1,785,887  39.  2,048,097  05 

1,284,892  04 

42,735,008  32 

3  Edward  VII,  Cap.  57,  4  Edward  VII,  Cap.  34,  6  Edward  VII,  Cap.  43,  6-7  Edward  VII,  Cap. 
§3,200  per  mile  subsidy  if  the  cost  does  noc  average  more  than  915,000  per  mile,  if  over  that  amount, 
of  $15,000  per  mile,  such  subsidy  not  exceeding  in  the  whole  the  sum  of  $0,400  per  mile. 


W.  C.  LITTLE, 

Accountant. 
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PART  II 
STATEMENTS 

OF  THE 

DEPARTMENTAL  SOLICITOR 

FOR  THE  YEAR  1910-11 

SHOWING 

(1)  Money  subsidy  agreements  with  railway  companies. 

(2)  Contracts  entered  into  during-  the  year. 

(3)  Leases,  of  water-powers  and  properties,  granted. 

(4)  Property  conveyed  by  the  Crown  and  lands  conveyed  to  the  Crown. 

(5)  Damages  released. 
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2  GEORGE  V.,  A.  1912 

Subsidy  Agreements  for  the  construction  of  Railways 


Q 


55 


Date 
of 

Signature. 


1835!) 

(a) 18712 
18389 

(6)  1855!) 
18512 


Railway  Company. 


1910. 
April  25, 

Aug.  25 . . 
May  23.. 

Aug.  22  .. 
Aug.  12.. 


Alberta  Central  Ry. 
Co. 


Authority  for  Execution. 


Line  of  Railway 
or 

Work  Subsidized. 


Act 
of 

Parliament. 


From  a  point  at  or  near  the  Town  Can.,  1908,  c.  63. 
of  Reel  Deer  to  a  point  on  the 
North  Saskatchewan  River  ator 
near  Rocky  Mountain  House. 


Can.,  1910,  c.  51. 


Order 
in 

Council. 


1910. 
April  13. 


Atlantic,  Quebec  and  From  Paspebiac  to  Gaspe,  as  near 
Western  Ry.  Co.   j    the  shore  as  practicaule. 

Canadian    Northern  From  point  on  main  line  at  or I Can.,  1907,  c.  40. 
Quebec  Ry.  Co.         near  L'Epiphanie,  passing  by 
way  of  Parish  of  St.  Jacques 
L'Achigan  toVillage  ot  Rawdon.  i 

From  Winnipeg  Beach  northerly  Can.,  1881,  c.  1. 
to  Gimli. 


Canadian  Pacific  Ry. 
Co. 


Esquimalt  and  Na-  From  point  on  main 
naimo  Ry.  Co.  near    Duncan's  to 

Lake. 


18668  Oct.  14. 


18532 

18566 
(c)  18519 


Aug.  3. 

Aug.  25. 
July  5. 
1911. 

[d]  18918  Jan.  27 
(c)  18975  Feb. 


18786 
(/) 18594 


1910. 
Dec.  14. 
Sept.  1. 


line  at  or  Can.,  1910,  c.  51. 
Cowichan! 


Halifax  and  Eastern  From  point  on  Intercolonial  Ry.  Can.,  1910,  c.  51. 
Ry.  Co.  at  or  near  Dartmouth,  in  Hali- 

fax County  to  point  at  or  nearj 
Deans'  Settlement.  Fromi 
Dean's  Settlement  to  i>ointat  or 
near  Melrose  ;  from  New  Glas- 
gow to  Melrose,  and  from  Mel- 
rose toGuysborough  with  branch 
line  to  Country  Harbour. 

The  International  For  31  miles,  being  distance  Act  Can.,  1900,  c.  78, 
Ry.   Co.  of  New    Can.   1903,   C.  03,  Section  1, 
Brunswick.  i    Item  15,  is  short  of  covering. 


James  Bay  and 
Eastern  Ry.  Co. 


From  Roberval  westward  towards  Can.,  1910, 
James  Bay. 


c.  51 


Kettle  River  Valley  From   point  at  or  near  Grand  Can.,  1908,  c.  63. 


June  23. 
April  20. 

May  30 
June  22. 

July  21. 


Ry.  Co. 


Kootenay  Central 
Ry.  Co. 


Forks  to  a  point  50  miles  up  the 
N.  Fork  of  E.  or  W.  Fork  of  I 
N.  Fork  of  Kettle  River. 

From  Midway  to  Junction  near  Can.,  1910,  c.  51. 
Merritt  with  Nicola,  Kamloops 
and  Similkaineen  Ry. 

From   Golden  towards  Interna-  Can.,  1910.  c.  51. 
tional  Boundary  Line,  via 
Windermere  and  Fort  Steele  ; 
thence    crossing    Crows  Nest 
Pass  Ry.  at  or  near  Elko. 


Liver;  ool  and  Milton  From  Liverpool  to  Milton. 
Ry.  Co. 

Maigaiee  Coal   and  From  point  at  or  near  Orangeiale, 
Ry.  Co.  on  I.C. R.,  thence  via  the  east 

side  of  Lake  Ainslie  and  Ste. 
Rosa  to  Chimney  Corner  Cove ; 
and  from  point  on  LOR.  be- 
tween Orangedale  and  Point 
Tupper.  to  Caribou  Cove  on 
Inhabitant's  Bay  or  River. 


Can.,  1907,  c.  40. 
Can.,  1910,  c.  51. 


June    6 . 

July  26. 
May  25. 

June  7. 

1911. 
Jan.  11 

1910. 
Oct.  29. 
Aug.  22. 
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entered  into  during  the  Fiscal  Year  ended  March  31,  1911. 


Amount  o 

:  Subsidy. 

Miles 
d. 

x  . 

TT  © 

3:3 
5  S 

3  — 

It 

y  aj 

.-3  4 
S 

d 

>  n 
3  i 

Width  of  Clearing 
each  Side. 

utting. 

c 

lbs 
yard. 

Date 
for 

Completion. 

Per  Mile. 

Not 
Exceeding. 

Number  of 
Subsidize 

Radius  of  C 
ture  not  ! 
than. 

Width  of  C 

s 

3 
.a 

a 
pa 

Steel  Rails, 
per  lineal 

Feet. 

Feet. 

Feet. 

Feet. 

Feet. 

Lbs. 



3,200 

0,400 

70 

21 

1433 

50 

20 

15 

56 

Aug.     1,  1912. 

3,2(10 

6,  100 

102 

70 

955 

50 

20 

lo 

56 

Aug.      1,  1912. 

3,200 

6,400 

16 

52  80 

717 

50 

20 

- 15 

56 

Aug.     1,  1911. 

3,200 

6,400 

9i 

26  4 

1146 

50 

20 

14 

56 

Aug.      1,  1910. 

3,200 

6,400 

24 

111! 

410 

50 

•18 
"16 

15 

56 

Aug.     1,  1912. 

3,200 

6,400 

80 

80 

717 

50 

20 

15 

56 

Aug.      1,  1914. 

3,200 

6,400 

34 

80 

573 

50 

20 

15 

56 

Aug.     1,  1911. 

3,200 

6,400 

100 

32 

537 

50 

20 

15 

56 

Oct.       1,  1912. 

3,200 

fi,400 

50 

80 

478 

60 

18 

14 

56 

Aug.      1,  1912. 

3,200 

6,400 

250 

132 

410 

50 

18 

14 

56 

Dec.      1,  1912. 

3,200 

6,400 

186 

52' SO 

573 

50 

*20 
"18 

14 

56 

May      1,  1912. 

3,200 

6,400 

7 

80 

700 

50 

20 

15 

56 

Dec.     31,  1910. 

3,200 

6,400 

50 

80 

1146 

50 

20 

15 

56 

Aug.     1,  1913. 

i 
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Subsidy  Agreements  for  the  construction  of  Railways 


Q 

Authority  for  Execution. 

No.  of  Conl 

Date 
of 

Signature. 

Railway  Company. 

Line  of  Railway 
or 

Work  Subsidized. 

Act 
of 

Parliament. 

Order 
in 

Council. 

1910. 

18713 

Nov.  5.. 

Manitoulin  and 
North  Shore  Ry. 
Co. 

From    Little    Current,  thence 
crossing  C.P.R.    at   or  near 
Nairn,  and  thence  to  Sudbury. 

Can.,  1910,  c.  51. 

Sept.  30...: 

.  18410 

June    1 . . 

Quebec,  Montreal 
and  Southern  Ry. 
Co. 

For  construction  of  bridges  over 
the  Nicolet,  Gentilly  and 
Becancourt  Rivers. 

Can.,  1908,  c.  63. 

May  2... 
1909. 

18294 

April  19.. 

The  Thessalon  and 
Northern  Ry.  Co. 

From  Thessalon  northerly . 

Can.,  1908,  c.  63. 

Nov.  24.... 

(a)  Cancels  and  supersedes  No.  17010. 

(b)  Cancels,  in  part,  No.  14415. 
(cj  Supersedes  No.  16634. 

( d)  Cancels  and  supersedes  No.  17330. 

( e)  Supersedes  No.  16556. 

(f)  Supersedes  No.  17461. 

(n)  Supersedes  No.  IS053  as  to  subsidy  (B) 


August  21,  1911. 
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entered  into  during  the  Fiscal  Year  ended  March  31,  1911 — Concluded. 


Amount  of  Subsidy. 

Miles 
d. 

©  . 
3 

lurva- 
less 

Width  of  Clearing 
each  Side. 

utting. 

a 

lbs. 
yard. 

Date 
for 

Completion. 

Per  Mile. 

Not 
Exceeding. 

Number  "f 
Subsidize 

Maximum  ( 
Feet  per 

Radius  of  C 
tnre  not  ! 
than. 

Width  of  C 

a> 

s 
s 

G 

c3 
.O 
S 

K 

Steel  Rails, 
per  lineal 

% 

9 

Feet. 

Feet. 

Feet. 

Feet. 

Feet. 

Lbs. 

3,200 

0,400 

88 

GO 

955 

50 

20 

15 

56 

Mar.    17,  1912. 

N  15,000 
G  15,000 
B  30,000 

Aug.     1,  1911. 

3,200 

6,400 

4 

80 

717 

50 

20 

15 

56 

Dec.      1,  1910. 

N  Nicolet,  R.  bridge.  *  In  earth. 

G  Gentilly,  R.  bridge.  **  In  rock. 
B  Becancourt,  R.  bridge. 


H.  F.  ALWARD, 

Bepartmen'al  Solicitor. 


DEPARTMENT  OF  RAILWAYS  AXD  CASALS 


11 


2  GEORGE  V.,  A.  1912 
Contracts  entered  into  during  the  fiscal  Year  ended  March  31  1911. 
INTERCOLONIAL  RAILWAY. 


No.  of 
Con- 
tract. 


1S2!>3 
18362 

18373 


18522 

18528 

18504 
18574 
_1857G 


Date 
of 

Signature. 


1910. 

April  10. 
.  20. 


Contractors. 


Dominion  Iron  &  Steel  Co. . . 
D.  Grant  Kirk  


May  12. .  Silliker  Car  Co.  Ltd 


July  5. 

,  30. 

Aug.  25. 
Jnne  30. 
Sept.  13. 


1S70G 

Oct. 

7. 

1S707 

24. 

18714 

Oct. 

28. 

18757 

Nov. 

16. 

18764 

22. 

18787 

Dec. 

14. 

18797 

23. 

18904 

Sept. 

1. 

.  Marshall  Stewart  

.  Morrison  &  Clark     

.  Preston  Car  &  Coach  Co.  Ltd  . . . 

.  Town  of  Drunimondville  

.  Zenon  Ouellet  

.  Rhodes,  Curry  &  Co   

.  Hamilton  Bridge  Works  Co.  Ltd. 

.  New  Brunswick  Telephone  Co. . . 


Town  of  North  Sydney 

Town  of  Sydney  

Wm.  P.  McNeil  &  Co.  Ltd 


Description. 


1911. 


1S919 

•Tan. 

27 

18962 

Mar. 

10 

18970 

13 

18977 

13 

19020 

23 

Dominion  Iron  &  Steel  Co.  Ltd. 
The  Northern  New  Brunswick  & 
Seaboaid  Railway  


Wm.  P.  McNeil  &  Co.  Ltd 
Wm.  P.  McNeil  &  Co.  Ltd. . 


Canadian  Locomotive  Co.  Ltd . . . 
Canadian  Locomotive  Co.  Ltd. . . 
Canadian  Car  &  Foundry  Co.  Ltd, 


Deliver  5,000  tons  of  steel  rails. 

Construct  line  of  railway  between  Georges  River 

and  Sydney  Mines. 
Deliver  2  1st.  class  sleeping  cars,  3  postal  cars,  3 

vestibule  2nd  class  sleeping  cars  and  2  baggage 

cars. 

Build  and  maintain  Road  on  I.C.R.  reserve  land, 
King's  County,  N.B. 

Construct  line  of  Railway  between  Nelson  and  Cha- 
tham, N.B. 

'Deliver  5  1st.  class  day  coaches. 

Supply  water. 

Erect  and  complete  combined  station,  dwelling  and 

freight  room  with  all  necessary  platforms  at 

Beau  Rivage.  Que. 
Erect  building  for  storing  lumber  at  Moncton,N.B. 
Deliver  steel  bridge  for  erection  over  South  River, 

Antigonish,  N.S. 
Replacing  telephone    instruments  in  the  stations 

and  offices  I.C.R.  in  N.B. 
Supply  water. 
Supply  water. 

Deliver  bridges  at  New  Mills,  Beresford  and  Lacau 

Saumon. 
Deliver  5,000  tons  of  steel  rails. 

Freighting  ore  from  Black's  cut  to  Newcastle  (train 
of  20  cars  per  day,  1000  gross  tons. ) 

Delivery  of  bridge  for  Georgec  River. 

Deliver  75  foot  through  steel  turntable  at  Camp- 

bellton,  N.B 
Deliver  3  passenger  locomotives  "  Pacific  "  type. 
Deliver  4  simple  switching  engines. 
Deliver  70  Standard  00,000  lbs.  box  cars. 


PRINCE  EDWARD  ISLAND  RAILWAY. 


1910. 

1S379 
18380 

May  16  . 
16.. 

J.  M.  Clark  

J.  M.  Clark  

183SI 
18382 

u  16.. 
„  16.. 

D.  R.  Morrison  &  P.  G.  C!  irk . 
D.  R.  Morrison  &  P.  G.  Clark  . 

18383 
18384 

..     16. . 
„  16.. 

D.  R.  Morrison  &  P.  G.  Clark . . 
J.  M.  Clark  

18385 

•■  10.. 

F.  S.  Macdonald  

1S38G 

„  16.. 

F.  S.  Macdonald  

18387 

16. . 

J.  M.  Clark   

18388 

..     16. . 

J.  M.  Clark  

Construct  3  stall  engine  house  at  Georgetown,  P.  E.  I. 
Construct  Standard  freight  shed  and  platform  at 

Elmira.  P.E.I. 
Construct  Standard  Way  station  at  Harmony,  P.  E.  I. 
Construct  Standard  Way  station  at  Baltic  Road, 

P.E.I. 

Construct  Coal  shed  at  Elmira,  P.E.I. 

Construct  Standard  Shelter  and  Platform  at  Har- 
mony Road,  P.E.I. 

Construct  Standard  Tool  h  juses  along  Harmony- 
Elmira  Branch,  P.E.I. 

Construct  Booking  Station  and  Platform  at  Elmira, 
P.E.I. 

Construct  Standard  Shelter  and  Platform  at  Munn's 

Road,  P.E.I. 
Construct  2  stall  engine  house  at  Elmira,  P.E.I. 


HUDSON  BAY  RAILWAY. 

1910. 

18716 

Nov.    5. . 

McKenzie,  Mann  &  Co.  Ltd  

Substructure  of  bridge  over  Saskatchewan  River 

at  Le  Pas. 
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(QUEBEC  BRIDGE. 


No.  of 
Con- 
tract. 

Date 
of 

Signature. 

Contractors. 

Description. 

18300 

18361 
18372 
18390 
18395 

1910. 
April  28. . 

■i  28.. 

m  9. . 
May  11.. 
June    1 . . 

Phcenix  Bridge  Co  

Phcenix  Bridge  Co   

E.  T.  Nesbitt  

Manufacture  14  column  models  and  make  14  com- 
pression tests. 
Build,  etc..  50 nickel  steel  eyebars. 
Remove  debris  of  Old  Quebec  bridge. 
Taking  down  approach  spans,  &c. 
Erect  boarding  house  at  site  of  Quebec  bridge. 

CORNWALL  CANAL. 

18412 
18565 

1910. 

June  1.. 
Aug.  30.. 

The  Randolph  Mac  Donald  Co., 
Ltd. 

Improve  upper  entrance  to  lock  17. 
Dredging  certain  high  areas  in  canal. 

LACHINE  CANAL. 

18284 
18785 

1910. 

April  5. . 
Aug.  31. . 

W.  McNally  &  Co   

Haney,  Miller,  Quiulan  &  Robert- 
son. 

Deliver  0,250  barrels  of  cement. 

Lining  with  c  ncrete  the  walls  of  upper  entrance  of 
canal,  under  terms  and  conditions  of  Contract 
No.  15835. 

RIDEAU  CANAL. 

18292 

1910. 
April  19. 

Supply  timber  for  1910-1911. 

SAULT  STE.  MARIE  CANAL. 

18394 
18413 

1910. 
June    1 . . 
9.. 

J.  J.  Collins  and  V.  W.  Giroux. 
Roger  Miller  &  Sons  

Remove  Range  Beacon  and   deepen  and  widen 

channelway  at  upper  entrance  to  canal. 
Construct  derrick  scow. 

DEPARTMENT  OF  RAILWAYS  AXD  CANALS  ii 
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Contracts  entered  into  during  the  fiscal  Year  ended  March  31,  1911 — Continued. 

SOULANGES  CANAL. 


No.  of 
Con- 
tract. 

Date 
of 

Signature. 

Contractors. 

Description. 

1910. 

18)18 
1(1041 

Oct.     3.  . 
April  19. . 

The  Phoenix  Bridge  and  Iron 

Works,  Ltd. 
His  Majesty  the  King  to  G.  T.  Ry. 

Co.  of  Canada. 

Erected  steel  foot  bridge  over  tail  race  at  weir  No. 

3,  Cascades  Point,  Que. 
Supply  electrical  energy  to  operate  swing  bridge  of 

company  at  Coteau. 

ST.  ANNE'S  LOCK. 


1S796 


. . . .  Supply  hot  water  heating  appai  atus  in  house  of 
overseer  at  Ste.  Anne  de  Bellevue. 


TRENT  CANAL. 


1910. 
April  6., 

June    1 . 

May  30. 

,.  23. 
June  22. 
18715  !Oct.  24. 


Dec.  6. 


Hamilton  Bridge  Works  Co.,  Ltd. 


Canadian  General  Electric  Co., 
Ltd. 

Wm.  Hamilton  Co.,  Ltd   

Haney.  Quinlan  &  Robertson  

Cleveland  Bridge  and  Engineer- 
ing Co.,  Ltd. 
The  Light,  Heat  and  Power  Co. . 


Construct  and  erect  Strauss  Trunnion  Bascule 
bridge  over  canal,  Wellington  street,  Lindsay, 
Ont. 

Supply  electrical  equipment  for  Strauss  Trunnion 

Bascule  bridge  at  Lindsay,  Ont. 
Deliver  metal  work  for  lock  gates  for  lock  No.  18, 

at  Hastings,  Ont. 
Construct  section  No.  6,  Ontario-Rice  Lake  division. 

No.  4,  ..  ii 

Erect  draw  bridges  at  Healey  Falls  and  Trent 

bridge,  Ont.-Rice  Lake  division. 
Supply  electrical  energy  to  operate  machinery  for 

executing  repairs  on  bridge  at  Lindsay,  ard  for 

lighting  same.  


WELLAND  CANAL. 


1910. 

18466 

June  28. . 

18533 

Aug.  2.. 

John  E.  Russell  

Widening  deep  channelway,  west  pier  and  construc- 
tion of  docking  west  of  Gov.  elevater,  Port  Col- 
borne  entrance  to  canal. 
Widening  canal  on  west  side  about  £  mile  south  of 
Welland  aqueduct. 
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WELL  AND  CANAL-CW  .luded. 


No.  of 

Date 

Con- 

of 

Contractors. 

Description. 

tract. 

Signature. 

1910. 

18067 

Oct.  14.. 

Place  stone  protection  alon^  certain  portions  of 

summit  level  between  Thorold  and  Port  Col- 

borne,  Ont. 

18708 

„  28.. 

Straighten  channel  at  Head  of  lock  No.  2. 

August  21,  1911.  H.  F.  ALWARD, 

Departmental  Solicitor. 
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Watei!  Power  and  other  Pub  ic  Property  leased  by  the  Department  of 

INTERCOLONIAL 


No.  of 
Lease. 


Date 

of 
Signa- 
ture. 


1910. 
Apr. 
Apr. 

Apr. 
Apr. 

May 
May 


Lessee. 


Lands  or  Rights  Demised. 


May 
May 
.Tune 


Apr. 
June 

•  I  line 

June 
Aug. 


Aug. 
Aug. 

Sept, 

Sept. 
Sept. 
Oct. 

ti 

Oct. 


5  Richard  O'Leary  &  W.S.  Land  for  purposes  of  a  wharf  at  Point  du  Chene,  County  of 

I    Montgomery.  Westmoreland,  N.  B  

1  The  Shawinigan   Water  Right  and  privilege  to  erect  and  maintain  2  power  transmission 
|    &  Power  Oo.  lines  across  Railway  right  of  way  

26  The  Mackay  Mining  Co.  jTwo  parcels  of  land  at  North  Sydney,  C.  I)  f 

26Sackville  Hay  &  Feed  Land  at  Sackville,  N.  B  

I    Co.,  Ltd. 

Privilege  to  erect,  &c\,  telephone  lines  at  Beresford  Station, 
Jacquet  River  and  Duff's  Private  Crossing,  4,  mile  east  of 

Moffat's  Station,  N.  B    

Privilege  to  erect,  &c,  power  transmission  lines  at  Main  Street 
Crossing,  Shediac  and  at  Public  Road  Crossing,  5,700  feet 

west  of  Shediac,  N  .  B  

Land  at  Riniouski  Station,  Quebec  

Laud  at  Ste.  Flavie,  Que  

Land  at  Trois  Pistoles,  Que  

Land  at  St.  Charles  Que.  

30  New  Brunswick  Pulp  &  Privilege  to  erect,  &c,  a  power  transmission  line  over  main  line 


9  New  Brunswick  Tele- 
|    phone  Co.,  Ltd. 

9  Shediac  Electric  Light  & 
Power  Co. 


Apr.  28  The  Imperial  Oil  Co  . 


Paper  Co. 
30  Town  of  Newcastle 

lsjAlphonse  Dallaire. 


of  Indiantown  Branch,  119  miles  east  of  Millerton,  N.  B. 
Privilege  to  lay  and  maintain  a  1-inch  pipe  on  railway  land  at 

Newcastle,  N.  B   ..."  

Land  at  Cap  St.  Ignace,  Que.  .  

21  Charles  A.  Vanwie  [Wharf  property  at  Po  nt  du  Chene,  County  of  Westmoreland 

N.B    

15  New    Brunswick    Tele-  Privilege  to  erect  and  maintain  telephone  line  over  right  of  way 
phone  Co.,  Ltd.  at  a  point  700  feet  from  centre  of  Rothesay  Station,  N  .B. 

15  The  Imperial  Oil  Co  Land  at  Bathurst,  N.  B.   j 

4*F.  C.  Durant  Land  at  St.  John,  N.  B  

28  Henry  Fields  Land  at  Folleigh,  N.  S. 


21  Maritime  Coal,  Railway 

&  Power  Co. 
28  The  St.  Maurice  Light  & 
Power  Co. 
2  New    Brunswick  Tele- 
phone Co.,  Ltd. 
Gilbert  W.  Shauklin... 


Right  and  privilege  to  lay  and  maintain  an  11,000  volt  electric 

power  transmission  line  across  right  of  way  

Privilege  to  erect  power  transmission  line  across  Railway  right 

of  way  at  Nicolet,  Que    

Privilege  to  string,  &c,  4  telephone  wires  across  Railway  west 
of  Moffat's  Station.  N  B. 


Privilege  to  maintain  6-ineh  sewer  pipe  under  Courtenvy  Bay 
Branch  of  Railway  nt-ar  St.  John,  N.  B  

12  Benjamin  Titus  Land  at  Sydney  River  N.S  

30  F.  C.  Jones  (Land  at  Moncton,  N.B  

13  Sydney  Cement  Co.  Ltd   Land  at  Sydney,  C.B..  N.S  

17  Bailey  -  Underwood  Co.  Privilege  to  lay,  &c,  two  stranded  copper  conductors  across  rail- 

Ltd.  way  right  of  way  Trenton,  N.S  

23  Alice  M.  Spain  Privilege  to  lay.  &c,  6"  sewer  pipe  across  lands  and  under  tracks 

of  railway  at  Rockingham,  N.B  

'■<■  Xapoleon_Dion  Land  at  Riviere  du  Loup,  Que  

Right,  to  lay,  &e.,  an  inch  pipe  across  right  ,»f  way  H  miles  west 

of  St.  Simon,  Que  

Land  at  Laurier,  Que    

Privilege  to  lay,  8"  sewer  pipe  and  10"  water  pipe  across  right  of 
way  at  Chaudiere  Jet ,  Que. 


Simeon  Fortin. 


14  Alexander  Daigle 
A.  Leofred  


Oct.    24  Town  of  Fraserville. 


Privilege  to  lay  and  maintain  20" sewage  pipe  and  10"  water  pipe 
across  lands  and  under  tracks  jf  Railway  at  Chaudiere 

Curve,  Que ... .   

Sept.    1  Commissioners    of  t  h  e  Privilege  to  cross  I. OR.  with  Railway  tracks  by  means  of  sub- 
Transcontinental  Ry . .  I       way  f  miles  east  of  Chaudiere  Curve,  Que  

Nov.    2  Canada  &  Gulf  Terminal  Terminal  privileges  at  Ste.  Flavie,  Que  

Railway. 

Nov.     2  The  Paysant  &  Card  Co.,  Land  at  Dorchester,  N.B  

I  Ltd. 
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Area, 


3,080  sq.  ft. . 


2,680  sq.  ft. .  . 

240  sq.  ft  

2,045  25  sq.  ft. 


114  sq.  ft  . 
1,0(111  sq.  ft 
1,000  sq.  ft. 
1,000  sq.  ft. 


0'057  acre. 
825  sq.  ft  . 


1,0011  sq.  ft. 

100  sq.  ft. . . 
0 '  00  acre  . . 
0  9  acre  . . . 


0-43  ac.  . . 
0039  ac... 
0-38  ac.... 


S00  sq.  ft.  .  . 
1,800,  sq.  ft! 


280  sq.  ft. 


Amount 

of 
Water 
Power. 


Tt-rni. 


Commence- 
ment 
of  Term. 


Thiols  of  PAYMENT. 


Annual 
Rental. 


I  Due 
Each  Year. 


21  years. 
During  pleasure 


21  years  

|3  yrs.  renewable. 

.  During  pleasure 


First 
Instalment 
Due. 


Dec.  1, 

1309. 

8 
1 

00 

Dec. 

1  ... 

Dec. 

1,  1909 

April  I, 

1910 

1 

CO 

April 

1 

1,  1910 

March  1, 

1910. 

1 

00 

Mar. 

1... 

Mar. 

1,  1910 

March  1, 

1910. 

30 

00 

Mar. 

1... 

Mar. 

1,  1910 

Nov.  1, 

1009. 

1 

00 

Nov. 

1 . . . . 

vr.... 

I,  1909 

April  1. 

1910. 

1 

00 

April 

1,  1910 

Dec.  1, 

1 :  06. 

10 

00 

Dec. 

1 . . . . 

Dec. 

1,  1900 

10 

00 

10 

0U 

10 

00 

i, 

April  1, 

1910. 

1 

00 

April 

1 

April 

1,  1910 

1 

00 

1 

00 

„ 

Nov.  1, 

1909 

1 

00 

Nov. 

1.. . 

Nov. 

1,  1909 

April  1, 

1910. 

1 

00 

April 

1. . . 

April 

1,  1910 

T..1..  1 

«'uly  1, 

1905. 

10 

on 

,1  uly 

1.  . 

July 

1.  1905 

April  4, 

1910. 

1 

00 

April 

4  

April 

4,  1910 

April  1, 

1910. 

1 

to 

April 

1.... 

April 

1,  1910 

Jan.  1, 

1910. 

1 

00 

Jan. 

1...: 

Jan. 

1,  1910 

April  1, 

1910. 

1 

00 

April 

1.  .  . 

A|  ril 

1,  1910 

April  1, 

1910. 

1 

00 

April 

1 

1,  1910 

r.ily  1, 

1910. 

1 

00 

July 

1  .. 

July 

1,'1910 

April  1, 

1910 

1 

00 

April 

1 

\pril 

1,  1910 

July  1, 

1910. 

5 

00 

July 

July 

1,  1910 

Sept.  1, 

1910. 

25 

00 

Sept. 

!:::: 

Sept. 

1,  1910 

July], 

1910. 

1 

00 

July 

i... 

July 

1,  1910 

•Ian.  1, 

1910. 

1 

00 

Jan. 

i.... 

Jan. 

1,  1910 

Sept.  1, 

1910. 

5 

00 

Sept. 

i... 

Sept. 

1,  1910 

"  1. 

1910. 

1 

00 

i.... 

1.  1910 

"  1. 

1910. 

5 

00 

i.... 

1,  1910 

"  1, 

1910. 

1 

00 

i.... 

1,  1910 

Oct.  1, 

1910. 

1 

00 

Oct. 

i ... 

Oct. 

1,  191(1 

Sept.  1, 

1910. 

20 

00  Sept. 

i.... 

Sept. 

1,  1910 

Sept.  2, 

1.110. 

01 10 

oo 

. 

monthly .... 

1,  1910 

Oct.  1, 

1910. 

5 

00 

Oct. 

i.... 

Oct. 

1,  1910 
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Water  Power  and  other  Public  Property  leased  by  the  Department  of 

INTERCOLONIAL 


Date 

of 
Signa- 
ture. 


1010. 


18717 

Nov. 

7 

1S71S 

ii 

7 

18719 

Nov- 

2 

1S72" 

Oct. 

1 

18721 

Nov. 

7 

18765 

Nov. 

22 

18774 

Dec. 

6 

18789 

Dec. 

14 

18878 

Dec. 

21 

1911. 

Jan.  12 
•  12 

Jan.  27 
.1  27 

1910 
Dec.  29 

1911 

Jan.  27 

Feb.  4 
ii  20 

1910 

Dec.  26 

n  30 
„  30 

1911 
Mar.  16 

.,  23 


Lessee. 


Lands  or  Rights  demised. 


Dr.  Wm.  A.  Wilson. 


Napoleon  Levesque  

Clarence  H.  Chapman  . . 
The  Sydney  &  Louisburg 

Railway  Company, 
Rev.  H.  Harrison  

Geo.  Anderson   -  

John  Abrams  &  Sons  

W.  A.  FiUmore  

Imperial  Oil  Co.,  Ltd.  . . 


Wm.  Joyce  Kent  

Hiram  Duncan  McLean. 

Sam.  McLaughlin  

N.  W.  Pushie  


Miraniichi  Lumber  Co. 
of  Chatham. 


The  Mont  Joli  Water  Co. 


Robt.  F.  Barclay. 
Frank  Blair  


New     Brunswick  Cold 
Storage  Co.,  Ltd . 

Canadian  Pacific  Ry  

do 


New  Brunswick  Pulp  and 
Paper  Co.,  Ltd. 


Imperial  Oil  Co. 


23  Florence  E.  Mason. 
23  Geo.  A.  Mason  . .  . . 


Privilege  to  lay  and  maintain  6"  pipe  across  Railway  at  Derby, 

Northumberland  County,  N.B    

Land  at  Isle  Verte,  Que   

Land  at  Dorchester,  N.B  

Branch  line  of  railway  (about  5,926  ft.),  in  Cape  Breton,  N.S., 

connecting  Railway  of  Lessee  with  I.C.R.  

Right  to  lay,  &c,  6"  terra  cotta  sewage  pipe  across  Railway 

about  1  mile  west  of  Millerton  Station,  N.B  

Land  at  Petit  Rocher,  Gloucester  County,  N.B  

Land  at  Moncton,  N.  B  

Land  at  Amherst,  N.S  

Privilege  to  lay,        2"  iron  pipe  across  right  of  way  at  Pictou, 

N.S. ..........................  .....  ................... 

Land  at  Truro,  N.S  

Land  at  McMullin's  Dam,  near  Union,  N.S    

Land  at  St.  John,  N.B  

Land  at  Mulgrave,  N.S.    

Land  at  Indiantown.  N.S  


Privilege  to  lay  and  maintain  12"  sewer  pipe  across  lands  and 

under  tracks  of  Railway  at  Ste.  Flavie,  Que. 
Land  at  Tide  Head,  Restigouche  County,  N.B. 
Privilege  to  lay,  &c,  li"  iron  pipe  across  lands  and  under  tracks 

of  railway  at  Athol,  N.B. 


Land  in  City  of  St.  John,  N.  B  

Privilege  to  lay,  &c,  tracks,  etc.,  from  lessee's  railway  to  New 
Brunswick  Cold  Storage  Company's  premises  crossing  gov't 
reserve  leased  to  said  Company  under  lease  No.  18951. 


Privilege  to  lay,  &c.  2"  iron  pipe  across  lands  and  under  tracks 
of  I.C.R.  about  1.19  miles  cast  of  Millerton  Station,  N.B 

Privilege  to  lay,  &c,  9  iron  pipes  across  lands  and  under  tracks 

of  I.C.R.  near  Fairview,  N.S. 
Land  at  Pictou  Landing,  Pictou  County,  N.S   

do   


PRINCE  EDWARD 


Privilege  to  lay,  &c,  6"  iron  pipe  across  land  and  under  tracks 
of  railway  at  Charlottetown,  P.E.I. 
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Area. 


28,208  sq.  ft! 
280  sq.  ft... 


5,000  sq,  ft. 

0-12  ac  

300  aq.  ft. . 


50  sq.  ft. 
0-146  ac. 


2-960  sq.  ft. 
1-140  sq.  ft. 


V225sq.  ft  


0'51  ac. 


1  52  ac. 
0  44  ac 


3-500  sq.  ft. . 
6-500  sq.  ft. 


Amount 
of  Water 
Power. 


During  pleasure. 


21  years  

During  pleasure 


Term. 


Jan.  1, 
Ot.  1, 
1, 


Jan.  1, 
Oct.  1, 
Sept.  1, 
'  1, 


59  years,  6  mo. . 


During  pleasure. 


Commence- 
ment 
of  Term. 


1910. 
1910. 
1910. 


1,  1910. 


1910 
1910 
1910. 
1910 


Nov.  1,  1910 


'  1,  1910. 

Oct.  1,  1910 

Nov.   1,  1910. 

Dec.   1,  1910. 


July   1,  1908 


A  pi.    1,  1910. 

Sept.  1,  1910. 
Apl.    1,  1910. 


Dec.  30,  1910. 

„  30,  1910. 
„    30,  1910. 


Ian.  1,1911 


May   1,  1909 

Jan.    1,  1911, 
,.     1,  1911. 


Terms  op  Payment. 


Annual 
Rental- 


cts. 


1  00 
5  00 
5  00 


Due  each 
Year. 


Jan.  1 . 
Oct.  1 . 
'  1. 


800  00  March  1. 


1  00  I  Jan, 
5  00 
17  00 
5  00 


Oct. 
Sept. 


r.  co 

5  00 


5  00 


Oct. 

Nov. 
5  00  Dec. 

I 

I 

5  00  July 


1  00 


5  00 
1  00 


500  00 

500  00 
1  00 
for  full  term 


1  00 


(i  00 


5  00 
5  00 


Apl. 

Sept. 

Apl. 


Jan. 

May 
Jan. 


First 
Instalment 
Due. 


5  00  Nov.  1. 


Jan.      1,  1910 
Oct.      1,  1910 
1,  1910 

Mareh  1,  1911 

Jan. 
Oct. 
Sept. 


Nov. 


Oct.      1,  1910 

Nov.  1,  1910 
Dec.     1,  1910 


July     1,  1908 


Apl. 

Sept. 
Apl. 


Dec.      30. .  Dec.   30,  1910 


30. 


Tan. 


1 . .  May     1,  1909 


■Ian. 
•1  all. 


1,  1911 
1,  1911 


ISLAND  RAILWAY. 


During  pleasure. 


Sept.  1,  1910 


1  00 


Sept.       1.    Sept.    1,  1910 


14  DEPARTMENT  OF  RAILWAYS  AND  CANALS  ii 

2  GEORGE  V.,  A.  1912 

Water  Power  and  other  Public  Property  leased  by  the  Department  of  Rail 


i'.KAril.YRNOIS 


No. 
of 
Lease. 

Dite 
of 
Signa- 
ture. 

Les:-ee. 

Lands  or  Rights  demised. 

1S3U8 
18738 

1910 
Apr.  IS 
Dec.  12 

E.  H.  Solis  

Part  of  lot  No.  531  between  King's  highway  an  1  River  St  Law- 
rence, Valleyfield,  Que. 

fiand  in  parish  of  St.  Stanislas  de  Kotska,  County  of  Beauhar- 
nois,  Que. 

CARILLON 

19053 

191  . 
.Mar.  31 

The    National  Hydro- 
Electric  Co.,  Ltd. 

Lain!  Conne  :ted  with  Carillon  Dam  and  water  power  and  Caril- 
lon Dam. 

CHAMELY 

18109 

1910 
May  16 

The    St.   Johns  Yacht 
Club. 

Privilege  to  place  club  house  at  west  end  of  breakwater  and  ice 
pier  at  St.  J ohns,  Que     

CORNWALL 

1S782 

1910. 

Dec.  6 

Isabella   and  Adeline 
Blackadder. 

Land  on  south  side  of  canal  between  locks  19  and  20  

GALOPS 

18934 

1911. 
Feb.  20 

(4.  T.  Ry.  Co.  of  Canada. 

Privilege  to  maintain,  &c,  railway  tracks  across  canal  bridge  at 

LACHINE 

18367 
1840G 
18407 

1910. 

Apr.  14  Montreal  Light,  Heat  & 
!    Power  Co.  Ltd. 

May  9  Canadian  LakeTranspor- 
tatiou  Company,  Ltd. 

Apr.  25  The  Sherwin  -  Williams 
1  Co. 

Privilege  to  lay,  ftc.  16"  gas  pipe  and  electric  cable  ducts  across 
Space  in  St.  Gabriel  shed  No.  1,  St.  Gabriel  basin  No.  1,  Mont- 
Privilege  to  lay.  &c.  (>"  water  pipe  from  Canal  across  .south 
abutment  of  Atwater  Ave.    Bridge  and  draw  water  
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CANAL. 


Area, 

Amount, 
of  Water 
Power. 

Term. 

Com  mGnoe* 
ment 
of  Term. 

Terms  ok  Payment. 

Annual 
Rental. 

Due  each 
Year. 

First 
Instalment 
Due, 

18  arp  

7  39  arp  

During  pleasure. 

Apl.    1,  1910. 
Deo.    1,  191C. 

$  cts. 
1  G5 
7  39 

Apl.  1.. 
Dec.  1.. 

Apl.    1,  1910 
Dec.    1,  1910 

CANAL. 

21  years  

Mar.  31,  1911. 

100  00 
for  land 
2  00 
per  H.  P. 
for  water. 

Semi- 
annually on 
Apr.  1  and 
Oct.  1. 

For  land,  Apr. 
■  1,  1911. 
Water,  when 
developed. 

Renewable  

CANAL. 

During  pleasure. 

Mar.   1,  1910. 

1  00 

Mar.       1 . 

Mar.   1,  1910. 

CANAL. 

During  pleasure. 

Nov.   1,  1910. 

• 

1  09 

Nov.  1.. 

Nov.   1,  1910. 

CANAL. 

During  pleasure, 

.Ian.    1,  1909. 

1  00 

Jan.  IT. 

.Ian.    1,  1909". 

CANAL. 

During  pleasure 

May  1,  1910 
,.     1,  1910. 
Apr.    1,  1910. 

20  or, 

697  50 
210  00 

May       1 . . 

1.. 
Apr.        1 . 

May    1,  1910. 

„      1,  1910. 
Apr    1,  1910. 

20—6 
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DEPARTMENT  OF  RAILWAYS  AXD  CAXALS 


18541 


18595 

1866a 
18670 
18750 

1875c 

18756 

18769 

18799 

1S876 


18906 
18928 

18954 

18955 
18979 


1910. 
July  16C.P.R. 


Sept.  10 
Oct 
Nov. 


Dec. 


2  GEORGE  V.,  A.  1912 

Water  Power  and  other  Public  Property  leased  by  the  Department  of 

LACHINE 


Lands  or  Rights  demised. 


Parts  of  lots  960  and  964  Lacbine  

Land  on  X.  bank  of  Canal  and  privilege  to  construct  railway 
sidings,  etc  

Land  on  basin  3,  and  privilege  to  occupy  shed  3  Montreal  .  . . 

Land  on  X.W.  side  of  canal  at  lock  2  

Land  at  S .  E.  corner  of  Wellington  and  St.  Etienne  streets 
Montreal  

Land  in  Montreal  

2  parcels  of  land  on  X.  bank  of  old  abandoned  canal,  Lachine, 
Que  

Privilege  to  lay,  &c.  4"  pipe  from  S.  side  of  canal,  town  of 
St.  Paul  to  Lessee's  works,  Cad.  lot  3409  ;  and  draw  water.  . . 

Privilege  to  lay,  &c.  railway  siding,  500  ft.  long  on  N.  bank  of 
canal  from  main  line  to  premises  of  Canadian  Light  and 
Power  Company  

Privilege  to  lay.  &c,  8  in.  and  6  in.  water  pipes  along  Mill 
Street,  Montreal  from  Lessees  power  house  to  mill  building 
of  its  Royal  plant  ,  


The    Montreal  Rolling 
Mills  Co. 

G.  E.  Jacques  

Canal  Public  Scales  Co. . 
W.  J.  Ryan  

Canadian  Sugar  Refining 

Co.  Ltd. 
Town  of  Lachine  


,     2lThe    Blaugas    Co.  of 
I    Canada,  Ltd. 
Dec  23G.T.R.  Co.  of  Canada.. 


19  The  Ogilvie  Flour  Mills 
Co.,  Ltd. 


1911. 

Jan.   12  The  St.  Lawrtnce  Flour  Privilege  to  erect  marine  leg  on  G.  A.  Grier's  wharf  on  north 
i    Mills  Co.,  Ltd.  side  of  canal  and  construct  underground  grain  conveyor  to 

cad.  lot  2,508,  Ste.  Cunegonde,  Montreal,  Que,  

24  Canadian     Light     and  Privilege  to  erect,  &c,  transmission  and  telephone  lines  over 
I    Power  Company.  canal  from  point  on  south  side,  east  of  C.  P.  R.  bridge,  and 

along  canal  to  terminal  station  west  of  Cote  St.  Paul  bridge. 
Feb.  25  The  Canadian  Tube  and  Land  south  side  of  canal ;  privilege  to  erect  trestle  and  lay  6 

Iron  Co.,  Ltd.  inch  pipe  and  draw  water    

Mar.    3  Emmanuel  Leduc  iLand  on  north  wharf  of  basin  2,  Ste.  Anne's  Ward,  Montreal — 

23  G.  T.  R.  Co.  of  Canada. .  Land  at  Turcot,  Jacques  Carrier  County,  Que  


RAPIDE  PLAT 


1S956 


1911.  : 

Mar.  10  Theo.  ] 
M.D. 


Chamberlain,  Land  on  south  side  of  canal,  west  of  lock  23  ;  and  privilege  to 
L\v  pipe  lines  from  mineral  springs  on  said  land  to  north 
j       side  of  canal.  


RIDEAU 


lSt',21 


18752 
18783 
18877 


Win.  F.  McBroom. 


Part  of  lot  21,  con.  7.  tp.  of  Storrington,  County  of  Frontenac, 
at  Brewer's  Lower  Mills  Lock  Station,  "Mill  Site  "and 
water  power  


19  Canadian  Northern  On-  Privilege  to  lay,  &c,  bridge  and  line  of  railway  across  entrance 
tario  Rv.  Co.  of  canal  at  Smith's  Falls,  Ont . 


City  of  Ottawa. 
L.  S.  Lewis.. 


Privilege  to  lay,  &c,  conduit  for  electric  wires  from  point  on 

Slater  Street  to  electric  station  on  Laurier  Ave.  west  

Part  lot  1,  con.  5,  tp.  of  Crosby,  County  of  Leeds,  Ont.  
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Railways  ani  Canals  during  the  Fiscal  Year  ended  March  31,  1911 — Continued. 
CAN  A  L—  Concluded. 


Area. 


15,400  sq.  ft.  1 
4,125  sq.  ft.  / 

37,385  sq.  ft. . . 


11,084  sq.  ft. 

400  sq.  ft. 

3,360  sq.  ft. 

2,400  sq.  ft. 


Amount 
of  Water 
Power. 


4,350  sq.  ft. 


300  sq.  ft. 
10  13571 
12  4497  \  „„ 
16  1598  ac- 
15  2973 J 


Term. 


1 13yrs.  lOmths. 
I    and  25  days . 

During  pleasure. 


21  yrs.  renewable 
During  pleasure, 


During  pleasure. 


21  years  

During  pleasure. 

1C  years,  ren'ble. 


Commence- 
ment 
of  Term. 


Feb.    3,  1910. 

May    1,  1910. 

Oct.    1,  1910. 

Mar.  20,  1910. 

Nov.  1,  1910. 

..      1,  1910. 

Oct.    1,  1910. 

Nov.  24,  1910. 

Dec.    1,  1909. 

Dec.    1,  1910. 


Jan.    1,  1911. 

1,  1911. 

Nov.  1,  1910. 
May    1,  1911. 

June   1,  1910 


Teems  ok  Payment. 


Annual 
Reutal. 


$  cts. 

117  15 

897  24 

785  22 
200  00 
134  40 

96  00 

1  00 

100  00 

80  00 

10  00 

20  00 

250  00 

307  00 
12  00 

5,507  81 


Due  each 
Year. 


Feb. 

May 

Oct. 
Mar. 

Nov. 

Oct. 

Nov. 

Dec. 


Dec.     1 . . . 


Jan. 


Nov.  1 . 
May  1. 

J  une    1 . 


First 
Instalment 
Due. 


Feb.    3,  1910. 

May    1,  1910. 

Oct.  1,  1910. 
Mar.  20,  1910. 
Nov.   1,  1910. 

.     1,  1910. 

Oct.    1,  1910. 

Nov.  24,  1910. 

Dec.    1,  1909. 

Dec.     1,  1910 

Jan.     1,  1911 

1,  1911 

Nov.  1,  1910 
May     1,  1911 

June     1,  1910 


CANAL. 


01161 
0  077/  ^ 

During  pleasure 

Jan.    1,  1911. 

1  00 

Jan.     1 . . . . 

Jan.     1,  1911 

CANAL. 

2£ac:  

40  h.  p 

10  years,  ren'ble. 

21  „  „  . 
During  pleasure. 

July    1,  1910. 

June  1,  1910. 
Nov.  1,  1910. 
Jan.    1,  1911. 

$5  for  land 
SI. 50  per  h. 
p.  for  water 

10  00 

1  00 

7  50 

June    1 . . . . 
Nov.    1 . . . 
Jan.  3  

July  1,  1910 
June  1,  1910 
Nov.  1,  1910 
Jan.     1,  1911 

20-6* 


IS 


DEPARTMENT  OF  RAILWAYS  ASD  CANALS 


2  GEORGE  V.,  A.  1912 

Water  Power  and  other  Public  Property  leased  by  the  Department  of 

STE.  ANNE'S 


No. 
o< 
Lease. 


Date 

of 
Signa- 
ture. 


1911. 
Jan.  11 


Lands  or  Rights  demised. 


G.  T.  R.  Co.  of  Canada. .  j  Land  at  Ste.  Anne  de  Bellevne,  Que . 


TRENT 


1910. 

Apr.  25|Geo.  E.  Laidlaw. 


May 


Apr. 
June 


2b'  John  Ewan  

23  Richard  Connolly. 
16  Jos.  E.  Downing 


Peter  McPherson  . 
Thomas  Burke 


9  Curtis  Bros . 
9|P.  J.  McDonald 
15  Ed.  W.  Lytle  . . . 


15 


Abram  Barker. 


15  Ellen  Sheehy  . 
15  Edward  Lytle. 


Thos.  Robinson . 
Alex.  Cuthbeit  . 


fuly 


12  Northumberland  Durham 
Power  Co. 


Parts  of  lots  Nos.  1,  2,  3,  4  and  ;  part  of  lot  "  C  ",  and  part  of 
government  reserve  south  of  Portage  Road,  township  of  Bex- 
ley,  county  of  Victoria,  Ont  

Parts  of  lots  49,  50,  51  and  52,  south  of  Portage  road  and  part  of 
lot  24,  con.  9,  Tp.  of  Eldon,  Co.  of  Victoria  

Land  in  con.  4,  Tp.  of  Eldon,  county  of  Victoria,  Out  

Land  and  land  covered  with  water  ;  E:j  lot  2,  con.  12,  Tp.  of 
Douro,  county  of  Peterborough,  Ont  ....   

Land  in  3rd  and  4th  con.,  Tp.  of  Eldon,  county  of  Victoria,  Ont. 

Part  of  W.  J,  of  lot  32,  con.  4,  Tp.  of  Eldon,  county  of  Victoria, 
Ont....".  

Part  of  block  "  T  "  in  the  W.  A,  lot  31,  con.  12,  Tp.  of  Otonabee, 
county  of  Peterborough,  Ont    

Part  of  lot  49.  south  side  of  Portage  Road,  Tp.  of  Eldon,  county 
of  Victoria,  Ont   

Part  of  lot  l>,  south  side  of  Portage  Road,  Tp.  of  Bexley,  county 
of  Victoria,  Ont  

Part  of  lot  32,  con.  1 1  and  part  of  lot  Gl  on  north  side  Portage 
Road,  Tp.  of  Eldon,  county  of  Victoria,  Ont  

Part  of  lot  2,  con.  7.  Tp.  of  Garden,  county  of  Victoria,  Ont. . . . 

Parts  of  lots  5  and  7,  south  side  of  Portage  Road,  Tp.  of  Bexley, 
county  of  Victoria,  Ont  

Part  of  lot  25,  con.  10,  Tp.  of  Eldon,  county  of  Victoria,  Ont. . . 

Lot  52,  south  Portage  Road,  Tp.  of  Eldon,  county  of  Victoria, 

Ont   

All  surplus  water  at  Healey's  Falls  with  privilege  of  using  Les- 
sor's land  for  roadway  and  pole  line  


Sept.  23  J.  E.  A.  Fitzgerald  .  Land  in  con.  12,  Tp.  of  Douro,  county  of  Peterborough,  Ont... 


WELLAND 


I  S:\s2 
182S3 

18295 
1S297 

18375 

1837C. 

18377 


1910. 

Apr.  5  !  Frank  Roach.  

Apr.   1 .  Hydio-Electric  Power 
Commission  of  Ontario. 
Apr.  19. 'E.  P.  Foley  

May  9.|The  Thorold  Pulp  Co., 
Ltd. 

May  12.  The  Niagara,  St.  Cathar- 
)    ines  and  Toronto  Ry. 
Co. 

May  10.  Dominion   Natural  Gas 
I    Co.,  Ltd. 


Part  of  lot  30,  township  of  Thorold,  county  of  Welland,  Ont.  . . 
Right,  &c  ,  to  erect,  &c,  overhead  electric  power  transmission 

line  across  canal  south  of  Allanburg.  ■  

Part  of  lot  17.  township  of  Thorold,  county  of  Welland,  Ont.. .. 
Privilege  to  draw  300  horse  power  of  water  from  old  canal  at 

Thorold,  between  locks  No.  24  and  25  

Surplus  water  above  lock  No.  22  

Privilege  to  c  instruct,  Ac,  railway  over  and  upon  certain  canal 
reserve  land  at  Merritton  and  Thorold,  Ont  

Privilege  to  lay.  &c,  gas  pipe  line  across  canal  lands  and  dam  at 
Dunnville,  Ont   
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Area. 

Amount 
uf  Water 
Power. 

Term. 

Commence- 
ment 
of  Term. 

Tk 

Annual 
Rental. 

rjis  ok  Pats 

Due  each 
Year. 

IENT. 

Firrt 
Install?  '  nt 
Due. 

121  sq.  ft  

During  pleasure. 

Jan.  1,1911. 

$  cts. 
1  00 

.Ian.  1.... 

Jan.     1,  1911 

During  pleasure. 


Mar.    1,  1910 


July 

Mar. 
July 

Mar. 
April 


All    surplus  21  years  ren'b'e..  June 
water. 


1,  1910 
1,  1909. 

1,  1910. 
1,  1909. 

1,  1909. 

1,  1910 

1,  1910. 

1,  1910. 

1.  1910. 
1,  1J10. 

1,  1910 
1,  1910. 

1,  1910 

1,  1912 


During  pleasure.  Sept.   1,  1910 


28  50 


25  00 
44  10 


Mar.  1. 


July 

1  00  jMar. 
39  89  July 

8  00  !  ,i 
7  50  iMar. 


4  50 
1  Go 


5  00 
1  00 


4  70 
2  70 


3  00  ! 


A  ]  ir. 


2  00  per  Jan. 
H.P. 


25  00 


Sept.    1 . 


Mar.     1,  1910 


.  July 

Mar. 
July 

Mar. 
Apr. 


1.  1910 
1,  1909 

1,  1910 
1,  1909 

1,  1909 

1,  1910 

1,  1910 

1,  1910 

1,  1910 
1,  1910 

1,  1910 
1,  1910 

1,  1910 


Upon  installa- 
ation  of  the 
first  unit  of 
3,000  h.  n. 

Sept.     1,  1910 


250  H.P...., 


During  pleasure. 

Mar. 

1,  1910. 

20 

CO 

Mar 

1... 

Mar. 

1,  1910 

Jan. 

1,  1910. 

1 

00 

.Ian. 

1,  1910 

Mar. 

1.  1910. 

1 

00 

Mar 

1  . 

Mar. 

1,  1910 

21  years,  ren'ble. 
ii 

Aug. 

1,  1910. 

900 

00 

Aug 

1.... 

Aug. 

1,  1910 

Dec. 

1,  1909. 

750 

00 

D.  c. 

&  June  1 

Dec. 

1,  1909 

Mar. 

1,  1910. 

10 

(III 

Mar 

I.... 

Mar. 

1,  1910 

During  pleasure. 

1,  1910. 

25 

00 

1.  . . 

1,  1910 

20  DEPARTMENT  OF  RAILWAYS  AND  CANALS  ii 

2  GEORGE  V.,  A.  1912 

Water  Power  and  other  Public  Property  leased  by  the  Department  of 

\VF.I,LAND 


No. 
of 
Lease. 


18378 

18408 
18416 
18426 
18427 

18431 

18534 

18535 

18536 
18540 

18616 

18766 

18768 

18929 
18958 

19011 

19U55 


Date 

of 
Signa- 
ture. 


1910. 
May  10 

May  30 
June  9 
June  15 
.,  15 

May  21 . 
Aug.  5 
Aug.  2. 

Aug.  12. 
Sept.  23. 
Nov.  22 

„  20 

1911. 

Feb. 
Mar.  16 

„  25 

„  29 


The  Ontario  Power  Co. 
of  Niagara  Falls. 

W.  H.  Dixon  


Lessee. 


Jeorge  E.  Ward  

The  Ontario  Power  Co. 
of  Niagara  Falls. 

The  Hamilton  Cataract, 
Power,  Light  &  Trac- 
tion Company. 

Michigan  Central  Ry.  Co. 

The  Bell  Telephone  Com 

pany. 

Thos.  Lannan  


Roy  Smith  

O.  Howell  &  A. 

herty. 
Town  of  Welland.. 


Doug 


The  Niagara,  St.  Catha- 
rines and  Toronto  Ry. 
Co. 

The  Welland  Club,  Ltd.. 


Charles  Shirton. . . . 
Town  of  Welland . . 


The  Ontario  Power  Com 
pany  of  Niagara  Falls. 
John  Parry  


Lands  or  Rights  demised. 


Privilege  to  lay,  4c. ,  submarine  cable  and  to  erect,  4c,  power 
transmission  line  at.  the  Feeder  Junction,  south  of  Welland, 

Ont  

Parts  of  lots  49  and  50,  township  of  Thorold,  county  of  Welland, 

Ont   ... 

Part  of  lot  3,  range  1,  township  of  Moulton,  county  of  Haldi- 

mand,  Ont   -   

Privilege  to  place,  4c,  electric  power  transmission  line  across 
canal  at  a  point  above  bridge  of  M  .C  .Ry .  Co.  at  Montrose. 
Privilege  to  construct,  4c,  an  electric  power  transmission  line 
on  west  side  of  canal  between  Welland  and  Port  Colborne. 

Part  of  lot  27,  township  of  Crowland,  county  of  Welland  and 
permission  to  erect  swing  bridge  across  canal  

Privilege  to  erect,  4c,  telephone  line  along  canal  feeder  east 
from  lot  No.  16  to  Forks  Road,  in  township  of  Wainfleet.  . 

Part  of  lot  27,  concessions  6  and  7,  township  of  Crowland,  county 
of  Welland,  Ont    

Part  of  lot  203,  township  of  Thorold,  county  of  Welland,  Ont. . . 

Part  of  lot  30,  township  of  Thorold,  county  of  Welland,  Ont. . . . 

Part  lot  25,  concession  5,  township  of  Crowland,  county  of 
Welland,  Ont   

Privilege  to  lay,  4c,  railway  crossing  over  feeder  and  reserve 
laud  in  6th  and  7th  concessions,  township  of  Crowland,  county 
of  Welland,  Ont.,  and  land  

Parts  of  lots  25  and  26,  Con.  5,  township  of  Crowland,  county 
of  Welland,  Ont   .. 

North  side  of  canal  feeder,  Dunville,  Ont  

Parts  of  lots  25  and  26,  concession  5,  township  of  Crowland, 

county  of  Welland,  Ont   

Privilege  to  erect,  4c,  power  transmission  line  upon  canal 

reserve  and  over  canal  near  lock  No.  4,  St.  Catharines,  Ont. . . 
Land  on  north  side  of  canal  feeder  between  Bridge  and  Maple 

streets,  Dunnville,  county  of  Haldimand,  Ont  


August  21st,  1911. 
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CANAL. 
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Amount 

of 
Water 
Power. 


Term. 


During  pleasure. 


May  1 
1 

Apr.  1 
1 
1 


21  years,  ren'ble.  Mar.  1 

During  pleasureJ  July  1 

21  years,  ren'ble.     n  1 

During  pleasure.  May  1 


Commence- 
ment of 
Term. 


21  years,  ren'ble. 
During  pleasure. 


May 
July  1 


May  1 

Oct.  1 
Nov.  1 
1 

Dec.  1 
Mar.  1 


1910. 
1910. 
1910. 
1910. 
1910. 

1910. 

1910. 

1910. 
1910. 
1910. 

1910. 


Tekms  of  Patmbnt. 


Annual 
Rental. 


cts 
10  00 

5  00 
10  00 

1  00 
50  00 

10  00 
5  00 


Due  each 
Year. 


May 


Mar. 
July 


25  00  it 
10  00  May 
3  00  July 


1  00 


1910. 

25  00 

1910 

20  00 

1910. 

10  00 

1910. 

1  00 

1911. 

25  00 

1911. 

5  00 

May 


April  1. 
1. 
1 


Oct 
Nov.  1 
1 

Dec.  1 
Mar.  1 

it  1 


First 
Instalment 
Due. 


May  1,  1910 
1,  1910 

April  1,  1910 
1,  1910 
1,  1910 


Mar. 
July 


May 
July 


1,  1910 

1,  1910 

1,  1910 
1,  1910 
1,  1910 


May  1,  1910 

Oct.  1,  1910 

Nov.  1,  1910 

Dec.  1,  1910 

Mar.  1,  1911 


H.  R  ALWARD, 

Departmental  Solicitor. 
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Property  leased  to  the  Department  of  Railways  and  Canals  by 


INTERCOLONIAL 


No. 
of 
Lease. 

Date 

of 
Signa- 
ture. 

Lessor. 

Lands  or  Rights  demised. 

1911. 

18925 
1892G 
18927 

Jan.  27 
„  27 
,.  27 
ii  31 

Barthelemi  Masse  (Son  of 

Henry). 
Barthelemi  Masse  (Son  of 

Etienne). 
David  Cote  

Privilege  to  draw  water  from  river,  &c,  supplying  Lessor's  Mills, 
Privilege  to  draw  water  from  river,  &c,  supplying  Lessor's  Mills, 
Privilege  to  draw  water  from  river,  &c. '  supplying  Lessor's  Mills, 
Space  on  4th  Hoor  "Canadian  Express  Buildings"  

18932 

G.T.R  

RIDEAU 

1910. 

18526 

May  1!) 

Richard  Young  

"  Sandstone  Quarry  ",  situation  on  lot  8,  concesssion  7,  township 

TRENT 

1910. 

18523 

July  5 
'  1911. 

John  Collins  

Land  between  Front  street  and  Trent  river  and  privilege  to  erect 

18959 

Feb.  28 

Bennec  and  Goodwill  

Office  space  on  2nd  floor  of  building,  Water  St.  Peterborough  . 

August  21st,  1911. 
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SESSIONAL  PAPER  No.  20 

various  patties  during  the  Fiscal  Year  ended  March  31,  1911. 
RAILWAY. 


Area. 

Term. 

,  Commence- 
ment 
of  Term. 

Tkrm  ok  Payment. 

Annual 
Rental. 

Due  each 
Year. 

First 
instalment 
Due. 

During  pleasure. .  . 

July    1.  11*10. . . 
1,  1910. . . 
1.  1910. . . 

$  cts. 

25  00 

25  00 

25  00 
3,CuO  00 

July  1 

1  

1 

July    1,  1910.  .  . 

1,  1910. . . 

■:  1,1910... 
Jan.    1,  1911.  . 

3,500  square  feet. . . 

5  years  Jan.     1,  1911.  . . 

1 

Jan.     1  .  .  . 

CANAL. 

40  acres  

Yearly  .  .■  

May  19,  1910. . . 

* 

CANAL. 

046  ac  

1  year,  renewable  . . 

June  10,  1910. . . 
Mar.    1,  1911... 

50  00 
450  00 

June  10 

June  10,  1910  . .. 
Mar.    1,  1911. . . 

1,250  square  feet. . . 

Quarterly  .... 

».  50c  per  cubic  yard  of  stone  taken. 


H.  F.  ALWARD, 

Departmental  Solicitor. 
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Property  Conveyed  to  the  Department  of  Railways  and  Canals 

INTERCOLONIAL 


No. 
of 
Deed. 


18517 


ls:,i:; 


1S.YI1 


•18545 


♦1S54K 
* 18547 

MS;',  IS 

♦18549 
♦18550 

♦18551 
♦18552 
♦18553 
18554 
18555 


♦18568 


18569 


♦18570 


"18571 

♦18572 

18749 
18U68 


♦18983 
•IS!  IS  I 
'1S9.V. 


Date 

of 
Deed. 


1910. 
June  17. 

1909. 
Aug.  19. 

1910. 
Jan.     4 . 

1909. 
Dec.  28. 
1910. 

Mar.  22. 

,  22. 

22. 
-  22. 
,  22 

,  21. 
Jan.  4. 
3. 

May  6. 
6. 

1909. 

Nov.  23. 

1910. 

May  25. 

1909. 
Aug.  25. 

1910. 


Cyrille  P.  Delage  et  at 


Imperial  Oil  Co.,  Ltd.. 


James  Day . 


Luke  Day  et  ux. 


Mar. 


July  30. 
April  7. 

1905. 

Aug.  22. 
Sept.  21. 
Aug.  1. 


♦18986   Aug.  4. 


Grantor. 


Lot. 


Part  of  lot  614 


Land  on  Campbell  Road 


. .  Land  in . 


Land  in . . 


Jas.  Lipsett  et  ux  Land  at  covered  bridge. 

James  McGivney  et  al. 
Jas.  A.McLaggane*  al.\-  « 
JohnA.  McDonald  et  uxl  n  n 

Thos.  W.  Sutherland 

et  al  ;..  ii  u 

Alex.  Urquhart  et  ux. .  |  n  n 

Emma  E.  Parsons  et  al  Land  in  ward  6  

Sydney  Bamford  et  aL.  Land  one  mile  east  of. . 

Silas  W.  Copp  et  tlx. . .  Land  in  

S.  Edgar  Dixon  et  ux. .  Land  in  


Mercy  A.  Church  et  al.  Land  near 


\V.  S.  Cunard  et  al  Land  and  land  covered  with  water  on  N.  E.  side  of  Campbell 

Road  and  S.  of  road  and  Bedford  Basin  


Institution    f  o  r|  the 
Deaf  and  Dumb  


Land  and  land  covered  with  water  on  the  E.  side  of  the  Strait 

of  Can  so  


Institution    for  the 

Deaf  and  Dumb  el  al  Parcel  of  land  and  land  covered  with  water  

Institution   for  the 

Deaf  and  Dunb  et  al.  Land  on  E.  side  Strait  of  Canso  

Marshall  Stewart  et  ux  Land  at  

Fred'k  C.  Durant  Land,  beach  and  Hats  covered  by  water  at  flood  tide  at. 


Wilfred  Houle  Lot  528  

Onesime  Provencher  . .  Lots  449  and  450   

Ovide  Brouillard  Tarts  of  lots  438,  439,  440,  443,  446,  452,  453,  454,  456  and  all 

Lots  442  and  445  


Emmanuel  Parent. 


Part  of  lot  528. 


Two  late  for  last  years  report. 


11 
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during  the  Fiscal  Year  ended  March  31,  1911 


RAILWAY. 


District. 


Fraserville  

Halifax  

North  Sydney  

ii   

St.  Mary's  

Halifax  

Boies  Town  

Sackville  

Bedford  Station  

Halifax  

Point  T upper  

ti   

Portage  

St.  John  

Ste.  Perpetue  

Mitchell  

Ste.  Perpetue  


Temiscouata,  Que. 


County. 


93,203  sq.  ft. 


Halifax,  N.S. 


Cape  Breton,  N.S. 


York,  N.B  . 


Halifax,  N.S  

Northumberland,  N.B. 
Westmoreland,  N.B... 


Halifax,  N.S. 


Richmond,  N.S. 


Kings  . . . 
St.  John 


Nicolet,  Que. 


Nicole t,  Que. 


Area. 


16,91!> ) 
12,026  j  sq- 


6,374  sq.  ft. 


8,433  sq.  ft. 


O'tiO  acres. 
0'76  acres . 
0-88  acres 
0'52  acres 


1  '47  acres . . 
0  56  acres. . 
9757  sq,  ft. 
5  8  acres. . . 
0'116  acres. 
0-979  acres. 


0  1 2  acres. 


668,427  sq.  ft.. . 


41,125  sq.  ft 


75,000  sq.  ft. 
1.32  acres. . 


2-4o  acres. 
0'31  acres 


1-82.... 
5  64  ac. 


Amount. 

$  cts. 
7,217  01 

1  00 
300  00 

1,643  63 


25.00 
20  00 
25  00 
20  00 

25  00 
20  00 
88  92 

350  00 
50  00 

400  00 


210  00 


10,000  00 


2,156  25 


1  00 

3,750  00 
100  00 
1  00 


350  00 
300  00 

679  28 

357  00 


Remarks. 


Exchange  of  land. 
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2  GEORGE  V.,  A.  1912 

Property  Conveyed  to  the  Department  of  Railways  and  Canals 

INTERCOLONIAL 


13937 

1«988 
1S989 
19001 

19047 


1910. 

Sept.  14. 

„  14. 
Oct.  15. 
June  30. 


•19079 


19114 


Dec.  21. 

1908. 
May  18. 

1910. 
Dec.  29. 
1911. 
1J115  Jan.  14 
1910. 
1911G  Dec.  31. 


19117 

19118 
19119 
19120 
19121 

19122 

19123 
19124 


19125 


17. 
1G. 
16. 
23. 
17. 


Oct,  1 . 
Aug.  30. 

1911. 

Mar.  25. 


Grantor. 


Lot. 


Etienne  Couture. 


•Privilege  to  lay,  etc.  pipe  line  on  lots  183  and  184  of. 


Philippe  Dube  IPrivilege  to  lay,  etc.  pipe  line  on  lot  185. 

Alphonse  Lauzier  (Privilege  to  lay,  etc.  pipe  line  on  lot  279. 


Parish   of  St.  PauD 

Halifax,  X.S. 
George  P.  Bernier. .  . . 


The  St.  John  Bridge  & 
Railway  Extension  Co 


Napoleon  Govang  et  ux 


Land  on  Campbell  Road. 
Lot  159,  eon.  1. 


Land  at  St.  John,  X.  D . 


Lot  10. 


Lawrence  T.  Joudry  et  Lot  12. 
ux 


W.  M.  &  S.  O.  Hum- Lot  2ia  

phrey  ct  at. 

Madeline  Quinn  ct  ul. .  Lots  S  and  8a  

John  Winter  Lot  13  

Austen  A.  Allen  ct  ux.  Lot  6. .  .   

Margaret  McFarlane. .  Lot  11  

Hon.  C.  W.  Robinson  Lots  4,  4  J,  5  and  5a. 

ct  vx. 

Hon.  H.  R.  Emmerson  Lots  3a,  36,  3c  and  3d. 
(estate  of  Hanna  Spurr  ) 

Margaret  Gannon  Land  in  

Pius  Gannon  et  ux. . .   Land  in  


Emile  Dube   Part  of  cadastial  lot  614. 


KIDEAU 


1910. 

18447 

Apr.  28.. 

Hugh  Graham  ct  ux. . . 
■ 

TRENT 


1910. 

June  4. 

.i  24. 

July  2. 

,.  20. 

1904. 

July  22 


R.  P.  Armstrong  

Dolly  A.  Hurst.  .  . 
Harry  Nugent  et  ux. . . 
Patrick  S.  McDonald 
ct  ux. 


Department  of  Public 
Works  of  Ontario. 


Part  of  lot  9,  con.  8   

Part  of  lot  37  

Land  in  

Parts  of  lots  47  and  4S,  on  S.  side  of  Portage  Road . 


Transferring  all  locks,  dams,  rights  in  water  and  floo.!ed  lands 
in  water  tributary  to  the  Trent  System  


*  Too  late  for  last  year's  report. 
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RAILWAY— r„vi:hclal. 


District. 

County. 

Area. 

Amount. 

Remarks. 

St.  Pierre  du  Lac  (Cedar 
Hall). 

Xorth  Svdney  

Halifax,  N.S  

Montmagny,  Que  

Westmoreland,  N.B.  ... 

M             >■  .... 
ii             ii      .  . .  - 

Cape  Breton,  N.S  

Temisconata,  Que  

2  405  ac   . 

0  22  arp  

35,100  sq.  ft. . 

4,343  sq.  ft  

02}  ac  

006  ac  . 

185  

1'7  ac  

0  02  ac  

0  25  ac   

2  285  ac  

8 ' 352  lac 
2.440/*°- 

13,516  8  sq.  ft.. 
31,218  sq.  ft 

34,000  sq.  ft.  ... 

$  cts. 

25  00 

50  00 
50  00 
1,309  25 

1,500  00 

945  00 
95U  94 

57  75 

1,429  05 
4,884  60 
1,515  15 
2,733  15 
3,081  75 

14,221  20 

600  00 
500  00 

2,095  90 

Kxchanpe  of  land. 

CANAL. 

Carleton,  Ont  

5  33  ac  

200  00 

CANAL. 

Sydney   

Eldon  

Victoria,  Ont  

0-39  ac  

0  02  ac   

0  2  ac  

25 '6  ac  

200  00 

30  no 

lllll  00 

512  00 

Order  in  Council 
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Property  Conveyed  to  the  Department  of  Railways  and  Canals 

TRENT 


-lsr,n7 

Aug.  10. 

♦18608 

Sept.  15 

*18609 

..  22. 

•18610 

Oct.  8. 

*18611 

9. 

"18612 

Nov.  13. 

1909. 

♦18613 

Nov.  6. 

Mar.  24. 

1910. 

18740 

Oct.  26. 

1908. 

♦18741 

Mar.  16. 

♦18742 

June    6 . 

♦18743 

6. 

♦18744 

July  18 

♦18745 

Aug.  28. 

♦18746 

ii  28. 

♦18747 

May  26. 

♦18770 

June  6. 

18776 
18777 

18790 

18791 
18792 
18793 


18879 

♦1&880 
♦18881 
♦18882 

18883 


"18884 


Grantor. 


Caroline  Grant  

Maryette  Glover  

Thos.  Smith  et  ux  

Wm.  Luck  et  ux  

Jno.  Salter  dux  

G.  B.  Thompson  et  ux. 


Lot. 


Land  in  village  of  

Parts  of  107  and  108,  con.  1,  W.  of  Yonge  st 
Part  of  108 

Part  of  107  >■  ..  .i 

Parts  ot  12  and  13  „  E.  of  Yonge  st. 
Parts  of  107  and  108,    „        W.  ,. 


Orren  A.  Huffman  et  ux  Parcels  52,  53,  54,  55  and  56 


James  Whitton  ct  al  . .  Block  XXXV  town  of.. 


T.  Thompson  ct  ux . . 
Jos.  YV.  Brammer. . . 
Mary  Williams.. 
Isaac  James  dux... 
E.  C.  Sheppard  et  al 
Wm.  Pitchford  et  ux 
Chas.  E.  Lundy  et  ux.. 
Sarah  Daly  ct  mar  


1910. 

Nov.  16 

ii  12. 

Dec.  3 

Nov.  25. 

..  21. 

,i  26. 


Dec.  12.. 

1908. 
Feb.  26.. 
Aug.  7-8. . 
Oct.  8.. 

1910. 
Dec.  14.. 

1908. 
Oct.     9. . 


Mary  Ann  Miller  Parts  of  6,  7  and  8,  block  XIV,  S.  of  Balaclava  st.. 

Alfred  H.  McKeel  et  ux  Lots  4  and  5,  block  XXVI,  E.  of  Grand  Road  


Samuel  Bayes  et  ux  

William  Runnels  et  ux. 

Eliza  O.  Clark  

Isabella  Innis  ct  al  ... 


Robt.  Fox  et  ux. 


Part  of  108,  eon.  1,  W.  of  Yonge  st  

Part  of  lot  9,  con.  1,  E.  of  Yonge  st  

Parts  of  lots  6  and  7,  con.  2,  E.  of  Yonge  st. 

Part  of  109,  con.  1,  W.  of  Yonge  st  

Part  of  110,     „  S,  

Part  of  9,        „  S,   

Part  of  8,       ii  2,  E,   

Land  in  village  of  


Lots  37  and  38  and  parts  of  36,  39  and  40,  block  XLI,  E. 

side  of  Grand  Road  and  W.  of  Henrietta  st  

Lot  35  and  part  of  36,  block  XLI,  E.  of  Grand  Road  

Lot  1,  block  XXVI,  E.  Grand  Road  

Lot  41,  block  XLII,  W.  of  Henrietta  st.,  and  lot  4,  block 
XXXVIII  E.  of  Henrietta  st  


Jas.  W.  Sloane  

W.  D.  Glover  dux  ... 
Jno.  F.  Dalton  ...... 

F.  G.  Mitchell  et  ux. . . 


Wm.  Luck  et  ux . 
♦  Too  late  for  last  year's  report. 


Block  XXVII,  E.  of  Grand  Road. 


Land  in  village  of  Holland  Landing. 
Parts  of  106,  con.  1       n  n 
1..  .. 

Lot  6,  block  XXVI  E,  Grand  Road 


Land  in  village  of. 
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Holland  Landing. 
E.  G willimbury. . 


Sydney.. 


Campbellford. 


E.  Gwillimbury.. 


Holland  Landing. 


Campbellford. 


E.  Gwillimbury.. 


Campbellford. 


Hastings,  Ont 


Northumberland . 


York,  Ont 


Northumberland 


York,  Ont. 


3 ' 4  acres  . 
5 '92  acres 
20  '50  acres 
6 ' 25  acres 
5  80  acres 
1 '  50  acres 
2fi '  10  acres 
18 ' 35  acres 
0  81  acres 


5 '54  acres 


0-32  acres  . 


0  426  acres  . 
0 ' 86  acres  . . 


1  06  acres  . 
0 '  20  acres  . 
0  41  acres  . 

014  acres  . 
0  25  acres  . 
0  38  acres  , 


0  30  acres  . 
0 '  03  af:res  . 
0 ' 48  acres  , 
0  10  acres  . 
0  10  acres  , 


Northumberland  . .    0 ' 3S  acres 


Holland  Landing  York,  Ont. 


1 ' 9 1  acres 


537  00 
500  00 
400  00 
250  00 
125  00 
25  00 


4,700  00 


5,500  00 


221  00 
658  00 

2,550  00 
187  50 
217  50 
52  50 

3,100  00 

)   2,000  00 


700  00 
4,800  00 


2.6  n 

5,000  00 
1,600  00 


1,500  00 
1,350  00 


30  00 

30  00 
470  00 
'_'.->  mi 


2,100  00 


194  00 


30 
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Property  Conveyed  to  the  Department  of  Railways  and  Canals 

TRENT 


No.  of 
Deed. 

Date 

of 
Deed. 

Grantor. 

Lot. 

1910. 

18S^5  I  Dec.  20. 

,  20. 

Oct.  22. 

Dec.  9. 

Dec.  lfi. 

Dec.  15. 
15. 

1908. 

May  111. 
Jan.  2. 
2. 


1910. 

Dec.  17. 

1911. 

Jan.  11. 
9. 
21. 

1908. 

Jan.  2. 
June  11. 
Tan.  2. 

1911. 
Jan.  10. 


Mary  Mitchell . 
David  Mitchell 

Susan  Connelly  

Win.  Runnels  

Clarence  Williams .... 
J  as.  Y.  Mitchell  tt  ux. 
W.  R.  McDonald-  /  ux. 


.  .  '  Lot  8,  Block  XXVI.,  E.  Grand  Road. 

Lot  7,  M        ii      "         "   ..-^ 

Lot  21  &  part  20,  Block  XIV.,  W.  River  St  

Part  of  Block  XXVII.,  E.  Grand  Road  

Laud  in  Town  of  

Parts  of  10  &  11,  B'oek  XXVI.,  E.  Grand  Road. 
Lot  9,  Block  XXVI.,  E.  Grand  Road  


Frank  West  ct  ux  

Thos.  E.  Foster  ct  ux. 
Kenneth  R.  Robertson 

ct  ux  


Part  of  Lot  116,  Con.  1,  E.  of  Yonge  St  

Parts  Lots  122,  123,  124,  Con.  1,  E.  of  Yonge  St. 

Part  Lot  114,  Con.  1,  W.  of  Yonge  St  


Chas.  Bakes  et  ux . 


Martha  McKeel . . ... 
Kd.  Owens  ct  ux. 
Mary   A.   and  Olivia 
Boland  


Chas.  Denne  ct  ux. . 
Thos.  Hayes  ct  ux. . . 
Garibaldi  B.  Thompson 

et  ux  


Robt.  D.  T.  dimming, 

ct  al  


20. 

23. 


1910. 
Dec.  30. 

1911. 


Harriet  McAuley. 
Mary  Jane  Bakes. 


Jan. 

Feb, 


Jan. 


Feb. 
Mch 
Feb. 


John  D.  MacKay  it  ".<■- 


23. .  Geo.  R.  Bush  et  al. . . 
24.. 'Chas.  W.  Ackerman  et 

ux  

15 . .  James  Benor  c t  ux 

1. .  Mabel  Williams  

27. .  Elizabeth  Stein.. 
25 . .  Chas.  M.  Benor  el  ux. 
3. .  'John  Walsh  ct  ux. . . . 
25  .  Township  of  Seymour 
6. .  David  Wright  ct  ux. . 
Mch.  29. .  Township  of  Sydney 


Part  of  Lot  31,  Block  XLL,  E.  Grand  Road. 


Part  of  Lot  34,  Block  XLL,  E.  Grand  Road 
Lot  1,  Block  XXVIL,  E.  Grand  Road  


Lot  11,  Bloc  k  XXXIX.,  N.  of  Cathcarc  and  W.  of  Mary  Ann 

Street  


Lot  115,  Con.  1,  W.  of  Yonge  Street   

Lots  111  &  112,  Con.  1.  W.  of  Yonge  Street. 

Lot  i.16,  Con.  1,  W.  of  Yonge  Stret  


Lots  15  &  3,  Block  XXVI.,  part  of  Lot  60,  Block  XLIX,  and 
Lots  12.  13,  14.  and  part  of  11,  Block  XXVI  

Part  of  Lot  22,  Block  XLIL,  W.  of  Henrietta  St  

Part  of  Lot  34,  Block  XLL,  W.  of  Henrietta  St.  and  east  side 
of  G  rand  Road  


Parts  of  Lots  46,  47  &  48,  E.  of  Henrietta  St.  and  S.  of  Lyon  St 


Part  Lot  33,  Block  XX.,  North  of  Wilcox  St  

Part  of  Lot  9,  Con.  6  

Part  of  Lot  26,  Block  XIV. ..............    

Part  W.  A  of  Lot  1,  Con.  8  

Public  highway  ;  part  Lot  9,  Con.  8  

Parts  Lots  58  St 59,  N.  of  Portage  Road  

(1)  Parcels  30,  2,  11  &  12  &  58.  parts  of  road  between  Cons.  II 
and  III.,  III.  and  VI.,  IV.  and  V,  and  V.  and  VI  

(2)  Parcel  24  (road  allowance)  


*  Too  late  for  last  year's  report. 


ii  STATEMENTS  OF  THE  DEPARTMENTAL  SOLICITOR 

SESSIONAL  PAPER  No.  20 

during  the  Fiscal  Year  ended  March  31,  1911 — Continued. 
CANAL— Concluded. 


31 


District. 


Canipbellford. 


E.  Gwillimbury. 


Canipbellford . 


Canipbellford. 


E.  Gwillimbury. 


Canipbellford. 


Carden. . 
Harvey. 
Eldon. . 


Sydney  

Murray  and  Sydney.. 


County. 


Northumberland,  Ont 


York,  Ont. 


Northumberland,  Ont. 


York,  Ont. 


Northumberland,  Ont. 


Victoria,  Ont  

Peterborough,  Ont. 
Victoria,  Ont  


Hastings . 


Area. 


'  26  acre  . . 
'28  acre  .  . 

22  acre  . . 

34  acre  . . 

26  acre  . . 
•  24  acre  . . 
■  38  acre  . . 


5 . 75  acre 
0  21  acre  . 


0  19  acre  , 


0 ' 06  acre 


0-08  acre 
1  acre .... 


0 ' 25  acre 


6  4  acre.. . 
0 '  22  acre  . 

3 '09  acres. 


1  03  acre  . 
0 ' 13  acre  . 

0  06  acre  . 


0 ' 55  acre  . 


0  001  acre  . 

0- 33  acre  .. 
0  007  acre  . 
0  045  acre  . 
0 '  35  acre  . . 
0  02  acre  . . 
0  54  aero 


1 ' 64  acre 
1  02  acre 


Amount. 


$  eta. 

2,600  00 
325  00 

1,100  00 
450  00 
475  00 

2,100  00 

1,300  00 


90  00 
430  00 


285  00 


1,200  00 


1,200  00 
1,550  00 


200  00 

128  00 
500  00 

158  50 


900  00 
1,000  00 

1,300  00 


2,000  00 


75  00 

50  00 
10  00 
50  00 
50  00 
25  00 
25  00 
75  00 
32  80 

1  00 


Remarks. 


20—7 
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Property  Conveyed  to  the  Department  of  Railways  and  Canals 

WEIXAND 


Xo. 
of 
Ueed. 

Date 
of 

1  >»  l  i  ]. 

( Irantor. 

Lot. 

 :  

1910. 



18748 
18771 
18772 
18778 

Oct.  11.. 
Nov.  11.. 
Nov.  10.. 
Nov.  9.. 

1911. 

Harry  Leslie  et  itx  . . . . 
Ellen  E.  Carter  <(•(/.. 
DeWitt  Carter  tt  v.r. . 
Sylvester  Manning  (I 

tlx 

Part  of  Block  "  B  ",  Port  Colborne  and  part  Lot  29.  Con.  1 . . 
Part  Lot  29,  Con.  1  : 

1-.HM6 

Jan.  2.. 

Jane  Cunninghan  

Deed  of  surrender  of  all  interest  in  water-power  held  under 

August  21,  1911. 
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District. 

Count}'. 

Area. 

■ 

Amount. 

Remark--. 



Port  Colborne  

Humberstono  

Port  Colljorne  



Welland,  Ont  

0  043  acre .  ... 

0  126  acre 
Oil  acre   

325  00 
2,000  00 
125  00 
125  00 

H.  F.  ALWARD, 

Departmental  Solicitor. 
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Letters  Patent  Granted  by  His  Majesty  the 

INTERCOLONIAL 

No. 

Date 

of 

of 

Grantor. 

Lot. 

Deed. 

Signature. 

18365 
18449 
18913 

1910. 

April  15.. 
April  4.. 

Dec.   29. . 

Andrew  Loggie  et  al. . . 

Fred'k  C.  Durant  

The  Saint  John  Bridge 
and  Railway  Exten- 
sion Company. 

August  21,  1911. 
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District. 


Dalhousie. 
St.  John. . 


County. 


Restigouche,  N.  B. 
St.  John,  N.  B  


Area. 


2,400  sq.  ft. 
8 • 19  acres . 
35,108  sq.  ft. 


Amount. 


%  cts. 


1  00 


Remarks. 


Exchange  of  land. 
Supersedes  No.  17424. 


H.  F.  ALWARD, 

Departmental  Solicitor. 


t+Exchange  of  land  . 
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I  >am ages  released  to  the  Department  of  Railways  and  Canals  during  the  Fiscal  Year 

ended  March  31,  1911. 

INTERCOLONIAL  RAILWAY. 


No.  of 

Release. 


Date 
of 

Release. 


1910. 
18371   April  19. 
18459  May  Id. 

1 SG64   April  7. 

18665  Aug.  24. 


(i  ran  tor. 


Description. 


Amount. 


1.888H 
18933 
1S967 


1911. 
Jan.  2. 

25. 

Feb.  10. 


Mrs.  Nellie  MaePher-l  Damages  for  in  juries  sustained  through  an  accident 
son.  at  or  near  Trenton,  N.S. 

.Michael  Vendetti  Damages  for  injuries  sustained  at  Nash's  Creekj 

Station,  Kestigouche  county,  N.B.,  while' 
travelling  as  a  passenger. 

Henry  N.  Paint  For  all  claims  for  injuries  to  lands  and  lands  covered 

with  water  conveyed  to  His  Majesty  by  Deeds! 
i       Nos.  18570,  18571',  18572. 

Mary  A.  McLean.  eteU  Damages  by  tire  to  land  at  Munro's  Bridge,  Inver- 
ness county,  N.S. 


James  A.  Chisholm  Damages  for  injuries  sustained   at   River  John 

Station,  N.S. 

Paul  Anctil  Damages  incidental  to  closing  of  crossing  over 

I.C.  R.  at  Fraserville,  Que. 
JuliaMcNutt(widowof  Comjiensation  for  death  of  husband,  occasioned  by 
Charles  G.  McNutt).        movement  of  engine  in  Truro  yards. 


§  cts. 
250  00 
135  00 

1  00 

70  00 

1,000  00' 
2.50  00 
100  no 


CHAMBLY  CANAL. 


*  18557 

1908. 
Dec.     6  . 

Daniel  Mullarkey  

Damages  by  flooding  to  lots  338  and  315,  Parish  of 
St.  Joseph  deChambly,  county  of  Chambly,Que. 

350  00 

LACHINE  CANAL. 

18512 

1910. 
April  28. . 

Mary  Evers  et  ul  

Compassionate  allowance  consequent  upon  death 
of  James  Evers. 

1,000  00 

rRENT  CANAL. 


1S44S 

1846> 

184U9 
18508 
18509 
18510 

18511 


1910. 

May  27. 

April  30. 

May  12. 

June  16. 

June  2. 

May  18. 


Andrew  G.  Hogg  el  al. 
Jos.  Oliver  etal  


Martin  A.  McNamara 
et  al. 

Jno.   and  J.  MeGuire 
et  use. 

Ann  Graham  ft  al  

Absalom  Northey  et  at 


June  18..  Henry  H.  Grubbe, 


*  Too  late  for  last  year's  report. 


Damages  to  \V.  h  lot  7,  concession  8,  and  to  lots  5,     2,0011  00 

6and7,  concession 7,  townshipof  N.  Monaghan,! 

county  of  Peterborough,  Ont. 
Damages  to  lot  17,  concession  16  and  lot  IS,  con         138  00 

cession  17,  township  of  Harvey,  county  of 

Peterborough,  Ont. 
Damages  to  lot  9,  concession  9.  township  of  N.i    1,715  00 

Monaghan,  county  of  Peterborough,  Ont. 
Damages  to  lots  '  A  '  and  '  B ',  concession  15,  town- 1        57  00 

ship  of  Harvey,  county  of  Peterborough,  Ont. 
Damages  to  S.  A  of  lot  28,  concession  15,  township        120  00 

of  Smith,  county  of  Peterborough,  Ont. 
Damages  to  N.  J  of  lot  25,  concession  13,  and  lot!        15  00 

25,  concession  14,  township  of  Smith,  county  of 

Peterborough,  Ont. 
Damages  to  island  No.  82,  township  of  Burleigh,         50  CO 

county  of  Peterborough,  Ont. 
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No.  of 
Release. 

Date 
of 

Signature. 

Grantor. 

1910. 

18514 

Sept 

27.. 

.last.  E.  Whittington  ct  al 

18315 

June 

21.. 

Alex.  Morrison  et  ux.. 

18582 

July 

13.. 

Edward  Armstrong  it  nl 

1909. 

*  18583 

June 
Dec 

28  . 
1 

Amos  J.  Shearer  ct  al.. 

inio. 

18584 

July 

13. . 

James  Robertson  et  al. 

18585 

Aug. 

11.. 

John  O'Brien  

18586 

July 

25.. 

Francis  Burnet  

18587 

23. 

Thomas  Gordon  ct  al . . 

1^588 

8. 

Robt.  J.  Tully  ct  al  ... 

1S5S9 

May 

25. . 

Daniel  Cavanagh  el  al. 

1909. 

•18590 

July 

13. . 

Thomas  X.  Bell 

* 18501 

Mar. 

22. 

Patrick  Brick  ttal . ... 

18592 

July 

111. . 

Thomas  McOonnell  et  at 

185!»3 
18022 

8.. 
21.. 

John  T.  S.  Switzer.. 
Jno.  J.  English  ct  ux. . 

18623 

11. 

Mary  Ann  Mclluioyle. 

18624 

Aug. 

23. . 

Patrick  P.  Young  ct  tut 

18625 

Sept. 

28  . 

Margaret  Cleary  ct  al. 

18026 

14. . 

Harry  G.  Stubbs  ct  at. 

18527 

Aug. 

30.. 

Charles  Cohen  ct  al.. . . 

18628 

July 

9. . 

Lawr'ce  F.  Mitchells  et 

ux. 

1  description. 


Amount. 


Damages  to  E.  i  of  lot  16,  concession  2,  township 
of  S.  Monaghan.  county  of  Peterborough,  Ont. 

Damages  to  N.  h  of  lot  1,  concession  2,  township  of 
Ennismore,  county  of  Peterborough,  Ont. 

Damages  to  lot  26,  concession  15,  township  of 
Smith,  county  of  Peterborough,  Ont. 


Damages  to  N.  A  of  lot  9,  concession  3,  township  of 
Alnwick,  county  of  Northumberland,  Ont. 

Damages  to  lot  9,  part  of  lot  10  and  N.  part  of  lot 
8,  concession  4,  township  of  Alnwick,  county 
of  Northumberland,  Ont. 


Damages  to  E.  A,  of  lot  17,  concession  1,  township 
of  Otonaliee,  county  of  Peterborough,  Ont. 

I  damages  to  X.  A  of  the  N.  A  of  lot  5,  concession  8, 
township  of  Ennismore,  county  of  Peterbor 
ough  Ont. 

Damages  to  E.  A  of  lot  7,  concession  1,  township  of 

Asphodel,  county  of  Peterborough,  Ont. 
Damages  to  island  No.  5,  township  of  Dummer, 

county  of  Peterborough,  Ont. 
Damages  to  lots  1  and  2,  concession  4,  township  of 

Smith,  county  of  Peterborough,  Ont. 
Damages  to  S.  A  of  lot  6,  concession  10,  township  of 

Ennismore,  county  of  Peterborough,  Out. 


Damages  to  N.  A  of  lot  16,  concession  9,  township 
of  Smith,  county  of  Peterborough,  Ont. 

Damages  to  E.  A  of  lot  3,  concession  19,  and  E.  A  of 
lot  4,  concession  10,  township  of  Vei'ulam, 
county  of  Victoria,  Ont. 

Damages  to  the  S.  A  of  lot  16,  concession  5.  town- 
ship of  Emily,  county  of  Victoria,  Ont, 

Damages  to  the  N.  A  of  17,  concession  4,  township 
of  Emily,  county  of  Victoria,  Ont. 

Damages  to  the  block  '  A,'  township  of  Hastings, 
county  of  Northumberland,  Ont. 

Damages  to  the  E.  A  of  lot  3,  concession  6,  town- 
ship of  S.  Monaghan,  county  of  Northumber- 
land, Ont. 

Damages  to  lot  26,  concession  4,  township  of  Douro, 
county  of  Peterborough,  Ont. 

.Damages  to  parts  of  lot  3,  concession  12,  town 
ship  of  Douro,  county  of  Peterborough,  Ont. 

Damages  to  Island  11,  township  of  3.  Burleigh, 
county  of  Peterborough,  Ont. 

Damages  to  lots  32  &  33,  concession  17,  town- 
ship of  Galway,  county  of  Peterborough,  Ont. 

Damages  to  broken  lot  11,  concession  15,  town-' 
ship-of  Otonabee,  countyof  Peterborough,  Ont. 


Too  late  for  last  year's  report. 
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No.  of 
Re- 
lease. 

Date 
of 

Release. 

Grantor. 

1910 

18529 

Aug. 

17.. 

18630 

■1 

31.. 

J.  Ashburn  &  W.  Robert- 
son etal  

18631 

June 

25.. 

VVm.  Irwin  etal  

18632 

July 

20. . 

Mary  H.  Kellv  el  at 

18633 

it 

8.. 

Thos.  H.  Arscott  et  at. . . 

18634 

ii 

25.. 

Sarah  A.  Yelland  etal  .. 

18635 

June 

20.. 

K.  A.  S.  Traill  

18636 

ii 

28.. 

18637 

July 

8.. 

Roland  C.  Strickland.  .. 

18638 

Aug.  29.. 

Win.  J.  Hopwood  etal.. 

18639 

8.. 

Jessie  L.  Graham  etal .. 

18640 

July 

20.. 

Mary  H.  Kelly  et  at 

18641 

ii 

7.. 

18642 

June 

25.. 

Thos.  H.  Graham  

18643 

25.. 

Jno.  Shannahan  et  al. . . . 

18644 

it 

21.. 

Michael  Perdue  

18645 

Aug.  16.. 

Jeremiah  Carew  et  al.... 

18646 

Sept.  17.. 

18647 

Aug. 

1.. 

Timothy  Murphy  et  ux.. . 

18648 

July 

22.. 

Timothy  Murphy  et  al... 

18649 

Aug.  20.. 

Thos.  O'Reilly  et  al 

18650 

11 

9.. 

Thos.  Flood  et  ux  

18651 

July 

23.. 

James  Murphy  

18652 

II 

16.. 

Description. 


Damages  to  W,  A  of  the  E.  A  of  lot  30,  conces- 
sion 11,  township  of  Otonabee,  county  of  Peter 
borough,  Ont. 

Damages  to   lot  7,  concession  7,   township  of 

Otonabee,  county  of  Peterborough,  Ont. 
Damages  to  lot  13,  concession  10  and  lot  1,  con 
cession  13,  township  of  Harvey,  county  of  Peter- 
borough, Ont. 
Damages  to  Broken  lots  4  and  5,  concession  18, 
township  of  Harvey,  county  of  Peterborough, 
Ont. 

Damages  to  N.  A  of  the  W.  A  of  lot  21,  conces 
sion  16,  township  of  Harvey,  county  of  Peter' 
borough,  Ont. 
Damages  to  island  3,  in  Stoney  Lake,  township 

of  Burleigh,  county  of  Peterborough,  Ont. 
Damages  to    island  24,  township  of  S.  Burleigh 

county  of  Peterborough,  Ont. 
Damages  to  part  of  S.  W.  part  of  Horseshoe 
island,  Stoney  Lake,  township  of  Burleigh, 
county  of  Peterborough,  Ont. 
Damages  to  N.  part  of  Island  1,  Stoney  Lake, 
township  of  Burleigh,  county  of  Peterborough, 
Ont. 

Damages  to    block    'C,  township   of  Smith, 

connty  of  Peterborough,  Ont. 
Damages  to    island   17,    township   of  Smith, 

county  of  Peterborough,  Ont. 
Damages  to  lots  12,  13,  14   and   15,    village  of 
Bridgenorth,  township  of  Smith,  county  of 
Peterborough,  Ont. 
Damages  to   lots  9  and  10,  township  of  Smith, 

county  of  Peterborough,  Ont. 
Damages   to     lot  6,    concession  5,  township  of 

Smith,  county  of  Peterborough,  Ont. 
Damages  to   N.  A,  lot  2,  concession  7,  township 

of  Enuismore,  county  of  Peterborough,  Ont. 
Damages  N.  A,  lot  2,  concession  3,  township  of  En- 
uismore, county  of  Peterborough,  Ont. 
Damages  to   N.  4  lot  2,  concession  5,  township 

of  Ennismore,  county  of  Peterborough,  Ont. 
Damages  to   N.  J  lot  1,  concession  4,  township 

of  Ennismore,  county  of  Peterborough,  Ont. 
Damages  to  N.  E.  $  of  lot  4,  concession  8,  town- 
ship of  Ennismore,  county  of  Peterborough, 
Ont. 

Damages  to  E.  A  of  the  S.  A  of  lot  5,  concession 
9,  township  of  Ennismore,  county  of  Peterbo- 
rough, Ont. 

Damages  to    S.  A  of  lot  2,  concession  4,  township 

of  Ennismore,  county  of  Peterborough,  Ont. 
Damages  to  S.  A  of  N.  A  of  lot  6,  concession  9, 
township  of  "Ennismore,  county  of  Peterbo- 
rough, Ont. 

Damages  to  W.  A  of  S.  A  of  lot  5,  concession  9, 
township,  of  "Ennismore,  county  of  Peterbo- 
rough, Ont. 

Damages  to  N.  A  of  lot  2,  concession  2,  town- 
ship of  Ennismore,  county  of  Peterborough. 
Ont. 
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Da  to 
of 

Signature. 


1910. 
July  IS. 
Aug.  9. 

July  23. 


„  12. 
Aug.  27. 
June  24. 
July  16. 
June  29 
July  11. 
,i  15. 
i,  22. 


18675 

Aug. 

30 

18676 

Apl. 

1 

18677 

Sept. 

16 

18678 

14 

18679 

July 

20 

18680 

June 

29 

18681 

Aug. 

19 

18682 

June 

28 

18683 

July 

4 

18684 

June 

30 

18685 

20 

18686 

July 

9 

18687 

Sept.  13 

18688 

July 

8 

Jno.  Geary  et  al  

C.  M.  Murphy  et  al.. 


Grantor. 


Michael  O'Connell  et  al. . 

Wm.  Reams  et  ux  

Win.  Nurse  et  ux  

Wm.  J.  Perdue  et  al  ... 

Mary  R.  Clifford  

Philip  Lafolley  

Wm.  S.  Hunter  

Wm.  Fitzpatrick  et  ux. . . 

Moses  Ruth  et  al  

Mary  H.  Kelly  et  al  

Patrick  P.  Young. ...... 

Annie  McClelland  et  al. . 
Francis  R.  Elmhirst  et  al. 
Geo.  W.  Wood  

Jno.  Geary  et  al  

Ellen  O'Brien  

Jno.  J.  O'Reilly  et  al  

Lawrence  Twomey  et  al. , 

Michael  Geary  et  al. 

Wm.  Brown  et  ux  

Mary  H.  Kelly  et  al  

John  Chesney   

Geo.  J.  Lowes  et  ux. 
Geo.  Franks  et  ux  


Description. 


Damages  to  lot  3,  concession  3,  township  of 
Peterborough,  Ont. 

Damages  to  the  E.  h  of  the  S.  4  of  lot  4,  conces- 
sion 9,  township  of  Ennismore,  county  of  Peter- 
borough, Ont. 

Damages  to  the  S.  h  of  lot  18  and  the  S.  h  of  the 
N.  ^  of  lot  19,  concession  6,  township  of  Emily, 
county  of  Victoria,  Ont. 

Damages  to  S.  i  of  lot  20,  concession  8,  township 
of  Emily,  county  of  Victoria,  Ont. 

Damages  to  S.  J  of  lot  23,  concession  7,  township 
of  Emily,  county  of  Victoria,  Ont. 

Damages  to  N.  J  of  lot  23,  concession  7,  township 
of  Emily,  county  of  Victoria,  Ont. 

Damages  to  lot  4,  Elizabeth  Street,  Coboconk 
township  of  Emily,  county  of  Victoria  Ont. 

Damages  to  E.  A  of  lot  12,  concession 7,  township 
of  Emily,  county  of  Victoria.  Ont. 

Damages  to  lot  5,  concession  19,  township  of  Ve- 
rulan,  county  of  Victoria,  Ont. 

Damages  to  W.  i  of  lot  16,  concession  9,  town- 
ship of  Emily,  county  of  Victoria,  Ont. 

Damages  to  S.  ^  of  lot  17,  concession  5,  township 
of  Emily,  county  of  Victoria,  Ont. 

Damages  to  part  lot  12,  E.  side  of  Communica 
tion  Road,  township  of  Smith,  county  of  Peter 
borough,  Ont. 

Damages  to  lot  3,  concession  10,  township  of  Bur 
leigh,  county  of  Peterborough,  Ont. 

Damages  to  part  lot  12,  concession  16,  township 
of  Otonabee,  county  of  Peterborough,  Ont. 

Damages  to  lots  11  and  12,  concession  3,  township 
of  Otonabee,  County  of  Peterborough,  Ont. 

Damages  to  W.  £  and  part  of  E.  h  of  lot  16,  con 
cession,  township  of  Otonabee,  county  of  Peter- 
borough, Ont. 

Damages  to  E.  part  of  S.  J  of  lot  1,  concession  4, 
township  of  Ennismore,  county  of  Peterbo- 
rough, Ont. 

Damages  to  S.  h  of  N.  J  of  lot  5,  concession  8. 
township  of  Ennismore,  county  of  Peterbo- 
rough, Ont. 

Damages  to  N.  J  of  lots  3  and  4,  concession  3, 
township  of  Ennismore,  county  of  Peterbo 
rough,  Ont. 

Damages  to  N.  h  of  lot  5,  concessions  3  and  S,  h  of 
lot  3,  concession  4,  township  of  Ennismore. 
county  of  Peterborough,  Ont. 

Damages  to  S.  h  of  lot  2,  concession  3.  township  of 
Ennismore,  county  of  Peterborough  Ont. 

Damages  to  lot  6,  concession  10,  township  of  Har- 
vey, county  of  Peterborough,  Ont. 

Damages  to  lots  0,  7  and  8,  concession  17,  town- 
ship of  Harvey,  county  of  Peterborough,  Ont. 

Damages  to  W.  140  acres  of  lot  9,  concession  9, 
township  of  Harvey,  county  of  Peterborough, 
Ont.  _  I 

Damages  to  S.  i  of  lot  19,  concession  7,  township1 
of  Emily,  county  of  Victoria.  Ont. 

Damages  to  N.  i  of  lot  22,  concession  6,  township 
of  Emily,  county  of  Victoria,  Ont. 
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No. 
of 
ielease . 

Date 
of 

Signature 

Grantor. 



1910. 



18080 

July  14. 

Fred  k  A.  McBain  it  al. . 

18690 

„  15.. 

Margaret  J.  Mills  tt  al . . 

18091 

Sept.  28. . 

Wm.  J.  Clark  ct  ux  

18694 

..  21.. 

Michael  J.  O'Reilly  ct  al. 

18695 

June  21 . . 

Geo.  Lintick  

18696 

Sept.  30. . 

Geo.  R.  Austin  ct  at  

18697 

Aug.  2G. . 

Lucinrfa  Little  it  til..  . 

18698 

Sept.  29.. 

1S699 

July  20.. 

Robt.  P.  Boucher  ct  al. . 

1908. 

•1S700 

Dec.  16. 

Ed.  S.  Piper  ct  al   . 

1910. 

isroi 

Sept.  17 . . 

Win.  Spence  

18702 

Oct.  3.. 

Eev.  M.  F.  Fitzpatrick. . 

8722 

July  30.. 

Denis  Sullivan  tt  al .    .  . . 

18723 

Sept.  17.. 

Ijno.  W.  Sherin  tt  al  . . 

Amount. 


19011. 
*1872t   Apr.  2. 


18725 

18726 
18727 

1S72S 


101(1. 

Sept.  13. 

July  20. 
July  7. 


Patrick  Kelly  it  nl 


Robt.  Kennedy  1 1 al. . 


Damages  to  W.  J,  of  lot  20,  concession  4,  township 

of  Emily,  county  of  Victoria,  Ont. 
Damages  to  E.  ^  of  lot  16,  concession  4,  township 

of  Emily,  county  of  Victoria,  Ont. 
I  lauiages  to  E.  50  acres  of  lot  23,  concession  8, 

township  of  Emily,  county  of  Victoria,  Ont. 
Damages  to  N.  i  of  lot  5,  concession  4,  township 

of  F'nnisniore,  county  of  Peterborough,  Ont.  | 
Damages  to  S.  h  of  lot  1,  concession  3,  township 

of  Ennismorej  county  of  Peterborough,  Ont.  | 
Damages  to  island  '23A',  Stoney  Lake,  town- 
ship of  Dummer,  county  of  Peterborough,  Ont. 
Damages  to  W.  A  lot  30,  concession  6,  and  E.  J 

lot  31,    concession  5,  township  of  Dummer, 

county  of  Peterborough,  Ont, 
Damages  to  Mock  'A',  township  of  Dummer, 

county  of  Peterborough,  Ont. 
Damages  to  Block  'B'and  "C"\  concession  16, 

township  of  Harvey,  County  of  Peterborough, 

Out. 


Damages  to  island  17,  Stoney  Lake,  township  of 
S.  Burleigh,  county  of  Peterborough,  Out. 

Damages  to  N.E.  1  of  lot  8,  concession  5,  town 
ship  of  Emily,  county  of  Victoria,  Ont. 

Damages  to  K.  i  of  lot  9,  concession  11,  town- 
ship of  Percy,  county  of  Northumberland. 

Damages  to  lot  21.  concession  9,   township  of 
Emily,  county  of  Victoria,  Ont. 

Damages  to  N.  J  lot  18,  concession  3,  township  of  I 
Emily,  county  of  Victoria,  Out, 


Damages  to  lot  3,  concession  10,  township  of 
Verulam,  county  of  Victoria. 


Damages  to  part  block  "M."  Bobcaygeon  Mill 
Site  and  Mill  business  up  to  March  31,  101c, 


Mary  H.  Kelly.  .. 
Wm.  Nichols  ft  ax 


18720 
18730 
1S731 


Aug.  27.  .  Chassie  M.  R.  Tate  ct  al. 


July  20. 
Aug.  20. 
Sept.    7 . 
18732  Nov.  7. 
'  'I'm  )  late  for 


township  of  Verulam,  county  of  Victoria. 
Damages  to  islands  5  and  6,  Mud  Bake,  township 

of  Ennismore,  county  of  Peterborough,  Ont. 
Damages  to  lot  12,  concession  6  and  lot  12.  con- 
cession 7,  township  Smith,  county  of  Peter- 
borough, Ont. 
Damages  to  lots  3,  4  and  5,  concession  1.  town- 
ship of  S.  Burleigh,  county  of  Peterborough, 
Ont 

Damages  to  lot  9,  concession  4,  township  of  Ennis- 
more, county  of  Peterboiough,  Ont. 
Damages  to  S.  J  of  lot  1,  concession  5.  township 

Ennismore,  county  of  Peterborough.  Ont. 
Damages  to  N.  h  3,  concession  6,  township  of 
i    Ennismore,  county  of  Peterborough,  Ont. 

.  Ella  M.  Matthews  I  Damages  to  lot  4,  township  of  Smith,  county  of; 

I    Peterborough,  Ont. 

last  year's  report. 


Mary  H  Kelly  ct  al . 
Wm.  J.  Clark  ct  ux. 
Daniel  J.  Doran  it  al 


S  CCS. 

72  00 
25  00 
100  00 
175  00 
88  00 
50  00 
136  00 

90  00 

4011  III! 


 0 

40  00 
80  on 
120  00 
300  no 

80  00 

300  00 

150  00 
75  00 

240  00 

loll  00 
280  00 
116  00 
100  00 
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1910. 
18733  June  30. 


18734 
18735 


Oct.  5 
July  30. 


Grantor. 


Geo.  \V.  Mann  ct  ux. 


Wm.  J.  Peacock  et  ux 
Inn.  Ball  ct  al  


1873(1 

" 

19. . 

Robt.  Thorne  ct  a'  

18737 

Sept. 

3. . 

James  Emberson  et  al. . . 

18738 

20 

Mary  Sullivan  et 

18739 

Oct. 

12 

^llns  44  is-cwe  //  al 

kJLUK   11.  \Jl  w  ,*  e  ( i  HI  .  ... 

18758 

July 

30. 

Jas.  E.  lvearney  *  /  ux 

187511 

Oct. 

11. . 

David  It.  Macomb 

18760 
1S761 

June 

25  . 
21. . 

Margaret  J.  and  J.  11 

Ncwnham. 
Thos.  G.  Calvert. tux... 

18762 

Aug. 

10  . 

Township  of  Ennismore. 

18763 

July 

20.. 

Mary  H.  Kelly  ct ■<! 

1S794 

Dec. 

1. . 

Mabel  Mary  Shenn  rt  »'. 

18795 

Nov. 

12.. 

•I.  H.  Humphries  <  t  «/. . . 

isson 

Oct. 

4.. 

David  Smith   

18801 

4.. 

Ed.  W.  Switzer  rt  ux.  .  .  . 

18802 

Dec. 

7.. 

Wm.  Stock  et  ".r  

18803 

Nov. 

7. . 

Henry  Hush  ct  ux  

18804 

Oct. 

10.. 

Margaret  O'Sliea  et  al  . . 

18805 

July 

18.. 

Aaron  Xichois  ct  ux  

1S80G 

Nov. 

24. . 

Win.  M.  McGregor  ct  ux. 

18890 

Sept. 

2S 

John  Brick  et  ux  

18891 

Sept. 

20 

Mary  L.  Duxnble  

1SS9-J 

Nov . 

y 

Canada  Company  

18896 

l)ec. 

29 

J.  H.  Sherin  

18897 

Sept. 

15 

*lrace  Heaton  et  al  

18S9S 

Dec. 

17 

J.  r»reckenl>ridgt'  tt  ux., 

I  Ascription. 


Amount. 


$  eta . 

Damages  to  lots  12,  13  and  14,  concession  8  and      250  00 

lot  25,  concession  17,  townshipof  Smith,  county 

of  Peterborough,  Out. 
Damages  to  lot  2,    concession  18,  township  of    130  'JO 

Cavendish,  county  of  Peterborough,  Ont. 
Damages  to  E.  A  of  E.  J,  of  lot  7,  concession  10,       50  00 

township  of  Harvey,  county  of  Peterborough, 

Ont. 

Damages  to  lot  16,  concession  4,  township  of  S.      630  00 

Monaghan,  county  of  Northumberland. 
1 '  images  to  lots  15  and  16,  concession  3,  township      130  00 

of  S.  Monagham,  county  of  Northumberland. 
Damages  to  N.  £  of  N.  $  of  lot  19,  concession  6,      150  00 

township  of  Emily,  county  of  Victoria,  Ont. 
Damages  to  W.  A  of  lot  19,  concession  17,  of  tow  n         40  00 

ship  of  Harvey,  county  of  Peterborough. 
Damages  to  Island  25,  Otonabee  R.  opposite,      175  00 

island  SO,  concession  12,  township  of  Smith, 

county  of  Peterborough. 
Damages  to  part  of  lot  2  and  parts  of  2  and  3,       100  00 

township  of  Smith,  county  of  Peterborough. 
Damages  to  lots  18  and  19,  concession  2,  township       36  00 

of  South,  county  of  Peterborough. 
Damages  to  N.  A  lot  1,  concession  3,  township  of        50  00 

Ennismore,  county  of  Peterborough. 
Damages  to  roads,  highways,  etc.,  in  township,    1,600  00 

of  Ennismore,  county  of  Peterborough. 
Damages  and  broken  lots  14  and  15,  concession        75  00 

12,  townshipof  Harvey,  county  of  Peterborough. 
Damages  to  lots  1  and  2,  concession  4,  township        40  00 

of  Burleigh,  county  of  Peterborough. 
Damages  to  N.  A  of  lots  2  and  3,  concession  3,      188  00 

township  of  Asphodel,  county  of  Peterborough. 
Damages  to  lot  3,  concession  18,  township  of  Ca-        40  00 

ven  lisb,  county  of  Peterborough. 
Damages  to  lot  7  and  part  of  lot  6,  concession  IS,        50  00 

township  of  Cavendish,  county  of  Peterborough. 
Damages  to  part  of  island  7,  townshipof  Dum-        70  00 

mer,  county  of  Peterborough. 
Damages  to  part  of  lot  2,  townshipof  Dummer.       50  00 
j    county  of  Peterborough. 

Damages  to  part  lots  6  and  7,  township  lot  14,  100  "0 
I    concession  11,  township  of  Monaghan,  county 

of  Peterborough. 
Damages  to  N.  A  of  lot  15,  concession  8,  township       50  00 

of  Smith,  county  of  Peterborough. 
Damages  to  island  93,  Stoney  Lake,  township  of        90  00 
1    Burleigh,  county  of  Peterborough. 

Damages  to  N.  A  of  Lot  11.  Con.  6,  townshipof        100  00 

Ennismore,  county  of  Peterborough,  Ont. 
Damages  to  island  32,  Stoney  Lake,  tp.  of  Dum-         30  00 

mer,  county  of  Peterborough,  Ont. 
Damages  to  N.  A  Lot  11,  concession  5,  township        200  00 

of  Emily,  county  of  Victoria,  Ont. 
Damages  to  6  small  islands  between  islands  Nob.         40  00 

28  and  29,  Stoney  Lake,  township  of  Burleigh, 

county  of  Peterborough,  Ont. 
Damages  to  part  lot  18,  registered  plan  8,  town-         50  00 

ship   of  Harvey,  county  of  Peterborough, 

Ont. 

Damages  to  lots  9  and  10.  concession  3,  township        275  00 
of  Asphodel,  county  of  Peterborough,  Ont 
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Date 
of 

Signature. 


Grantor. 


1910. 

Aug.  22  Austin  J.  Ford  et  al. 
Dec.      24  Jas.  B.  Wood  et  ux. . 


1911. 
Jan. 


Description. 


1910. 

18910 

Oct. 

5 

Catherine  Crough  et  al.. . 

18911 

Dec. 

31 

Robt.  A.  Wood  

1911. 

1S916 

Jan. 

10 

Philip  M.  Westlake  et  ux 

1  QOQO 

lsaoy 

T  

J  an. 

23 

l  cq  in 

26 

IN  at.  otiles  et  ux  

18941 

Jan. 

20 

Barth.  Seabrook  et  ux. . . 

18942 

Jan. 

24 

Denis  J.  Doran  

.  1910. 

18943 

Nov. 

30 

J.F.H.Dumble  etal.... 

1911. 

18944 

Jan. 

26 

Wm.  J.  Overend  et  at. . . 

18945 

Feb. 

6 

W.  HI  Bradburn  ct  al.. . . 

1S949 

Feb. 

4 

W.  S.  Davidson,  Alex. 

Elliott,  trustees. 

18964 

Feb. 

1 

Sarah  Hutchins  etal  

1910. 

18965 

Sept. 

30 

Jno.  Conway  etal  

1911. 

1S966 

Feb. 

11 

18996 

Feb. 

28 

Simon  Perdue  et  ux  

19000 

Mar. 

1 

19003 

Mar. 

21 

R.  G.  Ritchie  et  ux  

Damages  to  lot  1,  concession  18,  township  of 
Cavendish,  county  of  Peterborough,  Ont. 

Damages  to  E.  35  acres  of  E.  A  lot  16,  concession 
1,  township  of  Otonabee,  county  of  Peter- 
borough, Ont. 


of  Ennisaiore,  county  of  Peterborough,  Ont. 


Damages  to  lot  7,  concession  3,  township  of  En- 
nismore,  countv  of  Peterborough,  Ont. 

Damages  to  N.  J  of  W.  J  lot  14,  W.  ;  15,  and 
W.  30  acres  of  E.  $  of  16,  concession  1,  town- 
ship of  Otonabee,  county  of  Peterborough, 
Ont. 

Damages  to  lot  7,  concession  6  and  E.  J  lot  7, 
concession  5,  township  of  Smith,  county  of 
Peterborough,  Ont. 
Damages  to  S.  A  lot  5,  concession  5,  township  of 

Ennismore,  county  of  Peterborough,  Ont. 
Damages  N.  W.  J  lot  2,  concession  4,  S.  W.  part 
S.  h  2,  concession  5,  township  of  Ennismore, 
county  of  Peterborough,  Ont. 
Damages  to  lot  1,  concession  5,  township  of  S. 

Monaghan,  county  of  Northumberland,  Ont. 
Damages  to  S.  E.  i  lot  2,  concession  5,  N.  E.  J  2, 
concession  4,  township  of  Ennismore,  county 
of  Peterborough,  Out. 


Damages  to  island  No.  28,  township  of  Dummer, 
county  of  Peterborough,  Ont. 


Damages  to  lots  3  and  4,  concession  2,  township 

of  Burleigh,  county  of  Peterborough,  Ont. 
Damages  to  Park  Reserve,  township  of  Smith, 

county  of  Peterborough,  Ont. 
Damages  to  Park  Reserve,  township  of  Smith, 

county  of  Peterborough,  Ont. 
Damages  to  E.  i  lot  2,  concession  6,  township  of 

S.  Monaghan,  county  of  Northumberland, 

Ont. 


Damages  to  S.  i  lots  4  and  5,  concession  3,  town 
ship  of  Ennismore,county  of  Peterborough, 
Ont. 


Damages  to  part  lot  4,  concession  4,  township  of 

Ennismore,  county  of  Peterborough,  Ont. 
Damages  to  N.  J  lot  6,  concession  4,  township  of 

Ennismore,  county  of  Peterborough,  Ont. 
Damages   to  lot  8,  concession  3,  township  of 

Asphodel,  county  of  Peterborough,  Ont. 
Damages  to  lot  32,  concession  11,  township  of 

Dummer,  county  of  Peterborough,  Ont. 


Amount. 
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Damages  released  to  the  Department  of  Railways  and  Canals  during  the  Fiscal  Year 

ended  March  31,  1911. 

TRENT    CANAL— Continual. 


No. 
of 
release . 

Date 
of 

Signature. 

Grantor. 



1 Q1 1 

1900-1 

Jan. 

6 

A.A.Hollingshead  et  al. . 

1910. 

19005 

ocpu. 

Alex.  C.  Graham  ct  ux. . 

1911. 

19024 

Mar. 

21 

19025 

Feb. 

3 

Isabella  Jane  Magee 

19026 

Feb. 

8 

Stephen  Thorn  tt  ux  ... . 

19027 

Jan. 

9 

VVm.  McGuire'rt  al  

19030 

Mar. 

31 

Jno.  Brick  et  al  

19031 

Feb. 

25 

Michael  Hennessey  et  al . 

19032 

Feb. 

25 

Wm.  Gurtis  et  al  

19033 

Feb. 

jr. 

Timothy  Curtin  et  al. . . . 

19034 

Feb. 

28 

Thos.  R.'Hull  ct  ux 

19035 

Feb. 

9 

Eliza  J.  A.  Hull  

19036 

Feb. 

24 

Thos.  Lynch  e t  al  

19048 

Feb. 

8 

David  H.  Quinlan  et  al.. 

19049 

Feb. 

17 

Isabella  Cox  

19050 

Mar. 

18 

Wm.  J.  Overend  

1910. 

19051 

Oct. 

20 

M.  A.  MacNamara  ctal. 

1911. 

19052 

Feb. 

9 

S.S.Switzer  ct  ux  

19081 

Mar. 

24 

Cath.  A.  Crough  ctal. .. 

19084 

Mar. 

16 

Francis  Birdsall  ct  ux. .  ^ 

19085 

Mar. 

18 

Jas.  McL.  Oliver  et  ux. . 

19095 

Mar. 

11 

Benj.  McCarrell  ct  ux. . . 

Description. 


Damages  to  lot  18,  registered  plan  No.  8,  town- 
ship of  Harvey,  county  of  Peterborough, 
Ont. 

Damages  to  part  Mill  Reserve  and  lots  3,  4,  5,  6 
and  7,  E.  of  11th  concession  line,  village  of 
Victoria  Road,  township  of  Eldon,  county  of 
Victoria,  Ont. 

Damages  to  S.  i  lot  19,  concession  6,  township  of 
Emily,  county  of  Victoria,  Ont. 

Damages  to  S.  A  lot  22,  concession  fi,  township  of 
Emily,  county  of  Victoria,  Ont. 

Damages  to  E  h  lot  13,  concession  16,  township 
of  Otonabee,  county  of  Peterborough,  Ont. 

Damages  to  E.  ^  lot  5,  concession  13,  township 
of  Harvey,  county  of  Peterborough,  Ont. 

Damages  to  the  N.  Is  lot  12,  concession  6,  town- 
ship of  Ennismore,  county  of  Peterborough, 
Ont. 

Damages  S.  .',  of  N.  J  of  lot  1,  concession  5,  town 
ship  of  Ennismore,  countv  of  Peterborough 
Ont. 

Damages  to  E.  96  acres  of  S.  A  of  lot  5,  township 
of  Ennismore,  county  of  Peterborough,  Ont. 
Damages  to  E.  40  acres  of  S.  i  lot  4,  W.  50  acres 
of  S.  h  lot  5,  concession  4,  township  of  Ennis- 
more, county  of  Peterborough,  Ont. 
Damages  to  hit  3,  concession  12,  township  of  S. 

Burleigh,  county  of  Peterborough,  Ont. 
Damages  to  lots  1  and  2,  concession  12,  township 

of  Burleigh,  county  of  Peterborough,  Ont. 
Damages  to  E.  A  lots  3  and  4,  concession  12, town- 
ship of  Asphodel,  county  of  Peterborough, 
Ont. 

Damages  to  lot  6,  concession  3,  township  of  En- 
nismore, county  of  Peterborough,  Ont. 
Damages  to  island  10,  township  of  S.  Burleigh, 

county  of  Peterborough,  Ont. 
Damages  to  lot  5,  concession  10,  township  of 
Harvey,  county  of  Peterborough,  Ont, 


Damages  to  9,  concession  10,  township  of  N. 
Monaghan,  county  of  Peterborough,  Ont. 


Damages  to  lot  35,  concession  18.  township  of 
Galway,  county  of  Peterborough,  Ont. 

Damages  to  S.  \  lot  6,  concession  4,  township  of 
Ennismore,  county  of  Peterborough,  Ont. 

Damages  to  lot  12,  13,  E.  \  14,  S.  W.  j  14  and 
E.  £  15,  concession  1,  township  of  Otonabee, 
county  of  Peterborough,  Ont. 

Damages  to  lots  1  and  2,  W.  £  3,  4  and  5,  con- 
cession 1,  township  of  Asphodel,  county  of 
Peterborough,  Ont. 

Damages  to  S.  J  18,  concession  16  and  lots  17  and 
18,  concession  17,  township  of  Harvey, 
county  of  Peterborough,  Ont. 

Damages  to  S.  A  lot  18,  concession  3,  township  of 
Emily,  county  of  Victoria,  Ont. 
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DAMAGES  released  to  the  Department  of  Railways  and  Canals  during  the  Fiscal  Year 
ended  March  31,  191 1  —  Concluded. 

TR  ENT  CAN*  AX— Concluded, 


Xo.  of 
Kelease 


19106 
19l«) 


i  Mi- 
nt 

Signature. 


Description. 


1910. 

Nov.      30|Gartliorue  J.  Joppling  Damages  to  ti,  7,  8,  21,  22  and   23,    village  of 

Bridgenort  h ,  township  of  Smith,  county  of 
Peterborough,  Ont. 

Aug.      30  Wm.  H.  Dwyeretuz. .  Damages  to  E.  i  lot  32,  concession  10,  township 

of  Dumnier,  county  of  Peterborough,  Ont. 


Amount. 


9  cts. 
150  00  . 

100  00 


"  Too  late  for  last  year's  report. 


August  21,  1911. 


H.  F.  AWARD, 

Departmental  Sol icitor. 
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REPORTS  OF  THE  GOVERNMENT  RAILWAY  BOARD  AND 

OTHER  OFFICIALS 

FOR   THE   YEAR  1910-11 


Government  Railways  Managing  Board. 

W.  B.  MacKenzie,  Chief  Engineer,  I.C.R. 

T.  C.  Burpee.  Engineer  of  Maintenance,  I.C.R. 

G.  R.  Joughins.  Superintendent  of  Motive  Power,  I.C.R. 

S.  L  Shannon,  Comptroller,  I.C.R. 

T.  C.  Burpee,  Engineer  of  Maintenance,  Windsor  Branch. 

S.  L.  Shannon,  Comptroller,  Windsor  Branch. 

W.  B.  MacKenzie.  Chief  Engineer,  P.E.I.  Ry. 

G.  A.  Sharpe,  Superintendent.  P.E.I.  Ry. 

W.  S.  Poole,  Mechanical  Superintendent,  P.E.I.  Ry. 

W.  T.  Huggan.  Accountant  and  Auditor,  P.E.I.  Ry. 

Chairman  and  Secretary  of  Government  Railways  Provident  Fund. 

Statement  of  Casualties.  I.C.R. 
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Moncton,  N.B. 


Sir, — The  Government  Kailways  Managing  Board  have  the  honour  to  submit  the 
following  report  on  the  working  of  the  Government  Railways  during  the  fiscal  year 
ended  March  31,  1911. 

The  board  from  April  1,  1910,  to  December  22,  1910,  was  constituted  as  follows : — 
Mr.  A.  W.  Campbell,  C.E.,  chairman,  Ottawa. 
Mr.  D.  P-ttinger,  I.S.O.,  assistant  chairman,  Moncton. 
Mr.  E.  Tiffin,  general  traffic  manager,  Moncton. 
Mr.  F.  P.  Brady,  general  superintendent,  Moncton. 
On  the  latter  date  a  fifth  member  was  appointed  to  the  board,  by  an  order  in 
council,  dated  December  22,  1910,  in  the  person  of  Mr.  J.  B.  T.  Caron,  barrister  of 
Ottawa,  who  immediately  assumed  his  duties  as  member  of  the  board  and  general 
solicitor. 

There  were  nineteen  meetings  of  the  board  during  the  year,  four  of  these  in  Mont- 
real, twelve  in  Moncton,  and  three  elsewhere  along'  the  line  of  railway. 
The  railways  under  the  control  of  the  board  are : — 

The  Intercolonial  railway,  the  Windsor  Branch  railway,  and  the  Prince  Edward 
Island  railway. 

Separate  accounts  are  kept  for  each  of  these  railways,  and  they  will  be  considered 
separately  in  this  report. 


The  following  reports  of  officials  are  inclosed: — 

Report  of  the  Chief  Engineer  on  works  charged  to  capital  account. 

Report  of  the  Engineer  of  Maintenance  on  the  repair  and  renewal  of  the  per- 
manent way  buildings  and  works. 

Report  of  the  Superintendent  of  Motive  Power,  and  of  the  Mechanical  Depart- 
ment's Accountant,  with  the  statements  relating  to  the  Mechanical  Department. 

Also  the  general  accounts  of  the  railway  prepared  by  the  Comptroller,  as 
follows : —  = 

1.  Capital  account. 

2.  Revenue  account. 

3.  Maintenance  of  way  and  structures. 

4.  Maintenance  of  equipment. 

5.  Traffic  expenses. 

6.  Transportation  expenses. 

7.  General  expenses. 

8.  General  stores  account. 

9.  General  balance. 

10.  Statement  of  averages. 
Return  of  casualties. 

The  length  of  railway  in  operation  during  the  year  was  1,455-63  miles. 

CAPITAL  ACCOUNT. 

The  cost  of  road  and  equipment  on  March  31,  1910  was  $92,273,073.51.  The  addi- 
tions during  the  year  were  as  follows: — 


INTERCOLONIAL  RAILWAY. 


Beresf ord — subway  near  

Bridges — to  strengthen  

Chaudiere  Junction — engine  house.  &c,  at 


$     3,397  48 
47,440  93 
6.000  00 
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Diversion  of  line  at  Chatham  and  branch  to  wharf.  ..  .$  149.976  56 

Freight  cars — air  brakes  to   3,952  80 

General  protection  of  highways   7  039  4S 

Halifax — to  increase  accommodation  at   39,795  15 

Indiantown  and  Blackville— to  put  line  into  condition 

for  operation   1,750  04 

Lac  au  Saumon — overhead  crossing  one  mile  west  of.  .  1,391  00 

Levis — improvements  at   3,521  48 

Loggieville — improvements  at   2.534  74 

Moncton — cut  off  line  at                                         . .  53,857  66 

Moncton— locomotive  and  car  shops,  with  equipment  and 

freight  yard                                                         .  80,437  01 

New  machinery  for  locomotive  aid  cir  -Imp-..    ..  37,983  70 

Original  construction   734  3S 

Pintsch  gas  apparatus   5.784  55 

Riviere  du  Loup — engine  house,  &c,  at   62.347  47 

Robinson's  Crossing— subway  at   4.189  16 

St.  Cyrillc  and  Drummondville — Diversion  of  road  to 

eliminate  crossing  at  rail  level  between   500  00 

St.  John — to  increase  accommodation  at   0.000  2S 

Ste.  Rosalie — improvements  at   2,105  79 

Sydney  Mines — diversion   100,000  00 

To  increase  accommodation  and  facilities  along  the 

line   31,317  51 

Towards  double  tracking  parts  of  the  line   5,625  72 

Truro — increased  accommodation  at   10,159  55 

Water  supply— to  increase   18,320  68 

Lmd  at  Gibson   4,578  10 

Sydney  Mines — extension  to   155  75 

Buildings  and  property  at  Campbellton   75.000  00 

$  765,897  57 

Less— proceeds  of  sale  of  SS.  Rimouski   3,600  00 


$  7i>2.297 


Maki 


the  t  .ta]  cost  on  March  31.  1911..   .  .$  93.035,371  08 


The  explanation  of  the  above  deduction  is  that  a  credit  was  placed  to  capital 
account  of  the  amount  realized  from  the  sale  of  the  steamer  Rimouski,  which  was 
formerly  used  to  perform  the  mail  tender  service  at  Rimouski  between  the  British 
mail  steamers  and  Rimouski  wharf.    This  amount  had  he<m  held  in  suspense  account 

for  some  years. 

Overhead  crossing  one  mile  west  of  Lac  au  Saumon — 

This  overhead  crossing  was  provided  in  order  to  eliminate  a  dangerous  crossing 
of  a  highway  at  rail  level.    The  work  was  done  by  day  labour. 
Subway  at  Robinson's  crossing — 

This  subway  was  provided  in  order  to  eliminate  a  dangerou 
way  at  rail  level,  one  and  a  half  miles  east  of  Xew  Mills  station, 
by  day  labour. 

New  machinery  for  locomotive  and  car  shops — 

This  is  for  additional  machinery  for  the  construction  an 
and  cars,  anil  for  the  installation  of  it. 


crossing  of  a  high- 
The  work  was  done 


repair  of 


■  motives 
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Diversion  of  road  io  eliminate,  crossing  at  rail  lerel  between  St.  C/irllle  ami  Drum- 
mondville — 

This  is  a  payment  made  to  the  municipality  of  Wendover  and  Simpson  for  making 
a  portion  of  the  road. 

Extension  to  Sydney  Mines — 

This  is  an  amount  of  interest  paid  Luke  Day  in  connection  with  land-  taken 
from  him  for  the  Sydney  Mines  extension.  The  payment  was  authorized  by  order 
in  council  dated  June  8,  1910. 

Land  at  Gibson — 

Award  of  Exchequer  Court  dated  June  27,  1910,  in  favour  of  H.  H.  Pichard,  in- 
chiding  principal,  interest  and  taxed  costs. 

Explanations  in  regard  to  the.  other  item-  of  expenditure  on  capital  account  will 
be  found  in  the  report  of  the  Chief  Engineer,  and  in  the  report  of  the  Superintendent 
of  Motor  Power. 


lti;\  KXl'K    A(  cot  NT. 


The  gross  earnings  and  the  working  expenses  for  the  year  compare  as  follows 

Gross  earnings  $9,863,783  40 

Working  expenses   9,595,976  79 

Net  earnings  $  267,806  61 

The  gross  earnings  compare  as  follows  with  tho-^e  of  the  previous  year: — 

In  1910-11  $9,863,783  40 

In  1909-10   9,268,234  99 

Increase  $  595,548  41 

The  earnings  from  passenger  traffic  compare  as  follows: — 

In  1910-11  $2,899,419  82 

In  1909-10   2,765,884  66 

Increase  $  133,535  16 

The  earnings  from  freight  traffic  compare  as  follows: — 

In  1910-11  $6,344,595  66 

In  1909-10   6,048,884  18 

Increase  $  295,711  48 

The  earnings  from  mails  and  express  freight  compare  a-  follows: — 

In  1910-11  . .  .  .$  619,767  92 

In  1909-10   453,466  15 

Increase  $  166,301  77 

The  earnings  by  mile  of  railway  compare  as  follows: — 

In  1910-11  $  6,776  30 

In  1909-10   6,404  56 

Increase  $        371  74 

The  earnings  by  train  mile  compare  as  follows: — 

In  1910-11  $1  42 

In  1909-10   1  39 
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The  numbers  of  passengers  carried  compare  as  follows : — 

In  1910-11  •   3,232,895 

In  1909-10   3,122,324 

Increase   110,571 

There  was  an  increase  of  94,888  in  the  number  of  local  passengers  and  of  15,683 
in  the  number  of  through  passengers. 

The  weight  of  revenue  producing  freight  compares  as  follows: — 

Tons. 

In  1910-11   *,101,400 

In  1909-10   3,927,240 

Increase   174,160 

There  was  an  increase  in  local  freight  of  126,795  tons,  and  also  an  increase  in 
through  freight  of  47,365  tons. 

A  number  of  statements  which  give  detailed  information  in  regard  to  the  traffic 
are  appended  to  this  report.    They  are  as  follows: — ■ 

Statement  of  receipts,  showing  the  receipts  monthly  from  passenger  traffic,  freight 
traffic  and  mails  and  sundries. 

Passenger  statement,  showing  monthly  the  number  of  local  and  of  through  pas- 
sengers carried  and  the  mileage. 

Freight  statement,  showing  monthly  the  number  of  tons  of  local  and  through 
freight  carried,  and  the  mileage. 

Comparative  statement,  showing  the  principal  articles  of  freight  carried  during 
this  year  and  the  preceding  year. 

Descriptive  statement  of  freight  transported,  showing  a  few  of  the  principal 
articles. 

Statement  of  coal  transported,  showing  the  stations  from  which  it  was  sent. 

Statement  showing  the  quantity  of  raw  and  of  refined  sugar,  of  fresh  and  salted 
fish,  of  grain  for  export,  and  of  European  freight  carried  over  the  railway. 

Statements  of  the  ocean-borne  passenger  business  at  Halifax,  at  St.  John  and  at 
Quebec,  showing  the  number  of  passengers  received  by  the  railway  from  each  of  the 
steamers  named. 

Statements  of  ocean-borne  freight  traffic  at  Halifax  and  at  St.  John,  showing  the 
quantity  of  freight  imported  and  exported  by  the  lines  of  steamers  named  and  carried 
over  the  railway. 

WORKING  EXPENSES. 

The  working  expenses  compare  as  follows  with  the  previous  year : — 

In  1910-11  $9,595,976  79 

In  1900-10   8,645,070  33 

Increase  $  950,906  46 

The  averages  compare  with  those  of  last  year  as  follows: — 

Per  mile  run  by  engines — 

In  1910-11  $  1-0777 

In  1909-10   1-0042 

Per  mile  run  by  trains — 

In  1910-11  $  1  37 

In  1909-10   1  29 

Working  expenses  per  mile  of  railway — 

In  1910-11  $6,592  33 

In  1909-10   5,973  94 
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The  engineer  of  maintenance  reports  that  the  track,  bridges  and  structures  of 
the  railway  have  been  kept  in  good  repair. 

During  the  year  631,490  ordinary  ties  and  338  sets  of  switch  ties  were  put  in. 
132-72  miles  of  track  were  reballasted,  149,275  cubic  yards  of  ballast  being  used. 
3-95  miles  of  additional  sidings  were  provided  at  various  points. 
Bridges,  culverts,  wharves  and  buildings  received  necessary  repairs. 
The  fences  were  repaired  and  27-85  miles  of  fences  were  built. 
The  snow  sheds  and  snow  fences  were  repaired. 

The  superintendent  of  motive  power  in  his  report  which  is  sent  herewith  states 
that  the  general  condition  of  the  rolling  stock  is  good. 

One  first-class  car,  six  freight  vans,  four  platform  cars,  one  Sanger  car,  four  stock 
cars  and  one  diamond  Sanger  car  were  rebuilt  in  the  railway  shops  to  replace  an 
equal  number  taken  out  of  service. 

Ten  freight  locomotives  of  the  consolidation  type,  one  passenger  locomotive  of 
the  pacific  type,  five  first-class  passenger  cars,  three  postal  cars,  two  baggage  cars  and 
three  colonist  cars  were  purchased.  Nine  of  the  ten  consolidation  locomotives  re- 
placed twenty-six  old  small  type  locomotives,  seventeen  of  the  latter  being  taken  off 
the  register  in  consequence,  thus  reducing  the  number  of  locomotives  owned  from  414 
to  397 ;  the  tractive  power  of  the  nine  modern  locomotives  exceeding  by  35,976  lbs. 
the  tractive  power  of  the  twenty-six  smaller  locomotives.  The  other  two  locomotives 
purchased  replaced  the  same  number  taken  out  of  the  service.  The  cars  purchased 
also  replaced  an  equal  number  of  cars  taken  out  of  service,  one  baggage  car  being 
in  excess. 

All  the  above  were  charged  to  working  expenses. 

STORES. 


The  value  of  stores  purchased  was  $3,470,961  59 

The  value  of  stores  used  was   3,660,646  23 

The  value  of  material  sold  was   329,651  72 

The  value  of  stores  on  hand  at  the  end  of  the  year 
was : — 

Miscellaneous   501,355  51 

Fuel   229,059  51 

Roadway  and  bridge  material   418,888  43 


Total  $1,149,303  45 


GENERAL. 

The  winter  of  1910-11  was  an  average  one.  Very  severe  cold  was  experienced  in 
some  localities,  while  the  snowfall  on  the  northern  portion  of  the  line  was  considerable. 
The  expenditure  for  clearing  snow  and  ice  was  $119,612.80  as  compared  with  $91,124.39 
during  the  previous  winter. 

On  June  24,  1910,  several  small  buildings  near  the  passenger  station  at  North 
street,  Halifax,  used  in  connection  with  the  cleaning  of  cars,  were  destroyed  by  fire 
together  with  their  contents  which  consisted  mainly  of  oil,  waste  and  car  cleaning 
material.  One  Intercolonial  railway  baggage  car  and  one  foreign  refrigerator  car 
were  slighty  damaged,  as  well  as  the  umbrella  roof  of  the  station. 

On  July  11,  1910,  the  town  of  Campbellton  was  destroyed  by  fire,  only  a  few 
dwellings  on  the  outskirts  of  the  town  being  saved.  With  the  exception  of  the  dwell- 
ing occupied  by  the  superintendent,  all  the  railway  buildings,  consisting  of  passenger 
station,  freight  shed,  baggage  building,  engine  house  and  workshop  with  machinery, 
tools  and  stores,  water  tank,  ice  house,  car  inspector's  and  car  cleaner's  buildings  were 
destroyed.    Seven  locomotives  were  very  badly  damaged ;  and  four  box  freight  cars, 
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one  Hart  convertible  car,  and  one  danger  car  were  destroyed.  The  plant  for  coaling 
locomotives  was  damaged,  and  two  hundred  and  fifty  tons  of  coal  and  sixty  cords  of 
wood  were  burned.  Temporary  accommodation  was  provided  for  carrying  on  the  busi- 
ness of  the  railway  while  the  buildings  and  other  facilities  are  being  rebuilt. 

On  February  2,  1911,  the  station  at  Sacre  Cueur  was  burned,  the  freight  books, 
cash  and  tickets  being  saved.  Temporary  office  and  waiting  room  accommodation 
are  being  supplied  until  the  station  is  rebuilt. 

On  March  1,  1911,  the  passenger  station  at  Sydney  was  considerably  damaged  by 
tire,  the  floor  and  ceiling  on  the  second  floor  and  part  of  the  main  roof  being  burned 
through.  Considerable  damage  was  also  done  to  the  rest  of  the  building  by  water 
used  to  extinguish  the  fire.  The  business  was  carried  on.  on  the  ground  floor  of  the 
station,  while  the  building  was  being  repaired. 

On  March  10.  1911.  the  flour  shed.  No.  13,  on  the  York  Point  wharf,  St.  John, 
was  completely  gutted  by  tire.  The  piling  supporting  the  building  and  the  wharf 
itself  were  also  damaged.  The  fire  is  supposed  to  have  been  of  incendiary  origin. 
There  was  only  about  one  carload  of  flour  in  the  shed  at  the  time  of  the  fire. 

On  March  23,  1911,  the  freight  shed  at  Truro  and  a  quantity  of  freight  contained 
in  it  were  destroyed  by  fire.  The  foot  bridge  over  the  tracks,  a  portion  of  which 
stood  immediately  over  the  freight  shed,  was  damaged;  two  spans  falling  down  on  the 
tracks.  Temporary  accommodation  has  been  provided  pending  the  reconstruction  of 
the  freight  shed. 

WINDSOR  BRANCH  RAILWAY. 

The  line  extends  from  Windsor  Junction  to  Windsor,  N.S.,  and  is  32  miles  in 
lejigth.  It  is  under  lease  to  the  Dominion  Atlantic  railway  company,  which  operates 
the  line,  and  which  has  also  running  powers  over  the  Intercolonial  railway  between 
Windsor  Junction  and  Halifax. 

The  Windsor  branch  is  maintained  by  the  government,  and  the  company  pays  to 
the  government  one-third  of  the  gross  earnings. 

The  following  statement  of  the  accounts  prepared  by  the  comptroller  are  in- 
closed : — 

No.  1.  Revenue  account. 
No.  2.  Maintenance  of  way  and  structures. 
No.  3.  General  balance. 
No.  4.  Statement  of  earnings. 
Also  the  report  of  the  Engineer  of  Maintenance  on  the  work  done  during  the  year, 


and  on  condition  of  the  branch : — 

The  revenue  (1  earnings)  was   $48,191  4:! 

The  cost  of  maintenance  was   17,797  98 


Net  earnings   $30,393  45 

The  earnings  decreased  considerably,  compared  with  those  of  the  previous  year, 
as  follows: — 

Earnings  1910-11   $48,191  43 

Earnings  1909-10. .   60,653  98 


Decrease   $  12,462  55 


The  decrease  was  in  freight  traffic  due  to  the  almost  complete  failure  of  the  apple 
crop  in  the  Annapolis  valley.  There  was  a  slight  increase  in  passenger  traffic,  while, 
the  mail  earnings  remained  stationary. 

The  Engineer  of  Maintenance  reports  that  the  track,  bridges,  and  structures  have 
hern  kept  in  good  repair.  , 


iii  /  \  I  ERGOLOXIA  I.  I!  ULWA  >  9 

SESSIONAL  PAPER  No.  20 

PRINCE  EDWARD  ISLAND  RAILWAY. 

The  railway  is  207-5  miles  in  length  and  the  gauge  is  3  feet  6  inches. 
The  following  reports  of  officials  are  inclosed: — 

Report  of  the  Chief  Engineer  on  the  works  charged  to  capital  account. 

Report  of  the  superintendent,  who  sends  statements  of  the  various  accounts  pre- 
pared by  the  accountant  anil  auditor,  also  the  report  of  the  Mechanical  Superinten- 
dent and  the  statements  in  regard  to  that  department,  also  the  return  of  casualties 
which  occurred  during  the  year: — 

The  cost  of  road  equipment  on  March  31,  HMO,  was.  .  .  .$8,465,364  !»1 
The  expenditure  during  the  year  was   94,320  5ti 

flaking  the  total  cost  on  March  31,  1911  $8,559,685  47 

The  report  of  the  Superintendent  and  the  report  of  the  Chief  Engineer  give  the 
details  and  explanations  in  regard  to  capital  expenditure. 

The  working  expenses  for  the  year  were  $  424,104  00 

Gross  earnings  were   337,419  55 

Deficiency  $    S6,684  45 

The  gross  earnings  compare  with  the  previous  year  as  follows  : 

In  1910-11  $  337,419  55 

In  1909-10   319,074  74 

Increase  '  $    18,344  81 

The  increase  was  in  both  passenger  and  freight  traffic. 

The  working  expenses  compare  with  the  previous  year  a-  follows: — 

In  1910-11  *  424,104  00 

In  1909-10   427,283  73 

Decrease  $       3,179  73 

The  necessary  work  was  done  to  maintain  the  permanent  way  and  works,  and 
the  rolling  stock,  and  they  are  in  a  state  of  efficiency. 

INTERCOLONIAL  AND  PRINCE  EDWARD  ISLAND  RAILWAYS 
EMPLOYERS'  PROVIDENT  FUND. 

The  report  of  the  fund  which  has  been  sent  separately  shows: — 

Credit  balance  on  March  31,  1910  *  255,585  OS 

During  the  fiscal  year  the  contributions  of  the  employees 

amounted  to.  •  •      71.296  42 

The  contributions  of  the  railways  amounted  to   71,296  42 

Amounts  received  for  refunds   1,083  S3 


A  total  of  $  399,261  75 

The  total  expenditure  was   132.S61  10 


Leaving  a  balance  of  *  266,400  65 

To  which  is  to  be  added  the  interest   7.079  36 


Making  a  total  amount  to  tin-  credit  of  the  fund  on 

March  31,  1911  *  273.4SO  01 
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During  the  year,  fifty-one  employees  were  retired  and  placed  upon  the  fund,  and 
twenty-three  have  died,  leaving  three  hundred  and  eighty-one  persons  on  the  list 
receiving  an  allowance  from  the  fund  at  the  end  of  the  fiscal  year.  This  is  an  increase 
of  twenty-eight  persons  compared  with  last  year. 

We  have  the  honour  to  be,  sir, 

Your  obedient  servants, 

A.  W.  CAMPBELL,  Chairman. 

D.  POTTINGER,  Assistant  Chairman. 

E.  TIFFIN,  General  Traffic  Manager. 

F.  P.  BRADY,  General  Superintendent. 
J.  B.  T.  CARON,  General  Solicitor. 

Government  Railways  Managing  Board. 

Moncton,  KB.,  June  8,  1911. 

Sir, — I  have  the  honour  to  submit  the  following  report  on  Capital  Account  expendi- 
ture for  the  fiscal  year  ending  March  31,  1911 : — 

SYDNEY  MINES  DIVERSION. 

A  contract  was  let  for  a  single  track  diversion  from  near  Georges  River  station 
to  Sydney  Mines,  via  the  shore  of  Little  Bras  d'Or  Lake,  a  distance  of  9-09  miles. 
The  work  of  construction  was  commenced  in  June,  and  continued  during  the  year. 

The  land  required  for  the  right  of  way  was  expropriated,  valuations  made,  and 
approved  by  the  Board  of  Management,  and  settlements  made;  except  with  a  few 
owners  who  will  be  dealt  with  next  year. 

Contracts  were  let  for  steel  bridges  required  on  this  diversion;  at  Georges  river; 
Glebe  House  cove,  and  Georges  river  under  crossing,  and  the  materials  partly  delivered 
on  the  ground.  Preliminary  and  location  surveys,  plans,  profiles,  estimates,  and  land 
valuations  were  made  for  two  different  routes  (Back  and  Shore  lines)  from  North 
Sydney  to  Leitches  creek,  and  submitted  for  approval. 

TO  INCREASE  THE  ACCOMMODATION  AT  HALIFAX. 

The  work  of  moving  the  electric  plant  from  North  street  to  the  Willow  Park 
yard,  and  wiring  the  new  engine  house,  shops  and  yard  was  completed. 

An  Exchequer  Court  award  of  $9,428.51  was  paid  to  the  Cunard  estate  for  land 
taken  for  the  use  of  the  Intercolonial  railway  at  Richmond. 

2-495iooo  acres  of  land  were  purchased  from  the  Rector,  Wardens  and  Vestry  of 
St.  Paul's  Church,  and  1.208  acres  from  the  City  of  Halifax  which  were  required  for 
the  right  of  way,  in  connection  with  the  double  tracking  of  the  Cotton  Factory  branch. 

The  freight  shed  on  pier  No.  4  was  widened  to  facilitate  the  handling  of  freight 
to  and  from  the  steamers.  The  work  was  done  by  days'  labour;  the  greater  part  of 
the  material  used  for  this  work  being  second  hand  material — taken  from  dismantled 
buildings. 

The  estimates  on  the  contracts  for  the  new  3fi  stall  engine  house,  power  house  and 
heating  plant  to  the  engine  house,  were  paid. 

Borings  and  soundings  were  made  in  connection  with  the  proposed  harbour 
improvements. 

A  vacuum  car  cleaning  plant  was  installed  in  the  car  cleaning  yard.  353-08  square 
yards  of  granite  paving  were  laid  at  North  street. 
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Increased  accommodation  at  Truro — ■ 

The  office  of  the  yard  master,  partly  built  by  days'  labour  in  the  fiscal  year  1909-10, 
was  completed. 

Preliminary  plans  for  a  proposed  new  station  were  prepared. 
2,550  lineal  feet  of  siding  were  laid  in  the  yard. 

A  passenger  platform  was  built  between  the  1st  and  2nd  tracks  in  front  of  the 
station. 

Locomotive  and  car  shops  with  equipment,  and  new  freight  yard  at  Moncton — 
A  shed  for  storing  lumber  was  built  in  the  yard. 

The  two  chain  grate  stokers,  supplied  last  year  for  the  boilers  transferred  from 
old  shops,  were  erected  in  place. 

The  gas  plant  building  was  extended;  the  work  was  done  by  days'  labour,  one 
additional  unit  being  added  to  the  existing  gas  producer  plant. 

Two  96-inch  cast-iron  turntables  and  foxir  96-inch  turntables  with  east  steel  tops 
for  trolley  tracks,  were  installed. 

1,814  additional  feet  of  siding  were  laid  in  the  yard. 

For  details  of  wheel  trolley  tracks,  platforms,  power  circuit  for  smith  shop,  closets, 
urinals,  wash-basins,  lockers  and  machinery,  see  report  of  G.  R.  Joughins,  superin- 
tendent of  motive  power  and  rolling  stock. 

Cut  off  Line  at  Moncton — 

The  following  persons  were  paid  for  land  taken  for  right  of  way  for  the  cut  off 
line  from  the  new  freight  yard,  near  the  new  shops  at  Moncton,  to  connect  with  the 
main  line  near  Sunny  Brse. 

Lot  No.  1. — Builders  Woodworking  Co.,  Limited. 

Lot  No.  2£a. — W.  A.  and  Emma  D.  Humphrey. 

Lot  No.  3.— A.B.C.  &  D.,  Estate  Hannah  Spurr. 

Lot  No.  4,  4i  &  5— Hon.  C.  W.  Robinson. 

Lot  No.  6. — Austin  A.  Allen. 

Lot  No.  8. — Mrs.  Madeline  Quinn. 

Lot  No  9,  10a  &  10b.— R.  C.  Bishop  of  St.  John. 

Lot  No.  11. — Mrs.  Margaret  MacFarlane. 

Lot  No.  12. — L.  T.  Joudry. 

Lot  No  13— John  Winter. 

Lot  No.  17. — Napoleon  Govang. 

Increased  accommodation  at  St.  John — 

917  square  yards  of  granite  paving  were  laid  in  the  station  yard. 

The  operating  machinery  was  installed  in  the  drop  pit  at  the  freight  car  repair 
shop.   The  wiring  for  electric  lighting  of  the  freight  car  repair  shop  was  completed. 

Storage  tracks  were  put  in  at  the  freight  car  repair  shop,  for  storing  car  wheels. 

Diversion  of  line  at  Chatham  and  branch  to  wharf — 

A  contract  was  let  for  a  single  track  diversion  from  Nelson  station  easterly 
through  the  town  of  Chatham,  thence  to  a  point  about  1J  mile9  east  of  the  town 
limits,  three  miles  west  of  Loggieville,  a  distance  of  8-28  miles,  and  the  work  of  con- 
struction commenced  on  June  11,  1910. 

The  right  of  way  outside  the  town  of  Chatham  was  cleared  and  grading  com- 
pleted on  the  first  four  and  part  of  the  last  two  miles.  Two  miles  of  track  were  laid 
from  the  Nelson  end  of  the  line.  Seventeen  concrete  culverts  were  constructed. 
About  seven  miles  of  right-of-way  were  fenced.  No  work  was  done  on  that  section 
of  the  line  through  the  town  of  Chatham. 

Valuations  were  made  for  the  land  required  for  the  right-of-way,  and  submitted 
to  and  approved  by  the  Board  of  Management,  and  settlements  made  with  the  owners 
who  accepted  the  valuators'  award. 
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A  contract  was  let  for  a  steel  bridge  for  the  Miramiehi  Pulp  anil  Paper  Company's 
under  crossing. 

Preliminary  plans  wen-  prepared  for  a  passenger  station. 

To  put  railirai/  between  Indian  Town  and  Blackville  into  condition  for  operation — 
This  appropriation  was  to  cover  an  amount  held  in  Suspense  Account  for  work 
done  in  fiscal  year  1909-10. 

Improvements  at  Loggieville— 

The  cast  iron  smoke  jacks  for  the  engine  house  were  received,  and  erected  in 
place.  The  heating  of  the  engine  house,  and  extension  of  the  water  and  drainage 
systems  were  completed. 

The  remodelling  and  painting  of  the  station  were  also  completed. 

A  loading  platform  Was  provided.    The  old  turntable  taken  out  in  1909-10  was. 

sold. 

To  provide  subway  near  Beresford — 

This  subway  was  provided:  the  work  being  done  by  days'  labour  by  the  Mainten- 
ance, Department. 

tsngine  house,  <£c,  Riviere  du  Loup — 

The  work  in  connection  with  the  addition  of  (i  stalls  to  the  existing  engine 
house  was  completed.  The  heating  was  taken  from  the  plant  which  had  previously 
been  installed,  by  connecting  the  duct>  in  the  new  addition  to  the  ducts  in  the  original 
engine  house. 

A  Bowser  system  of  oil  storage  consisting  of  thirteen  tanks  and  si  lf-measuriug 
pumps  was  installed,  to  facilitate  the  handling  of  oils. 

Double  windows  were  provided  for  the  mechanical  offices. 
Cables  were  supplied  in  connection  with  the  two  sixty  ton  electric  cranes. 
The  addition  to  the  freight  shed  under  construction  last  year  was  completed. 
Furniture  was  supplied  for  the  new  mechanical  offices. 

Exchequer  awards  for  land  taken  for  the  right-of-way  were  paid  to  the  Delage 
Estate,  James  Yeo,  and  Emile  Dube. 

4.502  lineal  feet  of  track  were  laid  in  the  yard. 
A  platform  for  loading  car  wheels  was  provided. 

For  details  of  machinery  supplied  and  erected  in  place,  s(e  report  of  G.  E. 
Joughins,  Superintendent  of  motive  power  and  rolling  stock. 

Improvements  at  Ste.  Rosalie — 

A  bore  hole  was  bored  to  a  depth  of  977  feet.  A  survey  was  made  from  Ste. 
Kosalie  to  the  Delorme  River  -2i  miles;  the  water  was  analysed  and  found  suitable  for 
boiler  use. 

To  strengthen  bridges — 

During  the  year  short  >paus  were  constructed  by  our  bridge  crow,  and  erected  at 


the  following  places : — 

Harbour  an  Bouche   1  Span. 

Linwood   2 

Antigonish   1  " 

Oxford  Junction   1 

Springhill  Junction   1  " 

Coal  Branch  . .   1  " 

Adanisville   1  ' 

Harcourt   1 

Chatham  Junction   1  ' 

Campbellton   1 

Plat  Lands   1  " 
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Deck  plate  girder  spans  were  erected  at  Estey's  Brook,  one  half  mile  west  of 
Durham,  and  at  Clearwater,  east  of  McGivney's  on  the  Canada  Eastern  Division. 

Plans  and  specifications  were  prepared,  tenders  asked,  a  contract  let,  and  the 
steel  work  delivered  for  a  new  bridge  near  Antigonish,  which  will  be  erected  by  our 
bridge  crew  early  in  1911-12.  A  new  abutment  pier  required  in  connection  with  thi> 
bridge  \v:is  built  by  days'  labour. 

Requisitions  were  made  for  steel  and  cement  for  short  spans  for  1911-12.  This 
material  was  delivered.  The  spans  will  be  constructed  and  erected  by  our  bridge 
crews. 

Plans  and  specifications  were  prepared  and  submitted  for  approval,  asking  tenders 
for  a  new  bridge  of  seven  •'•.">  ft.,  through  plate  girder  spans  at  River  du  Sud,  near 
Montmagny  station. 

To  increase  accommodation  and  facilities  along  the  line — 
Beau  Rivage. — A  new  passenger  station  was  provided. 

Cap  St.  Ignaee. — The  partly  built  house  purchased  from  Geo.  Bernier  was  com- 
pleted for  a  dwelling  for  the  I.C.R.  agent.  The  existing  freight  shed  was  extended, 
and  the  station  building  remodelled.  All  the  work  in  connection  with  the  above  was 
done  by  days'  labour. 

Eureka. — The  existing  freight  shed  was  extended. 

New  Glasgow. — The  passenger  platform  was  extended. 

Cross  Creek. — The  final  estimate  in  favour  of  R.  L.  Young-  for  his  contract  for  a 
freight  shed  and  addition  to  station  was  paid. 

Riviere  du  Loup. — The  roadway  at  the  rear  of  the  station  and  freight  shed  was 
macadamized,  and  five  man-holes  put  in  to  carry  the  surface  drainage  into  the  town 
sewer. 

Boisdale. — A  loading  platform  was  provided. 
St.  John. — A  cattle  pen  was  provided. 
Ste.  Flavie. — A  cattle  pen  was  provided. 

(haudiere  Junction. — The  platform  and  umbrella  roof  in  connection  with  the 
freight  shed  were  extended. 

Fencing. — 1,048  rods  of  wire  fencing  were  built  on  the  Drummond  Co.  division  and 
4,.).;0  rods  on  the  Canada  Eastern  division,  where  fences  had  not  been  built  previously. 

Snow  Fence. — 27"-}  rods  of  portable  snow  fence  were  built  between  St.  Joseph  and 
St.  Charles'  Junction.  Preliminary  plans  were  prepared  for  proposed  addition  to  the 
general  offices  at  Moncton  and  a  passenger  station  at  Frederieton. 

To  increase  water  supply — 

Cedar  Hall. — The  work  in  connection  with  the  contract  for  an  extension  to  the 
existing  pipe-line,  for  the  construction  of  a  reservoir  and  a  50,000  gallon  water  tank, 
was  completed. 

Water  tanks. — 50,000  water  tanks  were  provided  at  Rogersville,  Beaver  Bank,  and 
Windsor  Junction. 

Water  supplies. — Improvements  were  made  to  the  water  supplies  at  Harcourt, 
Sussex,  and  Little  Metis. 

Wells  at  stations. — Holes  were  bored  at  the  following  places: — Cross  Creek,  Scots- 
burn,  Bloomfield,  Penobsquis,  Merigonish,  St.  Anacet  and  Cold  Brook.  Xauwigewauk. 
a  gravitation  supply  was  put  in  here  by  laying  a  1-in.  galvanized  iron  pipe  from  a 
spring  220  feet  from  the  station. 

Towards  double  tracking  parts  of  the  line — - 

Crossing  gates  and  a  gatemau's  tower  were  erected  at  Main  Street  crossing, 
Moneton,  N.B. 
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A  second  track  was  laid  from  the  switch  at  North  Main  Street  crossing  to  the  new 
shops,  making  a  double  track  line  between  the  old  and  new  yards. 

Settlements  were  made  with  the  following  parties  for  land  taken  for  the  right-of- 
way  in  connection  with  the  double  tracking  from  Moncton  to  Painsec  Junction  : — 

William  Hooper. 

Mariner  Blakney. 

James  W.  Gardner. 

Mrs.  Wilhelmina  Myers. 

Side  ladders  to  box  cars — 

For  details,  see  report  from  G.  R.  Joughins,  Supt.  of  motive  power  and  rolling 

stock. 

rintsch  gas  apparatus — 

A  new  transport  tank  car  was  provided  for  transporting  gas  from  the  gas  plant 
at  Moncton,  to  the  storage  tank  at  Halifax.  The  building  at  Halifax  for  storage 
tanks  was  enlarged. 

The  old  transport  car  at  Halifax  was  dismantled;  two  holders  installed  in  the 
building  for  storage  tanks,  and  connected  with  the  existing  two  tanks  with  piping, 
and  high  pressure  valves;  doubling  the  storage  capacity. 

Original  construction — 

Under  this  appropriation  the  following  accounts  were  paid :  Thomas  Gallant, 
$19.90  for  legal  services  in  connection  with  land  taken  from  Maggie  McDonald  at 
Riverside,  Inverness  County,  C.B.,  R.  I.  Mcllraith,  $324.06  for  legal  services  in  con- 
nection with  Henry  N.  Paint's  claim  for  land  and  land  covered  with  water  at  Point 
Tupper. 

Mclnnis,  Mellish  and  Pulton,  $5  in  connection  with  the  case  the  King  vs.  A.  J. 
Cameron,  et  al.  for  land  taken  at  North  Sydney. 

William  Pero,  $385.42  for  land  taken  for  the  right-of-way  for  the  extension  of 
the  line  to  Sydney  Mines. 

New  machinery  for  locomotive  and  car  shops — 

For  details  of  this  appropriation  see  Report  of  G.  R.  Joughins,  Superintendent 
of  motive  power  and  rolling  stock. 

Improvements  at  Levis — 

Crossing  gates  and  a  gateman's  tower  were  erected  at  Ferry  Street  and  an  elec- 
tric signal  gong  was  installed  at  the  gateman's  tower. 

An  amount  of  $2,498.59  was  transferred  to  the  capital  appropriation  from  sus- 
pense account,  and  was  for  work  done  by  days'  labour  extending  the  concrete  platform 
in  1909-10. 

General  protection  of  highways — 

Crossing  gates  and  a  gateman's  tower  were  erected  at  Victoria  Street,  Amherst, 
N.S. ;  electric  signal  gongs  were  installed  at  the  following  places:  Truro,  Debert, 
Glengarry,  Stewiacke  and  McKay's.  Materials  were  delivered  for  installing  electric 
signal  gongs  at  Drummondville,  Bennett's  Crossing,  Ste.  Flavie,  Amqui,  Trenton 
Street,  New  Glasgow,  Little  Harbour,  Matapedia,  Shediac,  Stellarton,  Cook's  Brook, 
Campbellton,  St.  Romuald  and  Hopewell. 

The  final  estimate  in  favor  of  General  Supply  Co.,  for  electric  signal 'gongs 
installed  at  crossings  in  the  city  of  Moncton  in  year  1909-10  was  paid. 
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To  exchange  draw  bars  on  freight  cars: — 

For  details  of  this  appropriation  see  Eeport  of  G.  E.  Joughins,  Superintendent 
of  motive  power  and  rolling  stock. 

Air  breaks  to  freight  cars:— 

For  details  of  this  appropriation  see  Report  of  G.  R.  Joughins,  Superintendent 
of  motive  power  and  rolling  stock. 

Engine  House,  &c,  Ghaudiere  Junction: — 

Some  grading  was  done,  and  3,624  lineal  feet  of  track  laid  in  the  yard.  A  com- 
pound duplex  fire  pump  was  provided. 

Governor  General's  warrant,  buildings  and  property  at  Campbellton: — 

A  new  brick  engine  house  was  erected,  this  building  contains  28  stalls,  two  of 
which  are  taken  up  for  a  machine  shop,  stores  and  office  for  the  master  mechanic. 
The  power  house  is  connected  with  the  engine  house.  This  building  is  50  x  40  feet  part 
of  which  is  used  as  a  boiler  and  coal  room,  the  remainder  containing  the  fire  pump, 
and  washout  pump,  and  boiler-feed  pump,  air-compressor,  dynamo  with~direet-con- 
nected  engine,  and  switch-board. 

A  brick  chimney  100  feet  high  by  54  inches  square  inside  was  built  in  the  power 
house. 

A  75-foot  through  plate  girder  turntable  was  installed.  This  is  operated  by  a 
motor  run  by  compressed  air. 

A  50,000  gallon  tank  and  large  ash-pit  was  also  constructed. 

On  account  of  the  location  of  the  new  buildings  it  was  necessary  to  extend  the 
water  mains  for  a  considerable  distance. 

Plans  and  specifications  for  the  new  station  and  rest-room  for  the  enginemen 
were  prepared. 

I  have  the  honour  to  be,  Sir, 

Your  obedient  servant, 

WM.  B.  MACKENZIE. 

Chief  Engineer. 

D.  Pottinger,  Esq.,  I.S.O., 

Assistant  Chairman,  Go-"-"'""nt  Railways  Managing  Board. 
Moncton,  N.B. 


INTERCOLONIAL  RAILWAY. 

OFFICE  OF  THE  ENGINEER  OF  MAINTENANCE. 

Moncton,  N.B.,  May  15,  1911. 

To  The  Canadian  Government  Railways  Managing  Board, 

Moncton,  N.B. 

Gentlemen. — I  beg  leave  to  submit  the  following  annual  report  for  the  Mainten- 
ance of  Way  and  Structures  Department  for  the  year  ending  March  31,  1911. 

TRACK. 

During  the  year  88-34  miles  of  4",  4A",  5"  and  6"  rails  were  taken  up  and 
leplaced  with  4A"  and  5"  rails. 


16 


DEPARTMENT        RAILWAYS  A.\7)  CANALS 


iii 


2  GEORGE  V..  A.  1912 

TIES. 

During  the  year  631,490  ordinary  ties  and  338  sets  of  switch  ties  wore  put  in  track. 


BALLASTING. 

During  the  year  132-72  miles  of  track  was  ballasted,  using  149,275  cubic  yards  of 
gravel  and  ashes. 

SWITCHES  AXD  SEMAPHORES. 


New  semaphores  were  erected  at  the  following  stations  : — 

Stations.  Station?. 

Riviere  du  Loup   1 

New  -Mills   1 

Beaver  Brook   1 

Jacquet  River   1 

120  new  switches  were  installed  during  the  year. 

Xew  telegraph  signals  were  provided  at  the  following  stations: — 

Campbellton   1 

Sacre  Coeur   1 


Necessary  repairs  were  made  to  all  semaphores,  switches  and  telegraph  signals  on 
the  system. 

SIDINGS. 

During  the  year  3-95  miles  of  additional  siding  accommodation  has  been  pro- 
vided at  the  different  stations  on  the  System. 

FENCES  Bl'ILT  BY  OUR  OWN  .MEN. 

During  the  year  27 -S2  miles  of  woven  wire  fence  was  built  at  different,  points 
on  the  System,  by  our  own  men. 

Necessary  repairs  were  made  to  fences  on  the  System  during  the  year. 


SNOW  FENCE. 


There  was  built  during  the  year  215  rods  of  snow  fence  S  feet  high. 
Necessary  repairs  were  made  to  snow  sheds  and  fences  where  required. 


WHARVES  AND  TRESTLES. . 


Necessary  repairs  were  made  to  the  following  wharves  and  trestles  during  the  year. 


St.  John,  long  wharf. 
St  John,  ballast  wharf. 
Point  du  Chene.  wharf. 
Dorchester,  wharf. 
Saekville,  wharf. 
Amherst,  wharf. 
Halifax,  pier  No.  1. 
Halifax,  pier  No.  2. 
Halifax,  pier  No.  3. 
Halifax,  pier  No.  4. 
Halifax,  pier  No.  5. 
Halifax,  coal  trestle  D.W.T. 
Halifax,  Canard  wharf. 
Richmond,  pier  No.  6. 
Richmond,  pier  No.  7. 
Richmond,  pier  No.  8. 


Springhil]  Junction,  coal  trestle. 

North  Sydney,  wharf. 

Richmond,  coal  trestle. 

Point  Tupper,  wharf. 

Mulgrave,  wharf. 

Pictou  Landing,  wharf. 

Pietou,  wharf. 

Loggieville,  wharf. 

Gibson,  wharf. 

Newcastle,  coal  trestle. 

Ottawa  Brook,  trestle. 

Mill  Brook,  trestle. 

Tobin  Branch,  trestle. 

Princess  Pier,  wharf. 

Riviere  du  T.oup  (Branch.),  wharf. 

Moncton.  wharf. 
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BRIDGES  AM)  I  I  l.\  ERTS. 


During  the  year  t lie  following  bridges  and  culverts  were  repaired. 


Location. 
Aston  Jet.  (west  of),  culvert. 
Antigonish  (imile  west  of),  bridge. 
Blackville,  bridge. 
Bathurst,  culvert. 
Boiestown,  culvert. 
Belmont,  culvert. 
Blissfield,  culvert. 
Black  River,  bridge. 
Bayfield,  culvert. 
Boundary  Creek,  culvert. 
Bedford,  bridge. 
Cross  Creek,  bridge. 
Cross  Creek,  culvert. 
Clearwater,  culvert. 
Calhouns,  culvert. 
College  Bridge,  culvert. 
Calhouns,  Aboideau. 
Crowsens,  Aboideau. 
Cap  St.  Ignace,  culvert. 
Chaudiere  Junction,  culvert. 
Daveluyville  (east  of),  culvert 
Daveluyville,  bridge. 
Dunsinane,  culvert. 
Delotbiniere,  culvert. 
Dessaint,  culvert. 
Durham,  culvert. 
Debert,  bridge. 
Bowlings  Gulch,  culvert. 
Fredericton,  bridge. 
Folleigh,  culvert. 
Gibson,  culvert. 
Gillis  Cove,  culvert. 
Grand  Narrows,  bridge. 
Hadlow.  Bennett's  Bridge. 
Hariaka  Junction,  culvert. 
James  River,  culvert. 
Keenans  Brook,  bridge. 
Kent  Junction,  culvert. 
Lyons  Brook,  bridge. 
Little  River,  bridge. 
Levis  (i  mile  west),  culvert. 
Lavergne  (west  of),  culvert. 
Laurier  (west  of),  bridge. 
Londonderry,  culvert. 


Bridge  or  Culvert. 
Lowdens  Brook,  culvert. 
Murphy's  (J  mile  west  Antigonish). 
Memrameook,  culvert. 
Maccan,  culvert. 
Maccan,  bridge. 
Montmagny,  4  culverts. 
Milners  (west  of  Moncton),  bridge. 
Merigomisb,  culvert. 
Nicolet  (west  of),  culvert. 
Nappan,  culvert. 

New  Glasgow  (1  mile  east),  culvert. 

New  Glasgow  (I  mile  east),  culvert. 

Painsec  jet.,  culvert. 

Pomquit,  bridge. 

Pictou  Landing,  culvert. 

Penobsquis  (west  of),  culvert. 

Richmond,  culvert. 

Riv.  du  Loup,  culvert. 

Riv.  du  Loup,  (branch),  bridge. 

Old  Lake  Road,  culvert. 

St.  John,  culvert. 

Shediac  (west  of),  culvert. 

Shediac  (east  of),  culvert. 

St.  Eloi,  culvert. 

St.  Eloi,  Barlows  bridge. 

St.  Jean  Port  Joli,  culvert. 

St.  Michel,  culvert. 

St.  Charles,  jet.,  culvert. 

St.  Henri,  bridge. 

St.  Nicholas  (west  of),  bridge. 

St.  Nicholas  (east  of),  bridge. 

St.  Apollinaire  (west  of),  bridge. 

St.  Henri  jet.,  culvert. 

St..  Jean  Chrysostome,  culvert. 

St.  Apollinaire  (west  of),  culvert. 

Sutherland  River,  bridge. 

Spring  Hill  jet.,  culvert. 

Sydney,  culvert. 

Truro  (west  of),  culvert. 

Tracadie  (2  miles  west),  culvert. 

Trenton,  culvert. 

Upper  Dorchester,  culvert. 

Williams  Point,  culvert. 

West  Merigomisb  (\  mile  east),  bridge 


OVERHEAD  BRIDGES. 

The  following  overhead  bridges  were  repaired  during  the  year  : — 
Lakeside,  overhead  bridge.  Wallace,  overhead  bridge. 

Nappan,  overhead  bridge  Humphreys,  overhead  bridge. 

Brookville,  overhead  '.ridge. 

BUILDINGS  AND  PLATFORMS. 


Necessary  repairs  were  made  to  stations 
tern  during  the  year  at  the  following  places 
Location. 
Aston  jet. 
Amqui. 
Adamsville. 
Acadieville. 


dwellings  and  outbuilding-;  on  the  SyS 

Location. 
McKinnons  Brook. 
Melntyres  Lake. 
Meadowville. 
Maccan. 
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Apohaqui. 

Dalhousie  Jet. 

Anagance. 

Dalhousie. 

Athol 

Derby  Jet. 

Aulac. 

Doaktown. 

Amherst. 

New  Mills. 

Avondale. 

New  Castle. 

Alton. 

Norton. 

Afton. 

Nicolet. 

Antigonish. 

Nappan. 

Bagot. 

New  Glasgow. 

Bic. 

North  Sydney. 

Beaurivage. 

Old  Lake  Road. 

Blacklands. 

Onslow. 

Belledune. 

Orongedale. 

Beaver  Brook. 

Oxford. 

Bartibogue. 

Oxford  Jet. 

Bathurst. 

Pictou. 

Barnaby  River. 

Petit  Rocher. 

Belmont. 

Pugwash. 

Blackville. 

Pugwash  Jet. 

Boiestown. 

Pt.  Tupper. 

Bloomfield. 

Piedmont. 

Big  Beach. 

Pictou  Landing. 

Boisdale. 

Painsec  Jet. 

Berrys  Mills. 

Petitcodiac. 

Barrochois. 

Penobsquis. 

Browns  Point. 

Pt.  du  Chene. 

CarmeK 

Plumsweep. 

Chaudiere. 

Riviere  Ouelle. 

Chaudiere  Cure. 

Riv.  Ouelle  Jet. 

Chaudiere  Jet. 

Riv.  du  Loup. 

Merigomsh. 

Rimouski. 

Chaudiere  Jet. 

Richardville. 

Cacouna. 

Rogers  ville. 

Campbellton. 

Rothesav. 

Caus.apscal. 

Red  Pine. 

Charlo. 

Riverside. 

Chatham  Jet. 

River  Philip. 

Chatham. 

Indiantown. 

Coal  Branch. 

Iona. 

Cross  Creek. 

Jacquet  River. 

Coal  Brook. 

James  River. 

College. 

Richmond. 

Calhouns. 

River  Dennys. 

Conns  Mills. 

St.  Rosalie. 

Drummondville. 

St.  Germain. 

Daveluyville. 

St.  Eugene. 

Delotbiniere. 

St.  Apollinaire. 

Dessaint. 

St.  Cyrille. 

Dickies. 

St.  Winceslas. 

Dunsinane. 

St.  Leonard. 

Dorchester. 

St.  Nicholas. 

Denmark. 

St.  Joseph. 

Debert. 

St.  Charles  Jet. 

Dartmouth. 

St.  Pierre. 

East  Mines. 

St.  Jean  Chrysostome. 

Elmsdale. 

St.  Pacome. 

Eureka. 

St.  Romauld. 

Elgin  Road. 

St.  Louis. 

Folleigh. 

St.  Valier. 

Fairvale. 

St.  Henri. 

Fredericton. 

St.  Arsene. 

Gibson. 

Ste.  Flavie. 

Gloucester  Jet. 

St.  Fabien. 

Greenville. 

St.  Simon. 

Glengarry. 

St.  Eloi. 
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Grand  Narrows. 
Georges  River. 
Harbour  Boucliie. 
Heatheron 
Halifax. 

Hopewell,  Hilden. 

Harcourt. 

Hodgins. 

Harlaka  Jet. 

Isle  Verte 

Boundary  Creek. 

Brook  ville. 

Bedford. 

Bayfield  Road. 

Jubilee. 

Kent  Jet. 

Kinsac. 

Laurier. 

L'Islet. 

Lavergne. 

Little  Metis. 

Levis. 

Lemieux. 

Loggieville. 

Londonderry. 

Lecwood. 

Leitches  Creek. 

Lyons  Brook. 

Lock  Broom. 

Mitchell. 

Moffats. 

Millstream. 

Matapedia. 

Millerton. 

Murdock. 

Moncton. 

McGivneys. 

Model  Farm. 

Memramcook. 

McKays. 

Rimouski. 


St.  Phil,  de  Neri. 

St.  Alexandre. 

St.  Paschal. 

St.  Andre. 

St.  Octave. 

St.  Alexis. 

St.  John. 

Mulgrave. 

Mines  Road. 

Milford. 

Sackville. 

Sydney. 

Sylvester. 

Torryburn. 

Tracadie. 

Upper  Dorchester. 
Wilson. 

West  Merigomish. 

Wentworth. 

Renforth. 

Riversdale. 

River  John. 

Stellarton. 

Sydney  Mines. 

Salisbury. 

Thompson. 

Trenton. 

Villeroy . 

Wallace. 

Wellington. 

Sussex. 

Spring  Hill  Jet. 
Shubenacadie. 
South  River. 
Scotsburn. 
Trois  Pistoles. 
Truro. 

Tatamagouehe. 
Westville. 
West  Bay  Road. 
Windsor  Jet. 


During  the  year  necessary  repairs  were  made  to  all  outbuildings  such  as  W.C., 
Hand  Car  Houses,  Coal  Houses,  Tanks,  &c. 

Necessary  repairs  were  made  to  the  following  buildings,  &c,  during  the  year  at 
St.  John  :— 


Sheds  Nos.  1,  2,  3,  4,  5,  7,  8,  9,  10,  11,  13. 
Grain  elevator. 
Train  shed. 
Coachman's  house. 
Gateman's  shanty. 
Yard  office. 

The  following  buildings  at  Richmond  and  Halifax,  repaired : — 


Station. 

I.C.R.  dwellings. 
Car  inspector's  shanty. 
Round  house. 
Freight  shed. 


Cattle  shed. 
North  Street  Station. 
North  Street  train  shed. 
Sheds  Nos.  1,  2,  3,  4  and  8. 
Richmond  station. 
House  on  Cunard  property. 
Shops  at  Willow  Park. 
Mechanical  repair  shops.  North  at. 
Brick  freight  shed. 
Postal  building 
D.  A.  R.  freight  shed. 
Express  building. 
20—9 


■  Svdney. 
Track  scales,  D.  W.  T. 
Kempt  road  buildings. 
Milkman's  shelter. 
City  ticket  office  on  Hollis  st. 
Immigration  building. 
Blacksmith  shop,  D.  W.  T. 
Switch  house. 

Loading  platform,  D.  W.  T. 

Car  cleaner's  building. 

Coal  shed,  Richmond. 

I.  C.  R.  house  No.  218  Campbell's  road. 
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The  following  buildings  at  Moneton  wc 

Station. 
Coal  plant. 

Government  cottage  (occupied  by  Mr. 

Pottinger). 
Government  cottage  (occupied  by  Mr. 

Tiffin). 
Electric  light  plant. 
New  shops. 
General  offices. 

Government  cottages  (on  Main  st.  and 

Bridge  st). 
Old  shops. 

Round  Houses  and  Shops  were  repaired 
Drummondville. 
Campbellton. 
Pt.  du  Chene. 
Oxford  Jet. 
Truro. 
Pictou. 

Pirate  Harbour. 

Sussex. 

Gibson. 

Nieolet. 

Dalhousie. 

St.  John. 

North  Sydney. 

Necessary  repairs  were  made  to  the  f< 
year: 

Aston  Jet. 

Amqui. 

Adamsville. 

Apohaqui. 

Anagance. 

Amherst. 

Afton. 

Browns  Point. 

Bedford. 

Big  Beach. 

Boisdale. 

Barrachois. 

Bayfield  Road. 

Belmont. 

Boundary  Creek. 

Brookfield. 

Brockville. 

Blackville. 

Baraby  River. 

Bathurst. 

Bartibogue. 

Belledune. 

Beau  Rivage. 

Berry's  Mills. 

Chaudiere  Curve. 

Chaudiere  Jet. 

Campbellton. 

Charlo. 

Carmel. 

Canaan. 

Cross  Creek. 

Chaudiere. 

Coal  Branch. 

College  Bridge. 

Calhouns. 
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re  repaired  during  the  year : — 

Freight  shed. 
Transfer  shed. 
Cattle  shed. 
Station  platform. 
Yard  office. 
Ice  house. 

Track  blacksmith  shop. 
Car  mileage  office. 
Engine  house. 
Electrician's  office. 
Track  scales. 
Car  shop  platform, 
during  the  year  at  the  following  places: — 
Riv.  du  Loup. 
St.  Rosalie. 
Richmond. 
Blackville. 
Chaudiere  Jet. 
New  Castle. 
Dartmouth. 
Pt.  Tupper. 
Spring  Hill  Jet. 
Stellarton. 
Ste.  Flavie. 
Loggieville. 
Amhurst. 

allowing  station  loading  platform  during 


Mulgrave. 
Merigomish. 
Mines  Road. 
Maccan. 

Mclntyre's  Lake. 

McKinnons'  Brook. 

Meadowville. 

Matapedia. 

Millorton. 

Nappan. 

Norton. 

New  Castle. 

New  Mills. 

North  Sydney. 

New  Glasgow. 

Old  Lake  Road. 

Orangedale. 

Onslow. 

Oxford. 

Oxford  Jet. 

Penobsquis. 

Petitcodiac. 

Pointe  du  Chene. 

Plumweseep. 

Piedmont. 

Pictou  Landing. 

Point  Tupper. 

Pictou. 

Pugwash. 

Pugwash  Jet. 

Point  Levis. 

River  John. 

Renforth. 

Rothesay. 

Rogersville. 
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Conns  Mills. 

Coles  Island. 

Dunsinane. 

Doaktown. 

Derby  Jet. 

Dickies. 

Dalhousie. 

Dalhousie  Jet. 

Dessaint. 

Daveluyville. 

Drummondville. 

Debert. 

East  Mines. 

Eureka. 

Elmsdale. 

Elgin  Road. 

Ferguson. 

Folleigh. 

Fort  Lawerance. 

Fairvale. 

Gloucester  Jet. 

Greenville. 

Glengarry. 

Grand  Narrows. 

Georges'  River. 

Heatherton. 

Halifax. 

Hildon. 

Hodgins. 

Harbour  Bouchie. 
Harlaka  Jet. 
Isle  Verte. 
Indiantown. 
Iona. 

James  River. 
Jaequet  River. 
Jubilee. 

Kent  Junction. 

Kinsac. 

Lyons  Brook. 

Lock  Broom. 

Leitches  Creek. 

Lenwood. 

Londonderry. 

Little  Metis. 

L 'islet. 

Levis. 

Laurier. 

Lemieux. 

Mitchell. 

Millstream. 

Moffats. 

Murdock. 

Moncton. 

Model  Farm. 

Memramcook. 

McKays. 

Milford. 

Milford. 

During  the  year  new  buildings 

L'Islet,  new  tool  house. 
Levis,  switchman's  shanty. 
Bic,  watchman's  shanty. 
Bic,  tool  house. 
Ciimpbelltnn,  tool  house. 
Moncton,  switchman's  shanty. 
20-9J 


Red  Pine. 
Richardville. 
Rimouski. 
Riviere  du  Loup. 
Riviere  Ouelle. 
Ste.  Rosalie. 
St.  Germain. 
St.  Eugene. 
St.  Apollinaire. 
St.  Leonard. 
St.  Cyrille. 
St.  Nicholas. 
St.  Winceslas. 
St.  Joseph. 
St.  Charles  Jet. 
St.  Pierre. 

St.  Jean  Chrysostome. 

St.  Pacome. 

St.  Romuald. 

St.  Louis. 

St.  Valier. 

St.  Henri. 

St.  Anne. 

St.  Arsene. 

Ste.  Flavie. 

St.  Luc. 

St.  Fabien. 

St.  Simon. 

St.  Eloi. 

St.  Philip  de  Neri. 

St.  Alexandre. 

St.  Paschal. 

St.  Octave. 

St.  John. 

St.  Anaclet. 

Stellarton. 

South  River. 

Sussex. 

Sydney. 

Sylvester. 

Sackville. 

Scotsburn. 

Spring  Hill  Jet. 

Tracadia. 

Truro. 

Thomson. 

Trenton. 

Torryburn. 

Trois  Pistoles. 

Upper  Dorchester. 

Villeroy. 

Windsor  Junction. 

Wellington. 

Waverly. 

West  Bay  Road. 

Wilsons. 

Westville. 

Wallace. 

were  erected  at  the  following  places : — 

St.  John,  police  building. 
Mulgrave,  ice  house. 
Campbellton,  ice  house. 
Riviere  du  Loup,  ice  house, 
Calhouns,  station. 
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During  the  year  '  New  Track  Scales '  were  put  in  at  the  following  places : — 
Truro,  Stellerton,  Newcastle. 

The  Road  and  Structures  have  been  kept  in  good  repairs  and  Road  is  in  as  good 
condition  as  ever  before. 

I  am, 

Yours  faithfully. 

T.  C.  BURPEE. 

Engineer  of  Maintenance  Office. 

Moncton,  N.B. 
May  15th  1911. 

INTERCOLONIAL  RAILWAY  OF  CANADA. 

Office  of  Superintendent  Motive  Power  and  Rolling  Stock, 

Moncton,  N.B.,  June  21.  1911. 

Sir, — I  have  the  honour  to  submit  herewith  the  annual  report  of  the  opjiations 
of  the  motive  power  and  rolling  stock  department  for  the  year  ending  March  31,  1911. 

I  might  add  that  the  general  condition  of  the  rolling  stock  is  good,  with  the  ex- 
ception of  the  cars  and  locomotives  condemned  as  shown  in  the  attached  report. 

I  have  the  honour  to  be,  sir, 

Your  obedient  servant, 

G.  R.  JOUGHINS, 

Superintendent  of  Motire  Power. 

D.  Pottinger,  Esq.,  I.S.O., 

Assistant  Chairman,  Government  Railways  Managing  Board, 
Moncton,  N.B. 


INTERCOLONIAL  RAILWAY  Oi'  CANADA. 


Office  of  the  Meci 


Sir, — I  beg  to  submit  herewith  .' 
mechanical  department  for  the  fiscal  ye;  i 

A. — Statement  showing  the  nuirVr 
ether  rolling  stock  on  the  line. 

B — Statement  showing  the  mileage  mad.  r: 
sumed  by  locomotives. 

Also  a  summary  of  the  principal  wo  '  >' 
Moncton,  Halifax  and  Riviere  du  Loup. 

During  the  year  the  following  rolling  - 
(revenue)  : — 

10  Locomotives,  freight,  consolidation  type". 

1  Locomotives,  passenger,  pacific  type. 
5  First  class  passenger  cars. 

3  Postal  cars. 

2  Baggage  cars. 

3  Colonist  cars. 


Moncton,  N.B.,  June  20,  1911. 

:]  repert  of  the  operations  of  the 
.'  :  ii  31,  1911,  as  follows: — 

•  •  •-  and  the  different  classes  of 

1  the  coal,  oil,  grease  and  waste  con- 

.  :a  locomotive  and  car  shops  at 

was  purchased  on  renewals  account 
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9  of  the  10  consolidation  locomotives  replaced  20  old  small  type  locomotives;  IT 
of  the  latter  being  taken  off  the  register,  thus  reducing  the  total  number  of  locomo- 
tives  owned  from  414  to  397.  The  total  tractive  power  of  the  9  modern  locomotives 
exceed  the  20,  however,  by  35,976  pounds. 

The  following  ears  were  rebuilt  in  Moncton  shops  on  renewals  account  (revenue) 
1o  replace  the  same  number  condemned: — 

First  class  car  No.  15,  being  rebuilt  from  old  sleeping  car  Gaspe. 
6  Vans. 
4  Stock  cars. 

4  Platform  cars,  1  diamond  Sanger  rebuilt  from  platform. 

Orders  were  placed  in  our  shops  at  Moncton  for  the  rebuilding  of  the  following 
ears  on  renewals  account  (revenue)  and  the  work  has  been  commenced : — 
1  Refrigerator  car. 
50  Box  cars,  60,000  lbs.  capacity. 

10  Vans. 

36  Platform  cars,  80,000  lbs.  capacity. 
3  Colonist  cars. 

1  Official  car  No.  75,  destroyed  in  the  fire  in  1906. 

The  fitting  of  side  ladders  to  box  cars  was  completed  this  year. 

168  freight  cars  and  vans,  1  plough  and  2  auxiliary  cars  were  fitted  with  air 
brakes,  and  12  freight  cars  were  fitted  with  the  straight  air. 

In  the  fire  which  almost  totally  destroyed  the  town  of  Campbellton  in  July  last 
the  following  loss  and  damage  was  sustained  by  this  department :  The  round  house 
with  the  machinery  and  tools  and  store  stock  was  completely  destroyed;  seven  locomo- 
tives were  badly  damaged;  four  freight  cars,  one  hart  convertible  dump  car  and  one 
fianger  were  destroyed ;  the  water  tank.  250  tons  of  coal  and  60  cords  of  kindling-  wood 
were  also  destroyed. 

A  new  28  stall  engine  house  has  been  built  to  replace  the  smaller  one  destroyed, 
which  has  been  fully  equipped  with  machinery  and  tools  and  which  is  now  being  occu- 
pied by  our  locomotives. 

I  have  the  honour  to  be,  sir, 
Your  obedient  servant, 

J.  J.  WALKER, 

Mechanical  Accountant. 

G.  R.  Joughins,  Esq. 

Superintendent  of  Motive  Power.  I.  C.  R.. 
Moncton.  N.T3. 
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The  following  is  a  report  of  the  work  done  in  the  locomotive  department  at 
Moncton  during  the  year: — 

Erecting  shop — 

29  locomotives  were  partly  rebuilt. 

57  locomotives  received  general  repairs. 
32  locomotives  received  light  repairs. 
18  locomotives  received  heavy  repairs. 

7  locomotives  were  converted  from  compound  to  simple  cylinder. 

Boiler  shop — 

23,27(3  tubes  were  applied. 

58  side  sheets  were  made. 
37  tube  sheets  were  made. 
14  door  sheets  were  made. 
60  fire  boxes  were  patched. 

23,676  tubes  were  pieced. 
94  boilers  were  tested. 
242  smoke  stacks  were  made. 

S  ashpans  were  made  and  96  rebuilt. 
70  front  ends  were  made. 
27,813  stay  bolts  were  applied. 
110  tender  trucks  were  repaired. 
76  tender  frames  were  repaired. 

8  water  and  oil  tanks  were  built. 

30  coal  buckets  were  built  and  28  repaired. 

11  tenders  were  rebuilt. 
27  long  stacks  were  built. 

30  ash  pan  slides  were  made. 

12  shovelling  plates  were  made. 

11  Water  service  boilers  were  repaired,  retubed  and  tested. 

3  a.sh  pan  doors  were  made. 
1,350  wheels  were  rivetted. 

48  tender  bolsters  were  repaired. 

14  drop  stacks  were  made. 
21  foot  plates  were  made. 

23,000  copper  ferrules  were  made. 
5  locomotive  cabs  were  repaired. 
1  heating  boiler  was  repaired,  tubed  and  tested. 

31  plates  were  cut  and  punched  for  S.S.  Scotia. 

9  tender  bolsters  were  made. 

15  ash  buckets  were  made. 

4  steel  cradles  were  made. 
8  petitcoats  were  made. 

100  scrapers  were  made. 

1  bucket  was  made  for  steam  ~hovel. 
23.700  tubes  were  cleaned. 

Blacksmith  shop — 

2,018,986  lbs.  iron  forgings  were  made  including  906.560  lbs.  bolts. 
776.279  lbs.  steel  forgings  were  made. 
144  161  nuts  were  made. 
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Brass  turning  shop — 

Pattern  shop — 

The  following  patterns  were  made  and  repaired: — 
353  for  cast  iron  were  made  and  70  were  repaired. 
56  for  cast  steel  were  made  and  145  were  repaired. 
295  brass  castings  made  and  44  were  repaired. 
64  for  malleable  castings  made  and  53  were  repaired. 

Brass  foundry — 

The  following  was  the  output  of  this  shop: — 

379,129  lbs.  bearings. 

49,840  lbs.  brass  castings. 

34.286  lbs.  antimonial  lead. 

34.287  lbs.  babbitt. 

450  lbs.  metallic  packing. 

200  air  gauges,  212  air  hammers  and  72  air  pumps  were  repaired. 

39  burnside  lubricators  were  remodelled. 
379  beading  tools  were  repaired. 
1,200  beading  tools  were  made. 
100  brake  cams  were  made. 
300  brake  cam  nuts  and  150  screws  were  made. 
264  bell  ringers  were  made. 

64  blow  off  cocks  were  made. 
500  cylinder  cocks  were  made 
236  sets  dies  were  made. 

78  fire  hose  couplings  were  made. 
450  engine  brasses  were  made. 
600  flag  staffs  were  made. 

94  bottle  jacks  were  repaired. 

60  gauge  glass  cocks  were  made. 
318  hydraulic  jacks  were  repaired. 
247  heater  regulators  were  repaired. 

74  injectors  were  repaired. 

84  injector  check  valves  were  made. 
213  Nathun  lubricators  were  repaired. 
2,350  oil  cups  were  made. 

50  piston  oil  cups  were  made. 
174  pump  governors  were  repaired. 
482  reamers  were  made. 

84  steam  chest  release  valves  and  nipples  were  made. 
108  small  tender  cocks  were  madei 
200  steam  gauges  were  repaired. 
149  tender  cocks  were  made. 
290  taps  were  made. 
110  try  cocks  were  made. 
224  tube  cutters  were  made. 
285  wheel  defect  gauges  were  made. 

8  starting  valves  were  made. 
400  cylinder  cock  valves  were  made. 
300  sets  valve  steam  packing  were  made. 
In  addition  to  the  above  a  large  number  of  heater  regulators,  pump  governors, 
brake  cylinders,  lubricators,  air  cylinders,  engine  valve~  and  boiler  mountings  were 
overhauled,  repaired  and  renewed  on  engines. 
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Tin  and  Copper  shop — ■ 

18,858  W.  A.  B.  Hose  couplings  were  fitted  to  new  hose. 
5,513  Signal  and  steam  couplings  were  fitted  to  new  hose. 
20,467  Bushes  were  lined. 

59  tanks  were  repaired  for  passenger  cars.  t 

32  tank  pipes  were  made. 

689  switchlamps  were  repaired  and  painted. 

246  tail  lamps  and  138  signal  lamps  were  repaired  and  painted  . 

2  oil  tanks  were  made  and  9  repaired. 
299  oilers  and  oil  tanks  were  repaired. 
275  headlights  were  repaired. ' 

33  valve  oil  pots  were  made. 

7  water  crane  pipes  w^ere  made  and  10  repaired. 
2,812  sets  metallic  packing  and  2,434  sets  valve  stem  packing  were  made. 
114  steam  gauge  lamps  were  repaired. 
15  hand  lamps  were  made. 
167  water  cans  were  repaired. 
234  lubricator  plates  were  made. 
99  stacks  were  made. 
21  coal  boxes  were  made. 
29  water  tanks  were  made  for  cars. 
28  joints  galvanized  pipe  and  4  elbows  were  made. 
2  snow  melters  were  made. 
13  ventilators  were  made. 
12  stove  bases  were  made. 
9  copper  boilers  were  made. 
6  sinks  were  made. 
70  headlight  reflectors  were  repaired. 
6  ice  boxes  and  8  drip  pans  were  made. 
200  gauge  glass  shields  were  made. 
1,800  tin  oil  cup  covers  were  made. 

Three  large  casings  were  made  for  stoves  at  Hampton  and  pipes  were  also  made 
for  the  furnace. 

The  roof  gutters  at  Sackville  station  were  repaired. 

Four  water  closets,  with  all  necessary  connections,  were  installed  in  the  govern- 
ment cottages  at  the  North  Crossing  Moncton. 

The  closets  in  the  freight  shed  at  Moncton  were  changed. 

Five  water  closets  and  five  sinks  were  installed  complete  at  Campbelltcn. 

Tbe  heating  system  at  the  old  and  new  shops  at  Moncton  was  repaired. 

All  the  stoves  between  St.  John  and  Point  du  Chene  were  cleaned,  repaired  and 
set  up  for  winter,  and  all  pipe  repaired. 

Extensive  repairs  were  made  to  the  plumbing  at  14  stations  along  the  line  and 
also  at  the  offices  and  shops  at  Moncton. 

124  tenders  were  equipped  with  train  line  pipes  for  signal,  air  and  steam,  and  all 
water  pipes  were  overhauled  and  repaired. 

Repairs  were  made  to  copper  pipes,  pumps,  heater  and  blower  pipes,  copper  piping 
on  locomotives,  also  repairs  to  all  iron  and  air  pipes,  &c,  and  lagging  removed,  re- 
paired and  replaced  on  132  locomotives. 

Repairs  were  made  to  wash  basins,  taps,  water  closets,  lamps,  piping,  brasswork, 
&c,  on  307  passenger  cars  in  the  car  shop. 

The  stoves,  pipes,  shields,  &c,  were  repaired  in  23  vans  and  2  flangers. 

Tbe  rest  cars  at  Campbellton  and  Springhill  Junction  were  equipped  with  stoves, 
pipes,  &c. 
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All  the  stoves  and  pipes  were  repaired,  cleaned  and  put  up  in  the  different  stations 
between  Moncton  and  Campbellton,  Loggieville  and  Fredericton,  Indiantown  and  Dal- 
housie  branches,  Moncton  and  Halifax  and  the  Dartmouth  branch. 

Tender  shop — 

49  pilots  and  2  cabs  were  made,  and  120  cabs  were  repaired. 
43  tender  tanks  received  general  and  19  heavy  repairs 

1  tender  was  lengthened,  78  repaired  and  1  built. 
213  cab  curtains  and  265  cushions  were  made. 

416  seats  were  made. 
118  headlight  stands  were  made. 
179  sashes  were  made  and  250  were  repaired. 
152   running  boards  were  made. 
54  locomotive  boilers  were  hooped. 

50  brake  beams  were  made. 

32  benches  and  horses  were  made. 

73  boxes  were  made  and  114  were  repaired. 

11  wheelbarrows  were  made  and  59  were  repaired. 

2  trolleys  and  3  trucks  were  made. 

565  hammer  handles,  1,900  sledge  handles  and  52  monkey  wrench  handles  were 
made. 

12  tender  frames  were  made. 
8  side  sills  were  made. 

200  pump  lagging  were  made. 

2  tender  outfit  boxes  were  made  and  6  were  repaired. 
4  tender  truck  bolsters  were  made. 
112  flanging  malls  were  niade. 

6  ladders  were  made  and  5  were  repaired. 
12  coal  buckets  were  rebuilt. 
46  cab  doors  were  made. 
10  quadrants  were  made. 
16  back  boards  were  made. 

Motion  shop — 

170  big  end  brasses  wrere  made,  planed  and  fitted. 
117  big  end  bolts  were  made  and  222  were  fitted  to  rods. 
257  side  rod  bushes  were  bored  out  and  141  were  applied. 
325  small  end  brasses  were  planed  and  fitted. 

18  crank  pin  caps  were  made. 

39  guide  gland  bushes  were  made  and  fitted. 
116  crank  pin  washers  were  turned  up. 

68  big  end  keys  were  machined  and  fitted. 

52  crosshead  pins  and  washers  were  turned  up. 
163  knuckle  joint  bushes  were  made  and  fitted  and  74  were  cut  out. 

8  valve  stem  bushes  were  made  and  fitted  and  108  were  repaired. 
194  big  end  liners  were  made. 
358  driving  boxes  were  bored  and  302  were  planed. 
223  driving  brasses  were  applied. 

84  driving  boxes  were  made,  85  were  repaired,  and  546  were  fitted  to  journals. 
272  driving  box  brasses  were  fitted  and  lined  and  207  were  relined. 

80  main  rod  brasses  were  refitted  and  88  were  planed  and  fitted. 
375  main  rod  bolts  and  41  main  rod  brasses  were  made. 

36  side  rod  nuts  were  made. 

32  main  rod  straps  were  made  and  applied. 
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122  main  rod  keys  were  made  and  applied,  and  217  were  repaired. 
269  knuckle  joint  nuts  were  made,  bored  and  fitted. 
312  knuckle  joint  pins  and  washers  were  made. 

78  main  rod  keys  were  made  and  fitted  to  rods. 

380  eccentric  straps  and  pulleys  were  repaired,  and  238  fitted  to  pulleys. 
394  eccentric  rod  and  pins  were  made  and  repaired. 

11  eccentric  pulleys  were  made. 

3  engines  counterbalanced. 

41  Elvin  automatic  grease  lubricators  were  applied. 

5  piston  rods  were  made  and  SO  were  fitted  to  crossheads. 

44  reversing  lever  pawls  were  made  and  34  were  repaired. 

20  valve  rod  blocks  were  made. 
1  boring  bar  was  made. 

60  valves  were  fitted. 

36  transmission  bars  were  repaired  and  refitted. 
391  strips  valve  packing  were  made. 

4  piston  rod  keys  were  made. 

6  reversing  lever  boxes  were  bored  out. 

1  crosshead  block  and  108  pins  were  made. 

103  crossheads  were  rebabbitted  and  planed. 

42  crosshead  nuts  were  made. 

79  keys  were  fitted  to  crossheads. 

7  crosshead  pins  were  made  and  73  were  trued  up. 

21  crank  pin  caps  were  made  and  fitted. 

451  cheek  plates  were  made  and  233  were  fitted. 
90  side  rods  were  repaired. 
23  main  rod  brasses  were  bored  out. 
400  side  rod  brasses  were  machined  and  fitted. 

12  throttle  valve  spindles  were  repaired  and  applied. 

13  valves  and  58  valve  stems  were  made. 

52  yokes  were  made  and  10  valve  yokes  were  trued  up. 

104  side  bushes  were  bored  and  fitted  to  rods. 

3  front  centre  castings  were  bored. 

180  eccentric  feathers  and  33  keys  were  made. 

4  guide  block  bushes  were  made  and  fitted. 
18  side  rod  brasses  were  repaired. 

255  spring  guards  were  made  and  applied. 

8  crosshead  jibs  were  made  and  fitted. 
75  crank  pin  nuts  were  made. 

8  piston  rods  were  repaired. 

36  equalizing  bars  and  36  pins  and  bushes  were  made. 
29  ci-ossheads  were  slotted. 
60  valve  rod  keys  were  made. 
50  driving  wheels  were  repaired. 

4  valve  heads  were  made. 
16  eccentric  straps  were  made. 

1  piston  rod  was  made. 

12  driving  box  liners  were  made. 

2  reversing  shaft  boxes  were  made. 

13  throttle  gland  bushes  were  made. 

118  reverse  shaft  bushes  were  made  and  fitted. 
21  cheek  plates  were  fitted  and  rivetted  to  hub. 
.  127  knuckle  bushes  were  bored  and  fitted. 

45  big  end  brasses  were  bored  nut. 
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91  reverse  box  shafts  were  fitted. 

34  reverse  shaft  bushes  were  made  and  131  journals  were  trued  and  turned. 

18  crank  pins  were  made. 

31  eccentric  rod  jaws  were  made. 
158  knuckle  joint  nuts  were  reamed,  tapped  and  faced. 

25  rocker  arms  were  made  and  fitted. 

219  links  and  blocks  were  repaired  and  refitted. 

82  valve  rods  were  repaired. 

60  rocker  arms  were  fitted  and  31  trued  up. 
130  rocker  box  bushes  were  machined  and  fitted. 

20  piston  valves  were  repaired. 
105  slide  valves  were  faced. 

51  valves  were  repaired  and  packed. 
0  link  blocks  were  made. 
161  reverse  levers  were  repaired  and  fitted. 

89  reach  rods  were  repaired  and  fitted. 
127  throttle  levers  were  repaired. 

27  throttle  glands  were  machined  and  bushed. 

58  reverse  lever  bearings  were  repaired. 

Machine  shop — 

360  journals  trued  up  and  hubs  faced. 
240  crossheads  replaned. 

60  cylinder  heads  were  made. 
160  piston  rods  were  turned  and  40  were  made. 
179  piston  heads  were  made. 

11  cylinder  and  half  saddles  were  fitted. 

10  engine  truck  centre  eastings  were  fitted. 
480  guide  bars  were  trued  up. 
960  driving  wedges  were  made. 
240  guide  blocks  were  made. 

6  locomotive  frames  were  machined. 
170  whistles  and  320  pop  valves  were  repaired. 

40  steam  chests  and  15  steam  chest  covens  were  made. 

40  gas  retorts  were  made. 

24  cylinder  bushes  were  bored  and  fitted. 
8  foot  plates  were  made. 

10  centre  pin  guides  were  made. 
36  engine  truck  boxes  were  made. 

960  wedges  replaned. 

800  steel  wheels  bored  out. 

26  driving  axles  applied  and  34  bored  out. 
248  driving  tires  applied  and  818  turned  off. 

1,022  tender  tires  were  turned  off 

7.083  new  chilled  wheels  were  bored  and  pressed  on  axles. 
3,918  second  hand  chilled  wheels  were  bored  and  pressed  on  axles. 
1.028  new  axles  were  turned  and  applied. 
12.136  wheels  were  pressed  off  axles. 
4.496  car  tires  were  turned  off  and  1.383  were  bored  and  fitted. 
546  engine  truck  tires  were  turned  off  and  273  were  bored  and  fitted. 
75  smoke  box  doors  and  rings  were  made. 

19  crank  pins  were  made. 

11  crossheads  were  made. 
6.000  patch  bolts  were  made. 
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900,000  bolts  were  threaded. 
270,550  lbs.  nuts  were  tapped. 
63,500  stay  bolts  were  threaded. 

48  engine  truck  wheels  were  applied. 
2  safety  valve  domes  were  made. 

2  pedestals  were  made. 

8  motor  car  tires  were  turned  off. 
26  trailer  truck  tires  were  turned. 
23  new  tender  axles  were  applied. 

7  new  car  axles  and  29  new  engine  truck  axles  were  applied  (Mulley). 

49  tender  axles  were  re-applied. 
200  tube  plugs  were  made. 

88,000  nuts  were  faced. 

400  wedge  bolts  were  made. 
3,000  W.  A.  B.  pins  and  1,000  bolts  were  made. 
4,000  cylinder  studs  were  made. 

800  rings  piston  packing  were  made. 
10,481  engine  studs  were  made. 
17,700  bolts  were  made. 
1,900  stay  bolts  were  made. 

1  steel  sleeve  was  made  for  S.  S.  Scotia. 

2  shafts  were  made  for  S.  S.  Scotia. 
9  Knowles  pumps  were  repaired. 

Extensive  repairs  were  made  to  the  electric  light  plant  at  St.  John. 

The  following  special  work  was  done: — 

Steam  traps  were  repaired  in  the  power  house. 

The  shafting  timbers  in  the  planing  mill,  brass  room  and  bolt  room  were  all 
re-tightened. 

One  crane  was  built  and  installed  over  boring  mill. 

Repairs  were  made  to  the  motor  and  driving  gear  on  the  wheel  press. 

One  hot  air  hoist  was  repaired. 

The  tubes  in  the  500  II. P.  boiler  were  examined  and  partly  renewed. 

Caps  were  taken  off  50  tubes  and  the  tubes  bored  out  for  the  250  H.P.  boilers. 

The  boilers  in  the  power  house  were  tested. 

The  stores  elevator  was  caged  in  and  repairs  were  made  to  the  lifting  gears. 

The  gear  was  changed  in  the  electric  crane  in  the  erecting  shop. 

The  gas  furnace  in  the  boiler  shop  was  changed  to  allow  for  more  gas. 

Motor  was  changed  on  the  line  shaft  in  the  planing  mill. 

Sheaves  on  boiler  were  taken  down  and  planed  to  allow  the  plate  to  clear. 

Repairs  were  made  to  the  press  in  smith  shop. 

Drivers  on  large  lathe  in  the  pattern  makers  shop  were  taken  off  and  new  drivers 
applied  in  place. 

Two  sets  of  parts  for  stoker  were  made  and  applied. 
Repairs  were  made  to  the  feed  water  pump. 
Extensive  repairs  were  made  to  yard  crane  Xo.  15. 
New  steps  were  constructed  to  office  building. 

A  new  power  line  was  run  through  ducts  from  power  house  to  blacksmith  shop. 
The  night  lighting  system  was  installed. 

Four  concrete  foundations  were  installed  in  the  car  shop  for  jacking  up  cars. 
805  feet  of  pipe  covering  was  applied. 
48  Pyle  national  headlights  were  repaired. 
100  armatures  were  repaired  and  rewound. 
12  locomotive  cabs  were  wired  for  lights. 
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10  motors  were  installed  and  6  repaired. 
200  electric  lights  were  renewed. 

400  cords  shortened  and  lamps  replaced  with  tungsten  lamps  in  shops. 
250  controllers  were  repaired. 

7  travelling  cranes  were  repaired. 
35  cooper  hewitt  tubes  were  replaced  and  16  lamps  installed. 

2  large  gas  engines  were  repaired. 

Three  counters  for  stores,  10  feet  of  shafting,  20  compressed  air  signal  distributing 
boxes,  9  sashes  for  shop  foreman's  office,  90  drawers  for  work  benches,  17  countershaft 
supports,  12  wood  split  pulleys,  2  jib  cranes  from  old  shops  were  altered  and  sent, 
1  bracket  for  the  60  ton  crane  locomotive  rear  end  sling,  3  large  racks  22  feet  long  4 
feet  wide  and  10  feet  high  with  a  large  number  of  pigeon  holes  of  various  sizes. 

Car  shops — - 

The  following  cars  were  built: — - 

1  stores  supply  car. 
1  putsch  gas  car. 

The  following  cars  were  rebuilt : — 

6  vans. 

1  flanger. 

4  platform  cars. 

1  first-class  car. 

4  stock  cars. 

The  following  rolling  stock  received  general  repairs : — 

7  sleeping  cars. 

8  first-class  ears. 

2  official  cars. 

6  baggage  cars. 
187  freight  cars. 

5  flangers. 

2  dining  cars. 

9  second-class  cars. 

6  postal  cars. 
51  vans. 

11  snowploughs. 

The  following  cars  receved  light  repairs : — 

25  sleeping  cars. 

1  parlor. 
53  colonist. 

17  postal. 
13,212  freight. 

2  motor  cars. 
15  dining  cars. 

18  official. 
44  baggage. 
22  vans. 

94  first-class. 
39  second-class. 
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The  following  cars  received  medium  repairs: — 

IS  sleeping  cars. 

6  parlor. 
30  second-class. 
34  baggage. 
2  motor  cars. 
441  freight  cars. 

11  dining  cars. 
84  first-class. 

28  colonist. 
13  postal. 

1  van. 

1  auxiliary. 

The  following  cars  were  cleaned,  cut  in  and  varnished: — 

8  dining  cars. 
17  sleeping  cars. 
64  first-class. 

17  colonist. 

9  postal. 

4  parlor  cars. 

2  official. 

30  second-class. 
27  baggage. 

The  following  rolling  stock  was  painted,  lettered,  varnished  and  stencilled: — 
258  passenger  cars. 
21  refrigerator. 

5  steel  gondolas. 

130  locomotives  and  tenders. 
1  steam  coal  crane. 
1,592  freight  cars. 

18  vans. 

5  stock  cars. 

1  wrecking  crane. 

The  following  rolling  stock  was  painted  and  lettered: — 
5  refrigerator  cars. 

3  auxiliary  cars. 

2  rest  cars. 
2  cranes. 

4  tank  cars. 
2  dump  cars. 

32  snow  ploughs. 

Freight  car  shops — 

227  wooden  trucks  were  built. 
1,098  Acme  levers  were  applied  to  cars. 
41  sterlingworth  trucks  were  re-inforced. 

Air  brakes  were  applied  to  171  freight  cars,  ploughs  and  flangers. 
231  new  roofs  were  applied  to  freight  cars. 

12  Miessner  hand  brakes  were  applied. 
12  straight  air  pipes  were  applied  to  cars. 

29  trucks  were  applied,  replacing  the  sterlingworth. 
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Woodworking  mill — 

40  foot  boards  were  made  and  1 ,0< R)  wooden  buffers  wen-  made. 
20  pilots  were  built. 

400  springs  boards  and  000  wooden  bolsters  were  made. 

500  brake  beams  and  1,000  truck  sides  were  made. 
1,504  flag  sticks  and  1,000  drawbar  woods  were  made. 
1.01!)  orders  for  material  for  outside  stores  were  completed. 
2,158.71-  feet  of  lumber  was  nulled. 

Upholstering  shop — 

84  first-class  cars  received  medium  repairs,  such  as  cleaning  cushions,  wash- 
ing plush,  &c. 

5  first-class  cars  received  heavy  repairs,  such  as  renewing  cushions,  carpets, 

washing  and  dying  plush,  &c,  &C. 
18  sleeping  and  11  dining  ears  received  medium  repairs. 
9  parlor  cars  received  medium  repairs. 

7  sleeping  cars  and  2  dining  cars  received  heavy  repairs. 

3  official  ears  and  1  air  brake  instruction  car  received  medium  repairs. 
551  engine  curtains  were  made. 
■!-'!2  engine  cab  seats  and  backs  were  upholstered. 
12  car  blinds  and  67  water  hose  bags  were  made. 
73  large  copper  pipes  were  covered  with  asbestos  and  cotton. 

11  cotton  duck  bags  and  covers  were  made. 
06  van  cushions  were  made. 

6  stretchers  were  covered. 

A  large  number  of  small  jobs  were  also  done,  such  as  upholstering  office  chairs, 
seats  and  backs  and  repairing  flags,  large  maps.  Are.,  for  other  departments  of  the 
railway. 

Cabinet  shop — 

27  veneer  panels  were  made. 

39  ice  box  grates  were  made. 

30  lamp  stool  standards  were  made. 

17  refrigerator  doors  for  dining  cars  were  made. 

59  car  window  sashes  were  made. 

12  standard  flat  top  desks  and  racks  were  made. 

2  postal  chairs  and  2  train  safes  were  made. 
27  vestibule  steps  and  7  double  doors  were  made. 

8  postal  car  assorting  tables  were  made.  •» 
16  swing-  berths  and  9  mahogany  vestibule  doors  were  made. 

7  mirror  frames  and  59  notices  were  framed. 
!•  pockets  for  blinds  were  made. 

36  wooden  wedges  and  50  seat  frames  were  made. 
54  seat  arm  rests  and  33  window  stops  were  made. 
63  art  glass  sashes  were  made. 

3  fireman's  hose  reels  were  made. 

16  dining  car  tables  and  1  sideboard  for  dining  ear  were  made. 

The  following  material  was  repaired  in  the  cabinet  shop: — 
48  car  doors. 
5  typewriter  stools. 

4  cupboards. 

9  tables. 
20—10 
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8  chairs. 
16  step-ladders. 

2  vestibule  doors. 
72  car  seats. 

4  riling  cases. 
185  dining  car  chairs. 

2  templates. 
11  train  safes. 
16  desks. 

A  large  number  of  small  jobs  were  also  done. 
Special  work — 

4  passenger  cars  were  equipped  with  2-ineh  main  steam  heating  pipes. 
The  lighting  in  33  parlor,  sleeping  and  dining  cars  was  remodelled  from 
the  flat  flame  to  the  mantle  lamps. 
2,244  freight  cars  had  the  F  36  triple  valve  removed  and  were  equipped  with 
the  new  style  K-l  triple. 
The  following  special  work  was  also  done  in  connection  with  the  new  shops: — 
A  new  gas  producer  unit  was  purchased  and  installed,  and  a  coal  elevator  was 
purchased  and  installed. 

An  explosion  partly  destroyed  the  water  gas  holder.  This  was  repaired  and  is  now 
in  operation. 

A  steam  pump  was  purchased  and  installed  for  operating  the  hydraulic  valves  of 
the  old  gas  plant. 

Four  jib  cranes  were  ordered  and  two  were  installed  complete ;  the  other  two  were 
partly  installed.   An  old  five  ton  jib  crane  was  remodelled  and  partly  installed. 

Six  96-inch  and  four  48-inch  industrial  railway  turntables  were  purchased  and 
seven  were  installed.  About  3,000  feet  of  21-inch  gauge  track  was  laid  in  connection 
with  these  tables. 

The  old  stationary  grates  were  taken  out  of  the  two  250  H.P.  boilers  which  were 
moved  up  from  the  old  shops,  and  chain  grate  stokers  were  installed  in  their  place. 

A  part  of  the  yard  300  feet  long  and  130  feet  wide  at  the  east  end  of  the  freight 
car  repair  shop  was  planked  to  facilitate  the  repairing  of  freight  cars;  this  will  nearly 
double  the  capacity  of  this  shop  in  fine  weather. 

Three  9  seat,  one  6  seat  and  one  single  closet;  also  six  urinals  and  eight  18-foot 
wash  sinks  were  purchased  for  the  new  shops  and  will  be  installed  during  the  coming 
year. 

A  mezzanine  floor  was  built  in  a  portion  of  the  machine  shop  for  the  electrical 
department  to  repair  motors,  &e.  This  was  fitted  up  with  shelves,  cupboards,  racks 
and  benches,  and  the  whole  place  inclosed  with  lattice  work.  A  portable  lathe  was  set 
up  on  this  floor. 

Twelve  narrow  gauge  trolleys  were  built  for  the  new  shops. 

The  waste  cleaning  machine,  and  picking  mixing  machine  were  moved  up  from 
the  old  shop  and  installed  at  the  freight  car  shop. 

Fifty-six  metal  lockers  were  installed  in  passenger  car  paint  shop. 

Piping  was  put  in  to  return  waste  water  from  gas  plant  to  the  reservoir. 

Three  hoods  and  ventilating  pipes  were  built  of  galvanized  iron  and  put  over 
washing  tanks  in  the  passenger  car  shop. 

Three  positive  blowers  were  removed  from  the  blacksmith  shop  and  piping  made 
and  installed  for  air  to  be  taken  from  the  blast  fans. 

Thirty  dope  waste  boxes  were  made  for  shops. 

A  transfer  table  was  built  at  east  end  of  the  erecting  shop  for  driving  wheel 
storage  tracks. 

Two  jib  cranes  were  taken  from  the  old  shops  and  installed  in  new  shops. 
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The  following  machines  were  purchased  for  the  new  shops  and  will  be  set  up  dur- 
ing the  coming  year: — 
1  planer. 

1  universal  saw  bench. 

1  double  angle  iron  shear. 

1  axle  Keyseat  miller. 

1  lj-inch  Ajax  automatic  rivet  header. 

1  matcher. 

1  nut  burring  machine. 

1  hot  sawing  machine. 

1  No.  5  Knee  type  miller. 
A  locomotive  wheel  lathe,  which  had  been  sent  away  for  repairs  and  alterations, 
was  installed  in  the  machine  shop. 

The  following  machines  were  installed : — 

1  Landis  piston  rod  grinder. 

2  sharpers. 

Two  Davies  expansion  boring  bars  were  received  and  fitted  on  car  wheel  borers. 
One  drilling-  machine  was  removed  from  machine  shop  and  installed  in  passenger 
car  shop. 

One  drilling  machine  was  removed  from  machine  shop  and  installed  in  freight 
car  shop. 

One  double  sawing  machine  was  removed  from  cabinet  shop  and  installed  in 
freight  car  shop. 

The  following  material  was  made  in  Moncton  shops  and  sent  to  River  du  Loup : — ■ 
One  blue  print  cabinet,  nine  water  boxes  for  forges,  three  plates  for  stationary 
boiler  ash  pits,  two  sets  wheel  lathe  tools,  one  springmakers'  furnace,  two  48-inch  and 
one  96-inch  industrial  railway  turntables,  four  smith  forge  blast  gates,  sixty  drawers 
for  tool  racks. 

The  following  regular  work  was  done  in  the  locomotive  department  at  Halifax : — 
8  Locomotives  received  heavy  and  182  specific  repairs. 
35  new  tubes  were  applied  and  185  tubes  were  pieced. 
16  boilers  were  tested. 
6  Sets  driving  tires  were  turned  off. 
6  New  Engine  truck  wheels  were  applied. 
40  New  tender  truck  wheels  were  applied. 
11,220  Bolts  were  forged. 
13,520  Bolts  were  screwed. 
1,045  Studs  were  screwed. 

8  Engines  and  tenders  were  painted. 

217  Piston  rod  and  210  sets  valve  stem  metallic  packing  were  made. 
The  following  special  work  was  also  done  at  Halifax: — 

A  vacuum  car  cleaning  plant  was  installed  complete  in  the  car  cleaning  yard  at 
North  street. 

In  the  car  repair  shop  a  large  amount  of  work  was  done  on  light  repairs  to  cars 
during  the  year. 

A  lot  of  special  work  was  done  for  the  Maintenance  and  Traffic  departments 
in  the  shops  during  the  year. 

The  following  regular  work  was  done  in  the  locomotive  department  at  River 
du  Loup : — 

10  Locomotives  received  light,  16  specific,  23  general  and  16  heavy  repairs. 
492  New  tubes  were  applied  and  6,620  tubes  were  pieced. 

9  Fireboxes  were  patched. 
82  Boilers  were  tested. 

84  Driving  tires  were  turned  off. 
20—10' 
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67  Engine  truck,  220  tender  truck  and  4  trailing-  truck  tires  were  turned  off. 
1  Crank  pin  was  made. 
1  Cab  was  made. 
24  Pilots  were  made. 
1  Tender  frame  was  made. 
11,292  Bolts  were  forged  and  34,547  bolts  were  screwed. 
2,514  Studs  were  screwed. 
300  Lbs.  nuts  were  tapped. 
50  Engines  and  tenders  were  painted. 
1,680  Sets  piston  rod  and  1,817  sets  valve  stem  metallic  packing  were  made. 
47,743  Lbs.  iron  forgings  were  made. 
4  Coal  cranes  were  repaired. 
A  large  number  of  cars  received  light  repairs  during  the  year. 
There  was  also  a  large  amount  of  work  done  for  the  other  departments  of  the 
railway  in  the  locomotive  and  car  shops  during  the  year. 

Chaudiere  Junction — 

A  750  gallon  pump  was  received  and  will  be  installed  during  the  coming  year. 

TVofer  Service — 

This  service  has  been  maintained  in  efficient  condition  during  the  year  over  the 
whole  line. 
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Statement  of  Mileage  and  Coal,  Oil,  Grease  and  Wool  waste  consumed  by  Locomotives 

for  year  ended  31st  March,  1911. 


*  . 

Consumption. 

Average  Consumption  per 
100  Mii.es. 



Months. 
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1910. 

732,565 

42,017 

9,291 

20,981 

2,491 

833 

12,84S 

1 

27 

2.8b 

.34 

.11 

May   

689,328 

37,280 

9,135 

19,799 

2,430 

549 

12,114 

1 

33 

2.87 

.35 

.08 

734  840 

■ '  1  .  ■ 1 1  1 

9,6% 

20,708 

2,551 

40I 

11,558 

1 

2.82 

35 

06 

jniy...;;;;;!. 

73s;i05 

36,404 

9,786 

20,703 

2,623 

592 

11,048 

1 

30 

2.80 

.36 

.08 

August  

736,099 

37,410 

10,028 

21,584 

2,576 

718 

11,384 

1 

36 

2.93 

.35 

in 

742,524 

38,783 

10,245 

21,792 

2,288 

779 

11,700 

1 

38 

2.93 

31 

.10 

730,796 

41,690 

10,002 

21,472 

2,696 

859 

12,778 

1 

37 

2.94 

.37 

1L» 

November  

720,146 

44,370 

10,066 

21,181 

2,725 

539 

13,801 

1 

4(1 

2.94 

.38 

.07 

771,728 

50,729 

11,122 

23,71! 

2,718 

711 

14,724 

1 

44 

3.07 

.36 

.09 

1911. 

January  

737,888 

48,642 

10,199 

22,389 

2,550 

861 

14.76C 

1 

38 

3.03 

.35 

.12 

722,976 

48,068 

10,210 

21,958 

3,248 

765 

14,893 

I 

41 

3.04 

4.", 

11 

847,053 

55,628 

10,447 

24,892 

4,782 

1,079 

14,711 

1 

23 

2.94 

.56 

,13 

Total  

8,904,048 

518,936 

120,227 

261,170 

33,668 

8,736 

13,055 

1.35 

2.93 

.38 

.10 

J.  J.  WALKER, 

Mechanical  Accountant. 

Moncton,  N.B., 

March  31st,  1911. 
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No.  2.— INTERCOLONIAL  RAILWAY. 


Revenue  Account,  Year  ended  March  31,  1911. 


Expenditure 

$  cts. 

Earnings. 

S  cts. 

Maintenance  of  Way  and  Structuies. 

Traffic  Expenses  

Transportation  Expenses  

(Jeneral  Expenses  

Balance  

1,804,089  68 
2.223,908  83 

196,228  65 
5,149,189  46 

222,610  17 

9,595,976  79 
267,806  61 

9.863,7X3  4ti 

Passenger  Earnings  

Freight  Earnings  

Miscellaneous  Earnings  

2,899,419  82 
6,344,595  66 
449.797  44 
169.970  48 

■9.863,783  40 

S.  L.  SHANNON, 

Comptroller. 

E.  k  O.  E. 

Moncucn,  N.  B. 


No.  3. — INTERCOLONIAL  RAILWAY. 
Maintenance  of  Way  and  Structures,  Year  ended  March  31,  1911. 


No.    1.  Superintendence  

2.  Ballast  

3.  Ties  

4.  Rails   

5.  Other  track  material  

6.  Roadway  and  track  

7.  Removal  of  snow,  sand  and  ice 
9.  B  -idges,  trestles  and  culverts. . . 

10.  Over  and  undergrade  crossing- 


52, 
59, 
219. 
168, 
127. 
607, 
119! 
45, 
1, 

1,402. 


cts. 

929  99 
955  13 
382  24 
633  36 
212  53 
746  75 
612  80 
917  38 
374  85 
765  03 
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•  Maintenance  of  Way  and  Structures,  year  ended  March  31,  1911. 


No.  11.  i  trade  crossings,  fences,  rattle  guards  and  signs   

n  12.  Snow  and  Band  fences  and  snow  sheds  

n  13.  Signals  and  interlocking  plants  

ii  14.  Telegraph  and  telephone  iines  

n  10.  Buildings,  fixtures  and  grounds  

•i  17.  Docks  and  wharfs  

ii  18.  Roadway  tools  and  supplies   

■i  22.  Injuries  to  persons   

n  23.  Stationery  and  printing  

H  25.  Other  expenses  

■j  26.  Maintaining  joint  tracks,  yards  and  other  facilities— Dr. 

Cr. 

n  27.  Maintaining  joint  tracks,  yards  and  other  facilities— Cr. 


* 


cts. 


:(7,4(S5  12 
7,206  53 
6,238  11 
1,231  49 
'.'74,760  30 

22,638  55 

L'1,379  10 
393  05 
4,039  17 
1,748  02 

31,845  88 


1,811,711  35 
7,621  67 
1,804,089  68 


E.  and  0  E. 

Moncton,  N.B. 


S.  L  SHANNON, 

Comptroller. 


No.  4. — INTERCOLONIAL  RAILWAY. 
Maintenance  of  Equipment,  year  ended  March  31,  1911 


No.  28.  Superintendence  „  

"  29.  Steam  locomotives  —  Repairs  

n  30.  Steam  locomotives — Renewals  

ii  35.  Passenger  train  cars -  Repairs  

■  36.  Passenger  train  cars- Renewals  

ii  38.  Freight  train  cars— Repairs  

ii  39.  Freight  train  cars— Renewals  

it  44.  Floating  equipment — Repairs  .   

n  47.  Shop  machinery  and  tools  

ii  49.  Injuries  to  persons  

ii  50.  Stationery  and  printing    

it  51.  Maintaining  joint  equipment  at  terminals  — Dr. 

•i  52.  Other  expenses  

,i  53.  Work  equipment — Repairs     

n  54.  Work  equipment— Renewals  


f  cts. 

55,565  98 
659,097  55 
222,222  20 
L'S-0,994  70 
111,111  00 
567,593  43 
166,666  80 
13,522  80 
49,986  6T> 
1,862  04 
10,995  00 
3,790  17 
41,282  45 
26,602  40 
12,615  63 


2,223,908  S3 


E.  and  O.  E 

Moncton,  N.B. 


S.  L.  SHANNON, 

Comptroller. 


No.  5.— INTERCOLONIAL  RAILWAY. 
Traffic  Expenses,  year  ended  March  31,  1911. 


No.  57  Superintendence   

58  Outside  agencies  

59  Advertising....        .  . 

60  Stationery  and  printing. 

61  Traffic  associations  

65  Other  expenses  


E.  &  O.  E.  Moncton,  N.B. 


$  cts. 

57,991  79 
68,926  69 
39,653  21 
26,690  39 
2,784  92 
181  65 


196,228  65 


S.  L.  SHANNON,  Comptroller. 
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No.  6. — INTERCOLONIAL  RAILWAY. 
Transportation  Expenses,  year  ended  March  31,  1S11. 


No.  66 
67 
68 
69 
72 
73 
74 
75 
76 
77 


80 
81 
82 
83 
86 
87 
88 
89 
90 
91 
94 
95 
96 
97 
98 
99 
100 
101 
103 
105 
106 
107 
108 
109 
110 
111 


Superintendence  

Despatching  trains   .. 

Station  employees   

Weighing  and  Car  Service  Associations  

Station  supplies  and  expenses  

Yardmasters  and  their  clerks  

Yard  conductors  and  brakemen  

Yard  switch  and  signal  tenders  

Yard  supplies  and  expenses  

Yard  enginemen  

Enginehouse  expenses— Yard  

Fuel  for  yard  locomotives   

Water  for  yard  locomotives  

Lubricants  for  yard  locomutives  

Other  supplies  for  yard  locomotives  

Operating  joint  yards  and  terminals— Dr  

Road  enginemen  

Knginehouse  expenses — Road  

Fuel  for  road  locomoti  veB  

Water  for  road  locomotives  

Lubricants  for  road  locomotives  

Other  supplies  for  road  locomotives.  

Road  trainmen  

Train  supplies  and  expenses  

Interlockers,  block  and  other  signals — Operation . 

Crossing  flagmen  and  gatemen   

Drawbridge  operation  

Clearing  wrecks   

Telegraph  and  telephone— Operation  

Operating  floating  equipment  

Stationery  and  printing  

Other  expenses   

Loss  and  damage — Freight  

Loss  and  damage— Baggage  

Damage  to  property    

Damage  to  stock  on  right  of  way  

Injuries  to  persons  '  

Operating  joint  tracks — Dr  


Cr. 

No.  84  Operating  joint  yards  and  terminals— Cr. 


81, 
152, 
656, 
1. 
94, 
35, 
136. 
13 
20, 
123, 
31, 
169, 
9, 

3, 
2 

108, 
514, 
257, 
1,590, 
50, 
29, 
H 
670, 
184, 
11, 
11. 
3, 
17, 
10, 
45, 
57, 
21, 
36, 

25. 
3, 
22, 
10, 


509 
7(17 
553 
671 
276 
238 
636 
667 
795 
426 
067 
528 
717 
502 
091 
894 
394 
495 
802 
691 
823 
275 
264 
896 
516 
810 
711 
221 
815 
396 
345 
149 
,696 
535 
705 
851 
604 
926 


02 
53 
27 
75 
47 
39 
75 
20 
20 
24 
13 
82 
57 
of, 
46 
80 
13 
38 
56 
97 
05 

llll 

:.4 
51 
83 
64 
97 
47 
12 
67 
77 
71 
44 
94 
83 
50 
66 
17 


5,228,215  52 
79,076  06 


5,149,139  46 


E.  &  O.  E. 

Moncton,  N.B. 


S.  L.  SHANNON, 

Comptroller. 


No.  7.— INTERCOLONIAL  RAILWAY. 
General  Expenses,  year  ended  March  31,  1911. 


No.  113  Salaries  and  expenses  of  general  officers  

114  Salaries  and  expenses  of  clerks  and  attendants.. 

115  General  office  supplies  and  expenses  

116  Law  expenses   

118  Relief  department  expenses  

119  Pensions     

120  Stationery  and  printing  

121  Other  expenses   ..  . 


cts. 

,868  20 
054  26 
186  55 
204  33 
399  96 
695  88 
828  89 
372  10 


222,610  17 


E.  &  O.  E 

Moncton,  N.B. 


S.  L.  SHANNON, 

Comptroller. 
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DEPA RTMEfi T  OF  RAILWAYS  A X D  CASALS 


2  GEORGE  V.,  A.  1912 
INTERCOLONIAL  RAILWAY  OF  CANADA. 

Statement  of  Averages,  year  ending  March  31,  191 1. 


Mileage  of  railway 

Kngine  mileage  

Total  train  mileage. 
Total  car  mileage. . . 


Ratio  of  earnings  to  gross  earnings 

Revenue  from  transportation  

Revenue  from  operation  other  than  transportation  

Gross  earnings  i>er  mile  of  railway  Dollars 

it  engine  mile    " 

.  it  train  mile  

■i  car  mile   Cents 

Ratio  of  expenses  to  gross  earnings — 

Maintenance  of  Way  and  Structures  

-,t'  Kquipment     

Traffic  expenses     

Transportation  expenses  

General  expenses  . . . . v'';V.  .  >   


Expenses  i>er  train  mile — 

Maintenance  of  Way  and  Structures. 

ii  Equipment  

Traffic  expenses  

Transportation  expenses  

General  expenees   

K\penses  per  mile  of  railway- 
Maintenance  of  Way  and  Structures.. 

ii  Kquipment ....     .  . 

Traffic  e\|ienses  

Transportation  expenses.  ..        .  .. 

General  expenses  


Locomotive  and  car  repairs  per  locomotive  and  car- 

Locoinotives  

Passenger  cars  

Freight  cars    


1,455  63 
s.iM  o-iS 
C, 970- 346 
97,506  352 


Per  cent. 
98  05 
1  93 
6,776  30 
1  11 
1  42 
10  12 
Per  cent. 
18  29 
22  55 

1  99 
52-30 

2  26 

Cents. 
25  88 
SI  91 

2  82 
73  87 

3  19 

dollars. 
1.239  39 
1,527  SO 
134  81 
3.537  40 
152  93 

Hollars. 
1.585  65 
615-06 
45  20 


C.  F.  BURNS, 

Auditor  of  D  'isbii rsementg. 

S.  L.  SHANNON, 

Comptroller  and  Treasurer. 
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INTERCOLONIAL  RAILWAY  OK  CANADA. 
Statement  of  Receipts  1910-11. 


Months. 


L910 
April 


September. 


November  .  

December ....   

1911- 

•Tanuary  

February  j    152,070  09 

March   :  


mio-i  1 . 


Passenger 
Traffic 

Freight 

Traffic. 

Mails  and 
Sundries. 

Total. 



S  cts. 

S  Cts. 

S  cts. 

*  «... 
•S>  cts. 

223,075  84 
212, 52'.  i  19 
263,678  70 

■11  0,1 'JO  On 

353,587  9'J 
3:58,829  82 
254,821!  10 
187,774  00 
212,035  00 

563,502  99 
515,131  00 
524,270  22 

AHA  t\itA 
404,004  »»0 

507,987  93 
523,713  77 
548,251  07 
580,994  88 
552,057  33 

63,302  07 
(0,578  92 
50,122  64 
52,707  92 
48,372  14 
55,470  22 
54,006  93 
62,371  84 
64,335  94 

850,481  50 
768,239  77 
838,071  02 
855,478  90 
909,948  00 
918,019  81 
857,084  70 
837,141  32 
829,028  33 

177,710  00 
152,079  09 
204,666  03 

40.->,391  02 
470,552  47 
001,457  30 

48,312  13 
49,943  30 
30,177  21 

691,413  81 
072,574  92 
836,300  60 

2,899,419  82 

6,344,59:.  66 

019,767  92j  9,863,783  40 

2  705, 8S4  00 

6,048,884  18 

453.460  15  9.208.234  99 

W.  H. 


EsTANO, 

Traffic  Auditor. 


S.  L.  SHANNON, 

Comptroller'  and  7'reasurer. 


INTERCOLONIAL  RAILWAY  OF  CANADA. 
Passenger  Statement  1910-11. 


Months 


1910 

April  ...  . 

May  

.rune  

July  

August  . . . , 

September 

October. . . . 

November 

December. 
1911- 

January.. . . 

February  . 

March.... 


1910  11. 


Lo.al. 


Through. 


Total. 


Number.      Mileage.   1  Number. 


231,191 
247,389 
250,209 
314,140; 
347,913; 
290,312, 
235,707 
208,380 
247,487 

202,800 
170,101 
210,746 


2.96S.435 


1909-10   ...  2,873,547 


0,054,759 
7,483,577 
10,440,524 
12,389,161 
13,126,527 
13,452,386 
8,925,762 
0,578,041 
8,204,097 

5,972,780 
5,227,037 
6,377,087 

104,232,338 

103,138,341 


20,650 
20,380 
20,644 
31,449 
31,543 
31,518, 
25,2691 
10,220! 
18,044 

17,859 
11,800 
19,018 


201,400 


Mileage. 


Number.  Mileage. 


7,509,959 
4,552.548 
4.120,047 
4,059,760 
6,079,245 
5,977,085 
4,596,070 
3,280,325 
3,815,003 

3,870,707 
3,194,318; 
6,481,157 


251.8  41 
267.709 

270,853: 
345,589; 
379,450; 
321,830 
260,976 
224, 000 
265,531 1 

220,059 
188,027 
229.704 


13.504.718 
12,030,125 
14,501,171 
17,048,921 
19,205,772 
19,429,471 
13,521,832 
9.864,360 
12,019,160 

9,849,487 
8,421,355 
12.858,844 


21S.77; 


58,148,884  3,232,895  162,381,222 
rUMM',40S    3,122.324     152. 13s. » >9 


W.  H.  Estan.o 

Traffic  Auditor. 


S.  L.  SHANNON, 

Comptroller  and  Treasurer. 
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INTERCOLONIAL  RAILWAY  OF  CANADA,, 

Freight  Statement  1910-11. 


Months. 


1910— 

April. . .  . 

May  

•Tune  

July  

August  

September . 

October 

November . 

December. . 
1911- 

January . . . 

February . . 

March  . . . 


1910-11  . 
1909-10  . 


Local. 


Tons. 


275.837 
247,993 
250,125 
231,490 
249,393 
259,520 
205,023 
iv.i.m.-, 
240,988 

232,954 
239,174 
303,829 


3,085,437 


2,958,642 


Mileage. 


fi2,085,180i 
53,368,3%; 
50,105,122 
41,711.909 
45.7H2.720 
42,176,8441 

10,344,948 
48,193, 49ll 
39,464,349 

46,623,736 
50,803,966 
65,533,195 


592.203.850 


561,569,004 


Through. 


Tons.  Mileage. 


79,762 
71,540 
68,004 
01.725 
89,713 
81,716! 

88,o99! 

102.664 
117,468 

81,262 
71,165 
102,815 


1,015,963 


968. 59S 


42.441,358 
35,118,297 
34. 100,151 
28.486,052 
40, 14%  469 
37,563,872 
44.167,901 
51,310.251 
01.325,339 

42,470,1071 
36, 687, 741 : 
54,608,075 

508,430,07a! 

E05, 424,693! 


Total. 


Tons. 


Mileage 


355.599 
319,533 
31S.129 
293,215 
339,100 
341,242 
353, 122 1 
391, 7«» 
358.450! 


104.526,538 
88. 486. 693 
84,205,273 
70.197.961 
85,9:58,189 
79.740,710 
90,512,909 
99,503,742 

100,789,688 


314.210  S<|,099.843 
310,339'  87,491,707 


400.074 


4,101,400 


3,927,240 


120.141.27" 
1,100,634,529 


1,006.993,757 


S.  L.  SHANNON. 

Comptroller  and  Treasurer. 

W.  H.  Estano, 

Traffic  Auditor. 


INTERCOLONIAL  RAILWAY  OF  CANADA. 


Descriptive  Statement  of  Freight  transported  daring  the  yeir  ended  March  31,  1911. 


Number.  Tons. 


Barrels  flour   1,696,280 

Bushels  grain   5,080,S48" 

Live  stock   113,976' 

Sup.  feet  lumbtr  j  047,327,499 

Coal  and  other  fuel    

Manufactured  goods   ... 

All  other  articles  


Total. 


109.028 
111,067 
20,961 
897,819 
098,347 
229.318 
573,660 


4. 101, 400 


W.  II.  Estano, 

Traffic  Auditor. 


S.  L.  SHANNON, 

Comptroller  and  Treasurer. 
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Comparative  Statement  of  Principal  Revenue  Producing  Freight  carrieil  over  the 
Intercolonial  Railway  in  1909-10  and  1910  11. 


1  tescription. 


't/tttre . 


Product  of  Atjrict 

Grain  

Flour  

Potatoes  

Hay   

Apples,  fruits  and  vegetables. 
Other  mill  products  .  ... 
Cotton   


Products  of  Animals : 
Hogs  and  horses .  .  . 
Sheep  and  cattle . . 

Lambs  

Dressed  meats  

Poultry  and  game . 

Fish  

Oysters  

Wool  

Hides  and  leather. 


Products  of  Mines  : 
Coal  and  coke 

Ore  

Sand,  stone,  etc.  . 

Salt  

Slate  and  granite. 
Phosphate  


Products  of  Forests  : 

Lumber  

Bark   

Cord  wood  

Pulp  wood  

Wood  pulp  

Shingles  

Other  forest  products. 


Monufacturcs  : 

Petroleum  and  oils . 


ugar. 


Iron  and  steel  rails  

Iron,  pig  and  bloom  

Wire  rods  

Steel  billets  

Other  castings  and  machinery . 

Bar  and  sheet  metals  

Brick,  lime  and  cement  

Agricultural  implements  

Furniture  

immigrants'  effects  

Miscellaneous    


<  I  rand  total . 


War  ended 

31st 
March,  1911. 


Tons. 


155,484 

liio.si: 
31,222 
72)229 
18,855 
31,511 
3,723 


8,898 
11,768 
1,967 

IS,  43!) 
411 

27.887 
1,053 
1,042 
6,067 


1.050,302 
5,740 
184,073 
8,  SOS 
1,548 
15,351 


410,774 
15,835 
48,751 

185,385 
39,072 
78,93(1 

250.1102 


27,537 
02,571 
88,484 
138,408 
01,380 
80,410 
75,410 
12,059 
107,190 
7,585 
5,825 
1,821 
357,963 


3,927,240 


111,007 
109,028 
20,332 
58,354 
!  3,487 
40,749 
5,794 


8,174 
11,034 
1,753 
15,028 
954 
36,737 
2.433 
1,590 
0.800 


1,039,722 
22,382 
175,080 
12,001 
I,  Mil 
1H.202 


520,950 
18,874 
58,025 

183, 534 
42,080 
70,600 

113,030 


35,303 
52,102 

108,540 
04,807 
00,475 

135,000 

111,015 
40,(131 

103,027 
12,273 
9,638 

1,175 

543,523 


4,101,400 


(Sgd.) 


W.  H.  Estaxo, 

Auditor  of  Traffic. 


(Sgd.) 


8.  L.  SHANNON, 

Com/droller  and  Treasurer. 
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2  GEORGE  V.,  A.  1912 

INTERCOLONIAL  RAILWAY. 

Statement  showing  quantity  of  the  under-mentioned  articles  carried  over  the  I.  R.  C. 
during  fiscal  year  ended  March  31,  191  I. 


Articles. 


Raw  sugar,  west  bound  

Refined  sugar,  west  bound  . . . . 
European  freight,  west  bound. 
i<  east  bound 


Grain  for  shipment. 


Fresh  fish 

Salt  fisl) 

Coal...  . 


*  Includes  tone  deals. 

W.  H.  Kstano, 

Traffic  Auditor. 


A'ia 
Montreal. 


Tons. 

1,293 
9,368 
10,500 
17,107 
bush. 
233,839 
Tons.  ' 
1.300 
3,590 
ISO 


Via 
St.  Rosalie. 


Ti  HIS 


532 
(1,326 
4.362 
2,868 


Tons 
1,216 
893 
90 


V  la 
St.  John. 

For 
Local 

Stations.  ; 

1 



Tons. 

Tons. 

24,166 

947 

25.020 

27 

33,755 

6,900 

97.021* 

Hush. 

2,000 

T< his. 

Tons. 

2,733 

6,161 

1 .933 

9.130 

633 

983,921 

Total. 


Tons. 

25,991 
41,667 
48.644 
123.8S6" 

Bush. 

235,839 

Tons. 
14.41" 
15,546 

984.824 


L.  SHANNON, 

Comptroller  and  Treasurer. 


I NTERCOLON I A  L  1 1 A 1 1  -  WAY. 
Statement  of  Coal  shipped  over  the  I.  R.  C.  during  fiscal  year  ended  March  31,  1911. 


Koit  the  West. 

For 


Prom 

Via 
St.  John. 

Via 
St.  Rosalie. 

Via 
Montreal. 

Local 
Stations. 

Total. 

\Ve8tville  

T<  >ns. 
340 

Tons. 

90 

Tons. 
180 

Tons. 

430,522 
32.730 
70,176 
44,442 
11,570 
101,836 
202.S3S- 
41.476 
83 
7,340 
40,908 

Tons. 

431.132 
32,730 
70,176 
44.735 
11,570 
101.836 
202,838 
41.476 
83 
7,310 
40.908 

984,824 

293 

Norton   

633 

90 

ISO 

983.921 

S.  L.  SHANNON, 

W.  H.  Esiano,  Comptroller  and  Treasurer 

Traffic  Auditor. 
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STATEMENT  of  Ocean  Borne  Passenger  Business  done  .at  the  Port  of  Halifax  during 
the  year  ending  .March  ."51,  1911. 


Numbed  <>k  Passenobbs. 


Name  <»f  Steamer. 


G.P.R.  SS.  Lim. 
Empress  of  Ireland 
Kmpreas  of  Britain 

Allan  Line — 

Cor&ican  

Pretorian  

Virginian   

Hesperian  

Tunisian   

Xuniidian  

Vietorian  ...   

Mongolian  

Parisian  

Carthaginian  

Siberian ...   

Grampian  

Corinthian  

Lake  Erie  

Sicilian   

Ionian  


North  Geiman  Lloyd  &  Hamburg  American  Line 

Brandenburg    

Palianza  

Badenia  

Pisa    


Royal  Line — 
Royal  Edward . 
Royal  George. 

Dominion  Line — 

Canada  

Southwark  

Laurentic  

Dominion  

Megantic 


1st  2nd       Steerage.  Total. 


147  ■ 

105 


147 


I.-16 
129 
140 

174 

45 


61 
31 
41 


79 
111 


112 


1,435 


479 
467 


82 

28 

257 

16 

24 

147. 

1,348 

3,461 

4,956 

265 

711 

976 

1.020 

2,131 

3,307 

742 

2,428 

3,299 

865 

2,785 

3,790 

228 

372 

600 

1.081 

2,267 

3,522 

328 

1.291 

1,664 

398 

301 

699 

225 

888 

1,174 

92 

670 

793 

681 

1.743 

2,46:> 

268 

437 

705 

157 

252 

409 

99 

7)04 

C03 

383 

760 

1,143 

315 
622 
319 
232 


1,333 
1,159 


315 
622 
349 
232 


1,891 
L>.o:i7 


480 

807 

1.2S7 

139 

761 

900 

29 

48 

84 

147 

339 

486 

356 

812 

1.23d 

10,375 

28,130 

39,940 

MlNCTON,  N.B., 

Julv  5,  19!  1. 


(Sgd.)  TIFFIN, 

Genera/  Traffic  Manage 
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INTERCOLONIAL  RAILWAY. 

Office  of  the  Engineer  of  Maintenance. 

To  the  Canadian  Government  Railways  Managing  Board, 
Moncton,  N.B. 

Gentlemen, — I  beg  leave  to  submit  the  following  annual  report  for  the  main- 
tenance of  the  Windsor  Branch  Railway  for  the  year  ending  March  31,  1011. 

TRACK. 

During  the  year  3,401  feet  of  56-lb.  and  58-lb.  rails  were  taken  out  of  track  and 
the  same  quantity  of  67-lb.  rails  were  relaid. 

TIES. 

During  the  year  11,898  ordinary  ties  and  4  sets  of  switch  ties  were  renewed. 

SEMAPHORES  AND  SWITCHES. 

Necessary  repairs  were  made  to  switches  and  semaphores  on  the  line. 

FENCES. 

Necessary  repairs  were  made  to  existing  fences  on  branch. 

WHARFS  AND  TRESTLES. 

Necessary  repairs  wore  made  to  all  wharfs  and  trestles. 

BRIDGES  AND  CULVERTS. 

During  the  year  the  following  bridges  and  culverts  were  repaired  on  the  branch: — 
Sackville,  bridge;  Sharps,  bridge;  Stillwater,  culvert. 

BUILDINGS  AND  PLATFORMS. 

During  the  year  the  following  buildings  and  platforms  were  repaired : — 
Windsor,  engine  house;  Windsor,  station;  Windsor,  platform;  Windsor,  lumber 

shed;  Newport,  freight  shed;  Newport,  station;  Mount  Uniacke,  station;  Mount 

Uniacke,  platform;  Hartsville,  platform. 

Necessary  repairs  were  made  to  hand-cars,  trollies,  and  the  track  on  Windsor 

branch,  with  the  bridges  and  structures  have  been  kept  in  good  repair  during  the  year. 

I  am,  yours  faithfully, 

T.  C.  BURPEE. 

Eng.  of  Maintenance  Office, 
Moncton,  N.B., 

May  15,  1911. 
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Statement  of  Ocean  Borne  Passenger  Traffic  done  at  the  Port  of  Halifax  during  the 

year  ended  March  31,  1911. 


Uranium  Line — 

Campania   

Uranium  ...  . 
Sicilian  Prince  . 

Volturno   

Canipanello  

Carried  forward . 

Total. . . 


Name  of  Steamer. 


Numbed  of  Passengers 


1st. 


1,435 
1,435 


2nd.  Steerage. 


26 
41 


46 
33 
10.37-*. 

10,521 


1, 
1 

1, 
1, 

2s, 


574 
434 
388 
850 
210 
130 


34,598 


Total. 


1,600 
1.475 
388 
1,902 
1,249 
39,940 

46,554 


STATEMENT  of  Ocean  Borne  Passenger  Business  done  at  the  Port  of  St.  John,  N.B., 
during  the  fiscal  year  ending  March  31,  1911. 


Line  of  Steamer 


I  tonaldson  Line  - 
Cassandra  .  . 

Atbenia  

Saturnia  


C.  P.  K.  Line- 
Lake  Michigan  

Lake  Manitoba  

Empress  of  Ireland . 

Lake  Erie   

Mount  Temple  ... 
Empress  of  Britain. 

Montreal  

Montfort  

Montezuma  

Lake  Champlain 


Allan  Line — 
Grampian . . . 

Corsican  

Virginian . . . 
Pomeranian . 
Tunisian  . . . 
Victorian .  . 
Hesperian . . 
Sardinian  . . 


Number  op  Passengers 


1st. 


27 
15 

3 


2nd. 


Immi- 
grants. 


414 
125 
108 


107 
10 
11 

1 
84 

1 
15 
46 


12 
8 
12 
11 
10 
28 
3 


Total . 


52 


30 


1,054 


1,136 
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Statement  of  Ocean  Borne  Passenger  Business  done  at  the  Port  of  Quebec,  during  the 

year  ended  March  31,  1911. 


Name  of  Steamer. 

NlMRF.K  OK  PASSKKCSBS. 

1st. 

Immi- 
grants. 

Total. 

Allan  Ijine  ,  . .  

100 
19 
71 

m 

287 
no 

30 
43 
33 
83 

S6I 
27« 
190 
30 

4i ; 

44 

116 

C.  P.  R.  Line  ■  

3 

ii 

33 

Royal   

Total   

— ■  

237 

1,026 

1,863 

Statement  of  Ocean  Borne  Freight  Traffic  via  Halifax  for  the  year  ended 

March  31,  1911. 


Lim-  of  Steamers. 

Import. 

Export. 

Elder  Dempster  Co.      

Furness,  Withy  Co  

Pickford  &  Black  

Allan  Line  

Manchester  Line    

Tons. 

3,794 
15,164f 
17,«S3i 
17,3691 
1,211 
5,289 
Hljf 
122* 

1.090 

830 

Tons. 

I,  294v 
07,3953 
211,026.'. 

4,3084 
4,102" 

II,  187 

 iii 

58ll 
:;os: 

I189J, 

5 

20,105v 

Can.  Northern  SS.  Co  

Uranium  SS.  Co  '.  

C.  P.  R.  SS.  Line  

Plant  SS.  Co    

Red  Cross  SS.  Co    

St.  Pierre  Line   

S,73l 

72,2934, 

131,049j 

Statement  of  Ocean  Borne  Freight  Traffic  via  St.  John  fur  the  vear  ended 

.March  31,  1911. 

Linn  of  Steamers. 

Import.  Export, 

Donaldson  Line  

Allan  Line  

C.  P.  R  Lim   

Furness  Line    

Pickford  &  Black  

Total   

Tons. 

4,SH7 
3,669 
2.729 
1,988 
1.175 
9S1 
264 
123 
32 

Tons. 
1,386 

8,112 

I.  837 
7.177 

90 

II,  714 
!>87 
(1511 

41 

15,828 

27,030 

iii 
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No.  L— WINDSOB  BRANCH  RAILWAY. 
Revenue  Account  year  ended  March  31,  lyll. 


Expenditure. 

3  uts. 

Earnings. 

*  Cts 

Maintenance  of  way  and  structure  

17,7!'"  US 

Passenger  earnings  

  15,739"  23 

Bala  no*  

30,393  4."> 

Freight  earnings   

.     ...     31,300  31 

1,151  84 

48,191  43 

48,191  43 

E.  &  O.  E.  S.  L.  SHANNON. 

Moncton,  N.K.  Comptroller. 

No.  ■>.— WIXDSOK  BRANCH  RAILWAY. 


Maintenance  of  Way  and  Structures,  year  ended  March  31,  1911. 


Superintendence   

Ballast  

Ties  

Rails  

Other  track  material    

Roadway  and  track  

Removal  of  snow,  sand  and  ice  

Bridges,  trestles  and  culverts   

tirade  crossings,  fences,  cattle  guards  and  signs 

Signals  and  interlocking  plants  

Buildings,  fixtures  and  giounds  

Roadway  touls  and  supplies   

Stationery  and  printing  

Otlwr  expenses  


,893 
148 

S.349 
488 

,  162 

1,826 
582 
432 
244 
2 

,368 
127 
35 
134 


il.'. 
71 

36 
47 
86 
97 
35 
28 
34 
75 
82 
38 
57 
48 


17,7'.I7  98 


E.  &  O.  E. 

Moncton,  N.B. 


S.  L.  SHANNON, 

Comptroller. 


X...  3.— WINDSOR  BRANCH  RAILWAY. 
General  Balance,  year  ended  Marcli  31,  191  1. 


Dr. 

§  cts. 

Cr. 

8  cLs. 

1,880  33 

1.880  33 

E.  &  O.  E. 

Moncton,  N.B. 
20—12 


S.  L.  SHANNON, 

Comptroller. 
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PRINCE  EDWARD  ISLAND  RAILWAY. 

Superintendent* s  Qffice, 

Charlottetown,  P.E.I.,  May  10,  1911. 

Sir, — I  have  the  honour  to  submit  the  following  report  of  the  working  of  the 
l'rince  Edward  Island  Railway,  for  the  fiscal  year  ended  March  31,  1911. 

I  also  inclose  the  report  of  the  mechanical  superintendent,  and  the  following 
statements  prepared  by  the  accountant  and  auditor,  and  the  mechanical  accountant 
and  storekeeper: — 

No.  1.  Capital. 

2.  Revenue. 

3.  Maintenance  of  way  and  structures. 

4.  Maintenance  of  equipment. 

5.  Traffic  expenses. 

6.  Transportation  expenses. 

7.  General  expenses. 

8.  General  stores. 

9.  General  balance. 

10.  Statement  of  averages. 
Statement  of  receipts. 
Passenger  statement. 
Freight  statement. 

Descriptive  statement  of  freight  transported. 
A.  Statement  showing  the,  number  of  loeojnotives  and  the  various  classes  of 
cars. 

B.  Statement  showing  the  mileage  made,  and  the  coal,  oil  and  waste  con- 
sumed by  locomotives. 
The  mileage  of  the  railway  in  operation  during  the  year  was  the  same  as  last 
year,  267-5  miles. 

CAPITAL  ACCOUNT. 

The  expenditure  to  March  31,  1910,  was  $8,465,364  91 

The  additions  during  the  year  were  as  follows: — 

To  increase  accommodation  at  Charlottetown  .  .   .  .$17,056  22 

Branch  line  Harmony  to  Elmira   72,278  09 

New  engine  house,  Georgetown   4,986  25 

 »   94.320  56 

Making  the  total  on  March  31,  1911  $8,559,665  47 

The  above  expenditure  under  the  head  of  capital  account,  for  the  current  year, 
will  l>e  more  fully  explained  by  the  chief  engineer. 

REVENUE  ACCOUNT. 

The  revenue  still  continues  to  increase,  and  this  is  a  very  good  index  of  the  pros- 
perity of  the  province  in  general. 

The  gross  earnings  and  working  expenses  for  the  year  compare  as  follows: — 

Gross  earnings  $  337,419  55 

Working  expenses   424.104  00 


Difference 


$    86.684  45 
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The  gross  earnings  compare  with  the  previous  year  as  follows: — 

In  1909-10   $  319,074  74 

1910-11    337,419  55 

Increase   18,344  81 


The  earnings  from  passenger  traffic  compare  as  follows: — 

In  1909-10   $  140,076  83 

1910-11    142,503  41 

Increase  '.  $  2,426  58 


The  earnings  from  freight  traffic  compare  as  follows : — - 

In  1909-10   $  153,373  11 

1910-11    158,841  61 

Increase   5,468  50 


The  earnings  from  mails  and  sundries  compare  as  follows: — 

In  1909-10   $    25,624  80 

1910-11    36,074  53 

Increase  $    10,449  73 

The  number  of  passengers  carried  compare  as  follows: — 

Number. 

In  1909-10    351,038 

1910-11    356,761 

Increase   5,723 

The  weight  of  freight  compares  as  follows: — 

Tons. 

In  1909-10    105,741 

1910-11    108,263 

Increase   2,522 

WORKING  EXPENSES. 

The  working  expenses  compare  with  the  previous  year  as  follows : — 

In  1909-10   $  427,283  73 

1910-11    424,104  00 

Decrease   3,179  73 
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The  averages  compare  with  the  previous  year  as  follows: — 

Per  Mile  Run  by  Locomotives. 

i  Cents. 

In  1909-10    96-05 

1910-11   93-81 

Per  Mile  Run  by  Trains. 

I  Ceuis.  1 

In  1909-10   «■  . .  132-07 

1910-11   127-86 

Expenditure  per  Mile  of  Railway. 

In  1909-10   $       1,600  31 

1910-11    1,588  40 

TRACK. 

Thirty-live  thousand,  seven  hundred  and  seventy-eight  track  ties,  JO  sets  switch 
ties,  and  48  head-blocks  and  frames  were  renewed.  . 

Three  Burpee  switch-stands  were  put  in  track  to  replace  wooden  ones. 

Fifty  pound  steel  rails  were  used  as  follows: — 1,920  feet  in  laying  new  sidings 
in  Charlottetown  yard,  288  feet  on  pits  in  new  engine  house,  1,00S  feet  in  laying  track 
for  storing  wheels,  and  480  feet  in  relaying  track  to  Steam  Navigation  Company's 
wharf  at  Charlottetown. 

Rails  were  rclaid  in  the  following  places: — 1,650  feet  56-lh.  steel  rails  in  main 
line  at  Charlottetown,  to  replace  50-lb.  rails  which  were  in  bad  order:  5.280  feet  56-lb. 
steel  rails  on  main  line  between  Winsloe  and  Milton,  to  replace  50-lb.  rails;  2,500  feet 
56-lb.  steel  rails  on  main  line  at.  North  Wiltshire;  3,840  feet  50-lb.  steel  rails  on  main 
line  at  Hunter  River;  700  feet  56-lb.  steel  rails  on  main  line  at  Elliott's;  9,280  feet 
50-lb.  steel  rails  on  Cape  Traverse  branch,  to  replace  56-lb.  rails  which  were  in  bad 
order;  1.200  feet  50-lb.  steel  rails  in  Summerside  yard;  250  feet  50-lb.  steel  rails  in 
Tignish  yard:  4,320  feet  50-lb.  steel  rails  ou  Vernon  River  loop  to  replace  56-lb.  rails, 
which  were  in  bad  order;  800  feet  50-lb.  steel  rails  on  main  line  at  Montague;  and 
2,880  feet  50-lb.  steel  rails  and  4  frogs  laid  in  yard  at  Georgetown  to  replace  iron  rails. 
One  thousand,  seven  hundred  and  sixty  feet  50-lb.  steel  rails  were  laid  in  Souris  yard, 
and  705  feet  56-lb.  steel  rails  used  on  circle  in  new  engine  house,  at  Charlottetown. 

Twenty-two  hand  cars  were  rebuilt. 

SIDINGS. 

At  Alberton  1,62S  feet  of  50-lb.  steel  rails  were  laid  on  sidings  to  replace  iron 
rails. 

At  Bloomtield  744  feet  of  50-lb.  steel  rails  were  laid  on  sidings  to  replace  iron  rails. 
At  O'Leary  744  feet  of  50-lb.  steel  rails  were  laid  on  sidings  to  replace  iron  rails. 
At  Conway  3,000  feet  of  50-lb.  steel  rails  were  laid  on  Y  to  replace  iron  rails. 
At  Richmond  708  feet  of  50-lb.  steel  rails  were  laid  on  sidings  to  replace  iron  rails. 
At  Wellington  336  feet  of  50-lb.  steel  rails  were  laid  on  sidings  to  replace  iron  rails. 
At  Summerside  1,870  feet  of  50-lb.  steel  rails  were  laid  on  sidings' to  replace  iron 

rails 

At  Kensington  384  feet  of  50-lb.  steel  rails  were  laid  on  sidings  to  replace  iron 
rails. 

At  Emerald  1,800  feet  of  50-lb.  steel  rails  were  laid  on  sidings  to  replace  iron  rails. 
At  North  Wiltshire  864  feet  of  50-lb.  steel  rails  were  laid  on  sidings  to  replace 
iron  rails. 

At  Fodhla  500  feet  of  50-lb.  steel  rails  were  laid  down  as  a  new  siding. 

At  Selkirk  1.008  feet  of  50-lb.  steel  rails  were  laid  on  siding  to  replace  iron  rails. 
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At  St.  Peter's  240  feet  of  50-lb.  steel  rails  were  laid  on  siding  to  replace  iron  rails. 
At  Morell  345  feet  of  50-lb.  steel  rails  were  laid  on  siding  to  replace  iron  rail*. 
At  Lot  40  2C4  feet  of  50-lb.  steel  rails  were  laid  on  siding  to  replace  iron  rails. 
At  Mt.  Stewart  1,718  feet  of  50-lb.  steel  rails  were  laid  on  siding  to  replace  iron 
rails. 

At  Bedford  908  feet  of  50-lb.  steel  rails  were  laid  on  siding  to  replace  iron  rails. 
At  Perth  672  feet  of  50-lb.  steel  rails  were  laid  on  siding  to  replace  iron  rails. 
At  4S  Road  540  feet  of  50-lb.  steel  rails  were  laid  on  siding  to  replace  iron  rails. 
At  Cardigan  1,620  feet  of  50-lb.  steel  rails  were  laid  on  siding  to  replace  iron  rails. 

FENCING. 

Thirty-four  thousand,  one  hundred  and  fifty-nine  feet  of  fence  were  rebuilt  with 
new  cedar  posts  and  Page  wire.  Three  thousand,  five  hundred  and  ninety  feet  of 
stationary  snow  fence,  and  765  feet  woven  wire  fence  were  rebuilt.  Two  hundred  and 
sixty-seven  panels  portable  snow  fence  were  built  by  our  own  men,  and  placed  where 
most  needed.  A  large  quantity  of  temporary  snow  fence  was  erected  with  brush  and 
other  material. 

Fifty  farm  gates  were  renewed. 

All  fences  that  needed  repairing  were  attended  to  during  the  summer,  and  put  in 
as  good  order  as  possible. 

BALLASTING. 

Nine  hundred  and  eighty-five  ears  ballast  were  distributed  where  needed  badly. 
Fifty-five  ears  cinders  were  distributed  and  used  for  ballast.  Three  hundred  cars  of 
clay  were  used  to  grade  station  ground,  and  in  widening  embankments. 

BRIDGES. 

At  Tignish  the  iron-work  of  Pig  Brook  bridge  was  scraped  and  painted,  also  the 
iron-work  of  Harper's  bridge. 

At  Alberton  the  iron-work  of  Huntley  River  bridge  was  scraped  and  painted. 

At  Bloomfield  the  iron-work  of  Trout  Brook  bridge  was  scraped  and  painted. 

At  Ellerslie  a  new  covering  of  hard  pine  ties  was  placed  on  bridge,  and  iron-work 
was  scraped  and  painted. 

At  Richmond  an  iron  bridge  plate  girder,  24  feet  long,  built  on  stone  abutments, 
was  put  in  to  replace  wooden  bridge,  which  was  becoming  unsafe.  Bridge  also  received 
a  new  top  covering  of  hard  pine  ties,  and  the  iron-work  was  painted. 

At  Wellington  iron-work  of  bridge  was  scraped  and  painted. 

At  Brudenell  repairs  were  made  to  stone  abutments  of  bridge. 

All  bridges  requiring  repairs  received  attention. 

CUL.VERTS. 

At  O'Leary  a  new  concrete  pipp  culvert,  20  feet  long,  of  24-inch  pipe,  was  put  in 
to  replace  one  that  was  too  small  to  carry  the  current  of  water  at  this  place,  the  one 
removed  having  been  used  in  another  place  on  the  same  section.  Two  small  cast-iron 
pipe  culverts  were  also  put  in  to  drain  surface  water. 

At  Ellerslie  a  concrete  pipe  culvert,  22  feet  long,  of  lS-inch  pipe,  was  put  in. 

At  St.  Teresa  a  concrete  pipe  culvert,  18  feet  long,  of  12-ineh  pipe,  was  put  in. 

At  Mt.  Stewart  a  concrete  pipe  culvert,  25  feet  long,  of  18-inch  pipe,  was  put  in. 

At  St.  Peter's  a  concrete  pipe  culvert,  18  feet  long,  of  12-inch  pipe,  was  put  in, 
also  one  30  feet  long,  of  12-inch  pipe. 

At  Georgetown  two  concrete  pipe  culverts,  one  100  feet  long  and  the  other  70  feet 
in  length,  of  18-inch  pipe,  were  put  in.    A  wooden  culvert,  20  feet  long,  was  built. 
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At  Harmony  a  concrete  pipe  culvert,  22  feet  long,  of  18-inch  pipe,  was  put  in. 

Twenty-four  wooden  culverts  were  rebuilt  with  hemlock  and  other  timber,  and  all 
stone  culverts  repaired  where  necessary. 

Sixty  cattle-guards  were  rebuilt  with  hemlock  ties,  hard  pine  stringers,  and  hem- 
lock wall  plates. 

WHARFS  AND  BREASTWORKS. 

At  Alberton  general  repairs  were  made  to  the  wharf.  The  material  used  for  this 
purpose  was:  30  hardwood  piles,  10  creosoted  piles,  11,276  feet  hemlock  timber,  3,560 
superficial  feet  hemlock  deal,  300  butt  bolts,  4  cars  old  ties,  and  5  cars  of  ballast. 

At  Summerside  in  repairing  the  wharf  the  following  material  was  used :  30  hem- 
lock piles,  12,290  superficial  feet  hemlock  deal,  and  6  kegs  nails.  In  rebuilding  200 
feet  of  breastwork  along  the  west  end  of  town  the  following  were  used:  13,780  super- 
ficial feet  hemlock  timber,  3,000  superficial  feet  3-inch  hemlock  deal,  and  400  butt  bolts. 

At  Charlottetown  the  wharf  was  ballasted,  and  track  under  new  freight-house 
raised  and  graded. 

At  Mt.  Stewart,  in  putting  a  new  covering  on  wharf,  4,000  superficial  feet  of 
3-inch  deal,  100  butt  bolts,  and  2  kegs  nails  were  used. 

At  Marie  3S0  feet  of  new  breastwork,  6  feet  high,  was  built  with  old  ties  and 
stone. 

At  Georgetown  three  slips  in  the  wharf  were  lowered,  and  repairs  made  to  wharf 
under  the  warehouse.  The  following  material  was  used  in  this  work:  5,600  superficial 
feet  hemlock  limber,  1,000  superficial  feet  hemlock  deal,  1,000  superficial  feet  2-inch 
hemlock  deal.  200  butt  bolts,  and  4  kegs  nails. 

BUILDINGS  AND  PLATFORMS. 

Tignish. — One  side  of  freight-house  roof  was  shingled.  New  gutters  were  placed 
on  agent's  dwelling  and  station,  new  doors  in  freight-house,  new  hatches  on  coal  hoist, 
and  a  new  flew  in  section  tool-house.  Cellar  of  agent's  dwelling  was  partly  concreted. 
Engine-house  was  repaired,  and  walls  of  freight-shed  and  coal-shed  painted. 

Harper's. — A  new  station  platform  was  made. 

DeBlois. — A  new  station,  16  x  26  feet,  was  built  by  our  track  carpenters,  and  the 
interior  and  exterior  of  it  painted.   A  new  station  platform  was  provided. 
St.  Louis. — A  new  station  platform  was  provided. 

Alma.— A  new  station,  16  x  26  feet,  was  built  by  our  track  carpenters,  and  painted. 
A  station  platform  was  made. 

Alberton. — A  soction  tool-house  was  rebuilt,  and  all  switches  in  yard  painted. 

Piusville. — Station  windows  were  repaired. 

Bloomfield. — Doors  and  windows  of  station  were  repaired. 

Uowlan. — A  new  station  platform  was  provided. 

Coleman. — A  new  station  platform  was  built. 

West  Devon. — Station  windows  were  repaired. 

Port  mil. — Station  platform  was  repaired. 

Northam. — A  new  station  platform  was  provided. 

Ellerslie. — A  new  station  platform  was  built,  and  a  new  cattle-pen  erected. 
O'Leary. — Station  windows  were  repaired. 

Summerside. — -A  new  sidewalk  was  laid  to  wharf.  Station  platform  was  rebuilt. 
Cattle-pen  and  tank  were  repaired.  Station  was  repaired,  and  new  outside  windows 
provided  for  it.  In  agent's  dwelling  4  ceilings  were  whitened,  the  hall  papered,  and 
kitchen  kalsomined. 

Kensington. — A  new  station  platform  was  provided. 

Freetown. — A  new  station  platform  was  built. 

Emerald. — A  new  station  platform  was  built. 
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Cape  Traverse. — A  new  cattle-pen  was  built. 

Beadalbane. — Doors  and  windows  of  station  were  repaired. 

Hunter  River. — One  side  of  roof  of  agent's  dwelling  was  shingled. 

Royalty  Junction. — Doors  and  windows  of  station  were  repaired. 

Charlottetown. — A  new  addition  to  store  building,  20  x  40  feet,  was  built  by  our 
track  carpenters,  and  the  whole  building  painted  both  inside  and  outside.  A  new 
coal-shed  was  built  in  connection  with  power-house,  and  the  outside  of  it  painted.  A 
new  building  was  built  for  the  yardmaster  and  his  men,  and  painted.  The  warehouse 
on  the  wharf  was  straightened  up,  as  the  foundation  had  become  unsettled. 

Mt.  Stewart. — The  station  platform  was  repaired.  A  new  storm  door  was  placed 
on  agent's  dwelling,  and  repairs  made  to  doors  and  windows.  A  new  door  was  placed 
on  tank. 

Dundee. — Shelter  was  repaired. 

Morell. — Office  was  painted,  and  ceilings  of  station  whitened. 

St.  Peter's. — A  new  foundation  was  put  under  station,  and  new  floors  in  waiting- 
room  and  office.  Office  was  sheathed,  waiting-room  and  office  were  painted,  and  a  new 
door  provided  in  the  waiting-room.  Station  roof  was  shingled,  and  building  painted 
outside. 

Bear  River.^ — New  shelves  and  a  new  cash  drawer  were  placed  in  the  office. 
New  Zealand. — Shelter  was  repaired. 

Ashton. — The  old  station  at  Harmony  was  removed  to  Ashton  and  rebuilt,  and 
painted.   This  was  done  in  order  to  replace  the  station  destroyed  by  fire  at  this  place. 

Souris. — An  extension  was  built  to  engine-house,  comprising  new  pockets  on  sides 
40  feet  long,  7  feet  wide,  and  front  20  feet  long,  4  feet  out,  and  handles  and  a  new- 
railing  placed  on  turn-table.  Engine-house  was  painted  outside,  and  new  doors  placed 
on  it,  also  the  roof  repaired.  A  new  foundation  was  made  under  the  track  scales,  ami 
a  new  covering  of  Flintkote  roofing  placed  on  warehouse  on  wharf.  A  new  station 
platform,  50  feet  long,  was  provided.    Agent's  dwelling  and  station  were  repaired. 

Harmony. — New  locks  were  placed  on  station  doors. 

1,8  Road.— Station  was  provided  with  a  new  door  and  window. 

Cardigan. — Doors  and  windows  of  station  were  repaired. 

Georgetown. — A  new  three  stall  engine-house  was  built.  Doors  and  windows  of 
station  were  repaired,  and  doors  changed  in  engine-house. 

Lake  Verde. — Locks  were  placed  on  tank,  and  doors  repaired. 
Vernon. — Door3  and  windows  of  station  were  repaired. 
Surrey. — A  new  door  and  window  were  placed  on  station. 

Murray  Harbour. — Doors  of  engine-house  were  repaired,  and  a  new  Nun  signal 
placed  on  station. 

All  other  buildings  requiring  repairs,  in  addition  to  those  above  mentioned,  were 
attended  to. 

STOItES. 


The  value  of  stores  purchased  was   $135,912  71 

The  value  of  stores  used  was   137,968  82 

The  value  of  material  sold  was   10,810  09 

The  value  of  stores  on  hand  at  the  end  of  the  year  -was : — 

Miscellaneous   $  33,699  45 

Fuel   18,044  18 

Roadway  and  bridge  material   9,263  42 


$  61,007  05 
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The  rolling  stock,  roadbed  and  buildings  have  all  received  generous  attention,  and 
are  in  a  state  of  efficiency. 

I  inclose  a  return  of  casualties  which  occurred  during  the  year. 

I  have  the  honour  to  be,  sir, 

Your  obedient  servant, 

G.  A.  SHARP, 

Superintendent. 

D.  PottingeRj  Esq.,  T.S.O., 

Assistant  Chairman,  Govt.  Railways  Managing  Board. 
Moncton,  N.B. 


PRINCE  EDWARD   ISLAND  RAILWAY. 

Orfice  of  the  Chief  Engineer. 

Moncton,  X.B.,  June  5,  1911. 

Sir, — I  have  the  honour  to  submit  the  following  report  on  capital  account  expen- 
diture for  the  fiscal  year  ending  March  31,  1911. 

TO  INCREASE  ACCOMMODATION  AT  CHARLOTTETOWN. 

During  the  year  the  following  work  was  done  under  this  appropriation: — 
570  lineal  feet  of  new  breastwork  7  feet  high  was  built  along  the  water  front. 
The  new  55-foot  turntable  was  delivered  and  erected  in  place  complete. 
Rails  were  laid  on  the  pits  in  the  new  Engine-house. 
500  feet  of  track  was  put  in  for  storing  wheels. 
An  addition  was  built  to  the  power-house  coal-shed. 

A  new  addition  60  x  30  was  built  to  the  existing  stores  building,  and  finished 
inside  with  shelves,  counters,  &c,  and  heated  by  steam  from  the  power-house. 
A  fence  was  built  in  front  of  the  store  building. 

A  small  shed  to  store  shavings  from  the  carpenter  shop  was  provided] 
Four  new  scrap  bins  were  also  provided. 

A  new  office  was  built  for  the  yardinaster.  Part  of  the  pond  adjoining  the  yard 
was  filled  in.  The  grading  and  ballasting  and  rearrangement  of  the  yard  was  com- 
pleted, and  2,480  lineal  feet  of  new  track  laid. 

The  foundation  under  the  freight  shed  on  the  railway  wharf  was  added  to. 

Engine-house  al  Georgetown. 
A  new  3  stall  wooden  engine-house  was  provided. 

Branch  Line,  Harmony  to  Elmira. 

The  way  stations  at  Harmony  and  Baltic  Road  were  completed  and  the  grounds 
around  them  graded. 

Shelters  were  built  at  New  Harmony  Road  and  Munns  Road. 

The  freight  shed,  coal  shed  and  2  stall  engine-house  and  turntable  ring  wall  at 
Elmira  were  completed. 

A  contract  was  let  for  a  passenger  station  at  Elmira. 
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The  concrete  culverts  were  all  completed  except  one. 

About  25  per  cent  of  the  grading  for  this  line  is  done. 

The  right  of  way  has  been  paid  for  with  the  exception  of  two  lots. 

I  have  the  honour  to  be,  sir. 

Your  obedient  servant, 

Wm.  B.  MACKENZIE, 

Chief  Engineer. 

D.  Pottingisr,  Esq.,  I.S.O., 

Asst.  Chairman,  Govt.  Kys.  Managing  Board, 
Sloncton,  N.B. 


No.  4.— WINDSOR  BRANCH  RAILWAY. 
Statement  of  Monthly  Receipts — One-third  Earnings. 


1910— 

April  

May  

June  

July  

August 

September 

October .  . , 

November 

December . 
1911— 

January. . . 

February. 

March  ..  . 


Month. 


Passenger  Freight 
Earnings.  Earnings. 


$    cts.  | 

883  42 
1,043  05 
1,378  30 
1,805  61  , 
2.2m:  71 
2,536  28 
1,690  88 

945  64 
1,119  52 

742  97 
665  50 
721  40 


15,739  28 


$  cts. 

2,501  24 

1,972  40 

2,005  47 

1,791  80 

1,881  84 

3,251  39 

3,704  87 

3,984  31 

2,869  6S 

2,572  82 
2,215  72 
2,488  77 


31,300  31 


Mail 
Earnings, 


8  cts. 

95  68 
95  68 

95  6S 

96  90 
90  90 
96  92 
96  90 
96  91 
96  91 

94  45 
94  45 
94  46 


Totals. 


!5  cts. 

3,480  34 
3,111  13 
3,479  45 
3,694  31 
4,185  45 
5,884  59 
5,552  65 
5,026  86 
4,086  11 

3.410  24 
2,975  07 
3,304  63 


1,151  84 


48,191  43 


E.  &  O.  E. 

Moxcto.v,  N.B. 


(Sgd.) 


S.  L.  SHANNON, 

■  Comptroller. 
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No.  2.— PRINCE  EDWARD  ISLAND  RAILWAY. 
Revenue  Account,  Twelve  Months  ended  March  31,  1911. 


KxeKNI'ITlKK. 

Maintenance  of  way  and  structures 

Maintenance  of  equipment  

Traffic  exi>enses   . 

Transportation  expenses  

General  expenses  


117,249  (is 
81,529  ~>0 
1,189  on 

210,396  42 
13,769  32 


424,104  00 


Earnings.  $  cts. 

Passenger  earnings   142,503  41 

Freight  earnings   158,841  (il 

Mails  and  Express  earnings    25,513  77 

Miscellaneous  earnings   10,560 

337,419  55 

l'.alanee   86,684  45 


424.104  00 


E.  &  0.  E. 

Charlottetown,  P.E.I. 


W.  T.  HUGGAN, 

Accountant  and  Auditor. 


No.  3. — PRINCE  EDWARD  ISLAND  RAILWAY. 
Maintenance  of  Way  and  Structures,  Twelve  Months  ended  March  31,  1911, 


No.  1.  Superintendence  

2.  Ballast  

3.  Ties  

4.  Rails  

5.  Other  track  material  

6.  Roadway  and  track  

7.  Removal  of  snow,  sand  and  ice  

9.  Bridges,  trestles  and  culverts  

11.  Grade  crossings,  fences,  cattle  guards  and  signs. 

12.  Snow  ami  sand  fences  and  snow  sheds  ,  

13.  .Signals  and  interlocking  plants  

14.  Telegraph  and  telephone  lines   

16.  Buildings,  fixtures  and  grounds  

17.  Docks  and  wharfs  

18.  Roadway  tools  and  supplies  

20.  Work  equipment,  renewals.  

23.  Stationery  and  printing   

25.  Other  expenses..    


$  cts. 

3,023  93 
2,779  94 
13,435  54 
6,758  19 
3,369  90 
61,596  72 
4,012  01 
2,155  32 
5,269  16 
519  63 
29  75 
68  44 
7,936  31 
2,996  83 
2,737  80 
62  79 
304  82 
192  00 

117,249  OS 


E.  &  O.  E. 

Charlottetown,  P.  E.I. 


W.  T.  HUGGAN, 

Accountant  and  Auditor. 
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No.  4.— PRINCE  EDWARD  ISLAND  RAILWAY. 
Maintenance  of  Equipment,  Twelve  Months  ended  March  31,  1911. 


Xo.  28. 

as. 

35. 
30. 
38. 
39. 
47. 
50. 
52. 
54. 


Passenger  train  cms— repairs 
Passenger  train  oars— renewals. 
Freight  train  cars— repairs. 
Freight  train  car? — renewals 

Shop  machinery  and  tools   

Stationery  and  printing  

Other  expenses  

Work  equipment— repairs  


E.  *  0.  E. 

Charlottetown.  P.E. I. 


Superintendence   6,779  IS 

Steam  locomotives— repairs    30,941  24 

15,035  78 
4,519  89 
10,455  80 
022  38 
3.711  24 
388  98 
6,885  61 
2,139  40 


81,529  50 


(Sgd),       W.  T.  H  LOGAN', 

Accountant  and  Auditor. 


No.  5. — PRINCE  EDWARD  ISLAND  RAILWAY. 
Traffic  Expenses,  Twelve  Months  ended  March' 31,  1911. 


No.  57.  Superintendence  

58.  Outside  agencies  .    .  . 

59.  Advertising   

60.  Stationery  and  printing 


.?  cts. 

43  00 
151  00 
936  68 

29  00 

1,159  68 


E.  &  <  >.  E. 

Charlottetown,  P.E.I. 


(Sgd).       W.  T.  HUGGAN, 

Accountant  and  Auditor. 
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No.  6.    PRINCE  EDWAED  ISLAND  RAILWAY. 
Transportation  Expenses,  Twelve  Months  ended  March  31, 


No.  06.  Superintendence  

07.  Despatching  trains  

68.  Station  employees   

72.  Station  supplies  and  expenses  

73.  Yardmasters  and  their  clerks  . .  .   

74.  Yard  conductors  and  brakemen  

76.  Yard  supplies  and  e.xi>enses  

77.  Yard  enginemen  

78.  Enginehouse  expenses — yard  

79.  Fuel  for  yard  locomotives  

80.  Water  for  yard  locomotives  

81.  Lubricants  for  yard  locomotives  

82.  Other  supplies  for  yard  locomotives  

86.  Road  enginemen   

87.  Knginehouse  expenses — road  

S8.  Fuel  for  road  locomotives  

89.  Water  for  road  locomotives  

90.  Lubricants  for  road  locomotives  

91.  Other  supplies  for  road  locomotives  

94.  Road  trainmen  

95.  Train  supplies  and  excuses  

9G.  Interlockers,  block  and  other  signal  -operation. 

98.  Drawbridge  ojieration  

99.  Clearing  wrecks  

100.  Telegraph  and  telephone— operation  

101.  Operating  floating  equipment   

103.  Stationery  and  printing  

105.  Other  expenses  

106.  Loss  and  damage — freight  

107.  Loss  and  damage— baggage  

108.  Damage  to  property  

109.  Damage  to  stock  on  right  of  way  

110.  Injuries  to  i>ersons  


E.  &  O.  E. 

Charlottetown,  P.E.I. 


$  cts. 

5,968  39 
2,554  14 
47,795  E2 
5,464  65 
2,137  78 
2.096  27 
54  22 
4,956  61 
1,069  21 
3,346  47 
47  50 
125  63 
101  98 
24,044  25 
10,960  60 
41,094  98 
1,645  30 
1,031  4S 
979  77 
38,210  97 
6,566  42 

7  70 
712  71 
248  07 

7,861  11 
162  18 
5,546  63 
9  00 
549  83 
1  00 
29  50 
5  00 

8  52 


210,396  12 


(Sgd.)       W.  T.  HUGGAN, 

Accountant  and  Auditor. 


No.  7. — PRINCE  EDWARD  ISLAND  RAILWAY. 
General  Expenses,  Twelve  Months  ended  March  31.  1911. 


No.  113.  Salaries  and  expenses  of  general  officers  

1 14.  Salaries  and  expenses  of  clerks  and  attendants. 

115.  Genera,!  office  supplies  and  expenses  

116.  Law  expenses  

118.  Relief  department  ex|>enses    

120.  Stationery  and  printing  

121.  Other  expenses  


$  cts. 

1,583  25 
6,315  i8 
441  80 
24  15 
4,522  It 
649  42 
232  98 

13.769  32 


E.  0V  O.  E. 

Charlottetown,  P.E.T. 


(Sgd.)       W.  T.  HUGGAN, 

Accountant  and  Audit")-. 
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No.  8. — PRINCE  EDWARD  ISLAND  RAILWAY. 
General  Stores  Account,  Twelne  Months  ended  March  31,  1911. 


1910.  Dk.  .$  cts.  S  cts. 
March  31  To  balance  brought  forward     .">!). 306  18 

mil. 

March  31 .  ...  To  purchases  during  the  year   135,912  VI 

Charges  from  Other  departments   j  5, 175  TO 

Labour,  &c   5,053  97 

Pay  rolls   4,337  40 

I   150,479  78 

1911.  r-B.  209,785  96 

-March  31  By  issues  during  the  year        148,778  91 

I  Ordinary  stores,  including  stationery  . .  ......  33,699  45  'J 

Balance  . .  I  Fuel   18,044  18  -     61,007  05 

I. Roadway  and  bridge  material   9,263  42  J 


E.  and  O.  E.  W.  T.  HUGGAN, 

ChaRLOTTETOWN,  P.E.I.  Accountant  and  Auditor. 


No.  9— PRIN<  K  EDWARD  ISLAND  RAILWAY. 
General  Balance,  Twelve  Months  ended  March  31,  1911. 


Dr. 

( Seneral stores   

Post  Office  Department  

Cash   

Koad  and  equipment  (Suspense). . . . 

Station  agents    

Militia  Department   

Intercolonial  Railway   

Rents  account  

Suspense  account  

Dredge  1  Prince  Edward  '  

Judge  \Yeatherbie  

Toronto,  Hamilton  and  Buffalo  Ry 


!S  cts. 

61,007  05 

14,832  13 

3,070  96 

2,938  85 

2.707  48 

143  02 

124  52 

46  87 

36  55 

35  14 

30  00 

0  15 


Cb.  S    cts . 

Dominion  account   84.361  S5 

Rhodes,  Curry  &  Co    390  00 

Unclaimed  wages                               ;  189  94 

John  Simon    30  93 


84,972  72 


S4,'-72  72 


E.  and  O.  E  (Sgd.)       W.  T.  HUGGAN, 

Charlottetown,  P.E.I.  Accountant  and  Auditor. 
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No.  10. — PRINCE  EDWARD  ISLAND  RAILWAY. 

Statement  of  Averages,  Year  ended  March  31,  l'Jll. 


Milt-age  of  railway 
Kngine  mileage. .  . . 
Total  train  mileage. 
Total  ear  mileage.. 


liatio  of  earnings  to  gross  earnings  : 

Passenger   ...   

Freight  

Mails  and  express  


Pel  cent 


train  mileage 
ear  mile  


Ratio  of  expenses  to  gross  earnings  :— 


Maintenance  of  equipment 

Traffic  expenses     

Transportation  expenses. . . 
(!eneral  expenses  


Kxpenses  per  train  mile  : 

Maintenance  of  way  and  stn 
Maintenance  of  equipment 

Traffic  expenses .. .  '.  

Transportation  expenses.. , . 
General  expenses  


Expenses  per  mile  of  railway  :  — 
Maintenance  of  way  and  sti 
Maintenance  of  equipment . 

Traffic  expenses  

Transportation  expenses. . . . 
General  expenses  


207 
452,089 
331,680 
!,113,414 


42  24 
47  07 
10  6'J 


Locomotive  and  car  repairs,  per  locomotive  and  car  : — 

Locomotives   Dollars. 

Passenger  cats  , 

Freight  ears   ■  „ 


.  Dollars. 

1,203  74 

Cents. 

74  04 

101  73 

16-00 

-  Per  cent. 

34/76 

24  10 

0  34 

02  35 

408 

Cents. 

35  35 

24-58 

0  35 

03  43 

4  15 

.   1  i.  ilia  i  - 

4  19  14 

305  35 

4  35 

788  00 

51  57 

098  10 
321  08 
21  80 


E.  and  0.  E. 

Charlottetown,  P.E.I. 


(Sgd.)       W.  T.  HUGGAN, 

Accountant  and  Auditor. 
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2  GEORGE  V.,  A.  1912 
PRINCE  EDWARD  ISLAND  RAILWAY. 
Statement  of  Receipts. 


P:issenger 
Traffic. 

Freight 
Traffic 

Mails  and 
Sundries. 

Total. 

S  eta. 

S  cts. 

$  cts. 

$  cts. 

9,322  59 
7,918  61 
1<US6  24 
91  338  40 
18,653  78 
17,142  44 
12.703  33 
10,665  81 
11,546  44 

12,919  54 
14,405  20 
15',  627  87 
19  910  53 
11.5S8  00 
12,755  45 
16,182  60 
19,914  63 
14,487  23 

1,881  68 
1  936  44 
1,894  19 
1  970  16 
2|080  08 
1,930  93 
1,944  03 
1,955  69 
6,908  75 

24,123  81 
9-1  260  9*5 
27,708  30 

32,321  86 

31.828  82 

30.829  96 
32,536  13 
32.942  42 

8,547  75 
6.090  65 
8,387  37 

7,040  43 
9,203  47 
11,800  66 

2,657  51 
2,941  86 
7,973  21 

18,245  69 
18,235  98 
28,167  24 

142,503  41 

158,841  61 

36,074  53 

337,419  55 

140,076  K3 

153,373  11 

25,624  80 

319,074  74 

Months. 


1910. 


April  . 
May 
June . 


A  ugust  

September 

October  

November. 
December.. 


1911. 
January. 
February 
Maxell  . . . 


191011 


1909  1910     140,076  t>3 


E.  and  O.  E. 

Charlottetown,  P.  E.  I. 


W.  T.  HUGGAN, 

Accountant  and  Auditor. 


PRINCE  EDWAUD  ISLAND  RAILWAY. 


Passenger  Statement. 


Local. 

Through. 

Total. 

Months. 

Numlier. 

Mileage. 

Number'. 

Mileage. 

Number. 

Mileage. 

191". 

April   '  

27,886 

486,003 

783 

36,376 

28,669 

522.379 

Mav  

23,419 

416,067 

520 

22,755 

23,939 

43S.S22 

June  

23,611 

478,446 

1,455 

66,453 

25,066 

544,899 

July  

45,596 

1,087,628 

3,535 

166,919 

49,131 

1,254,547 

August  

36,819 

807.512 

3,915 

177.969 

40,734 

985,481 

September  

35,237 

903,803 

3,362 

169,675 

38,599 

1,073,478 

October  

25,732 

427,109 

3,373 

164,069 

29,105 

591,178 

28,565 

495,933 

1,658 

78,347 

30,223 

574.28(1 

33,248 

639,696 

919 

11,891 

34,157 

OKI. 580 

1911. 

21,505 

464,063 

356 

17,530 

21,861 

481,593 

February  

15,251 

332,240 

95 

4,770 

15,346 

337,010 

19,576 

466,173 

345 

17,580 

19,921 

483,753 

336,445 

7,Oii4,f,72 

20,316 

964,334 

356,761 

7,969,006 

1909-10  

331,616 

7.046.751 

19,422 

910,612 

351,038 

7,957,363 

E.  and  O.  E. 

Charlottetown,  P.  E.  I.  W.  T.  HUGGAN, 

Aeeountai't  and  Auditor. 
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PRINCE  EDWARD  ISLAND  RAILWAY. 


Freight  Statement. 


1910 

-11. 

1909 

-10. 

Months. 





Tons. 

Mileage. 

Tons. 

Mileage. 

 1  

8,064 

Jo8,60/ 



7,989 

267,012 

May  

9,446 

353,189 

3.147 

433,732 

11,740 

395,025 

0,756 

386,067 

8,045 

286,353 

8,385 

276,330 

6,851 

264,498 

6,766 

253,094 

8,408 

289,810 

7.711 

271,779 

October  

11,600 

60  402 

10.433 

363,784 

14,071 

69  391 

13,277 

443,042 

December  

9,549 

335  657 

7,682 

253,313 

4,379 

162  383 

3,956 

162,758 

7,436 

260  938 

6,634 

210,302 

8,674 

331  10 

9,005 

252,645 

108,263 

3,778  J63 

105,741 

3,573,858 

E.  &  0.  E. 

Charlottetown,  P.E.I. 

W.  T.  HUGGAN, 

Accountant  and  Auditor. 
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PRINCE  EDWARD  ISLAND  RAILWAY. 

Descriptive  Statement  of  Freight  Transported — Twelve  Months  ended  March 

31,  1911. 


Products  of. 


Commodity. 


Agriculture. . 

Animals  

Mines  

Forest  

Manufactures 


Grain  

Flour  

Other  mill  products 

Hay  

Tobacco  

Cotton   

Fruit  and  vegetables 


Live  stock  

j  Dressed  meats  

Other  packing  house  products. 

'Poultry,  game  and  fish  

jWool  

■  Hides  and  leather  


Miscellaneous. . 


Anthracite. . .     

Bituminous  coal   -  

Stone,  sand  and  other  like  articles  

Lumber  

Petroleum  and  other  oils  

Sugar  

Xaval  stores. .'  

Iron,  pig  and  bloom   

Iron  and  steel  rails  

Other  castings  and  machinery. . .   

Bar  and  sheet  metal  

Cement,  brick  and  lime    

Agriculture  implements  

Wagons,  carriages,  tools,  &c  

Wines,  liquors  and  beers  

Household  goods  and  furniture  

Other  commodities  not  mentioned  above . 

Total  weight  . . 


Tons. 


14,651 
3,963 
1,437 
3,668 
159 
58 
o,008 

4,117 
2,912 
2,435 
3,887 
37 
1.047 

281 
9,101 
2,692 

12,265 

913 
1,314 
2 
394 
6S4 
460 
180 
1,842 
810 
246 
348 
625 

32,727 

10S,263 


E.  &  0.  E. 

Charlotteto\vn,  P.  E.  I. 


W.  T.  HUGO  AN, 

Accountant  and  Auditor. 
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TEINCE  EDWARD  ISLAND  RAILWAY. 

Office  of  the  Mechanical  Superintendent. 

Charlottetown,  P.E.I.,  April  12,  1911. 

Sir, — I  beg  to  submit  for  your  information  the  following  statement  of  the  opera- 
tion of  the  mechanical  department  for  the  year  ended  March  31,  1911. 
The  following  is  a  summary  of  the  principal  work  performed : — 

LOCOMOTIVES. 

Eleven  locomotives  received  thorough  repairs.  Nine  received  side  and  main  rod 
brasses,  all  the  motion  and  running  gear  thoroughly  examined,  staybolts  in  boilers 
thoroughly  examined,  and  three  hundred  new  staybolts  put  in  boilers. 

Twelve  locomotives  received  specific  repairs. 

Seven  locomotives  received  new  pistons  and  piston  rods.  Two  new  crossheads 
were  made  and  sixteen  were  lined  with  tin  and  planed.  Four  engine  pilots,  two  new 
whistles,  eight  new  pop  valves,  seven  new  boiler  checks,  three  hundred  and  sixty-eight 
sets  metallic  packing,  eight  new  valve  yokes,  ten  sets  valve  stems,  six  driving  boxes, 
twelve  engine  truck  boxes,  seven  piston  rod  cups,  nineteen  driving  box  brasses,  forty- 
three  brass  grease  cups,  twelve  cylinder  cocks,  one  air  cock,  twelve  twist  drills,  twenty- 
four  reamers,  twenty-four  traps,  twelve  locomotive  smoke  stacks,  twenty-four  springs 
were  made  and  two  hundred  and  thirty -five  springs  were  repaired. 

Twelve  injectors  received  heavy  repairs,  and  fifty  truck  straps  were  bored.  Eight  pop 
valves,  and  seven  cabs  were  repaired  and  five  largely  rebuilt.  Four  tenders  and  frames 
were  largely  rebuilt,  two  fire-boxes  were  patched,  and  one  hundred  and  forty-six  car 
oil  boxes  were  fitted  out.  Eleven  piston  rod  glands,  and  eleven  valve  stem  glands 
received  new  wire  joints.  Fourteen  new  valve  stems,  twenty-two  sets  driving  wheels, 
twenty-six  set  of  steel  wheels,  seventeen  sets  engine  truck  wheels,  twenty-two  pairs  of 
steel  tired  wheels,  and  one  hundred  new  axles  were  turned  off.  Eighty-two  sets  wheels 
were  pressed  on  axles,  four  hundred  and  twelve  new  tubes,  and  1,224  tubes  were 
pieced,  welded  and  put  in  boilers.  Seventy-three  thousand,  eight  hundred  and  seventy- 
four  pounds  of  iron,  and  3,814  pounds  of  steel  were  forged;  4,744  pounds  of  nuts  were 
tapped,  and  a  great  deal  of  running  repairs  done. 

CAR  DEPARTMENT 

Three  fiat  cars  and  four  baggage  and  postal  cars  were  rebuilt  and  charged  to 
renewals. 

The  following  received  heavy  repairs : — 

Sixteen  first  class  cars,  sixteen  second  class  cars,  sixteen  postal  and  baggage  cars, 
one  hundred  and  three  box  cars,  fifteen  flat  cars,  five  Hangers,  eight  platform  cars, 
seven  stock  cars,  four  coal  ears. 

The  following  received  light  repairs : — 

Thirty-nine  first  class  oars,  twenty-eight  second  class  cars,  thirty  box  cars,  twenty- 
eight  flat  cars,  two  vans,  nine  snow  ploughs,  three  sheep  cars  three  platform  cars,  and 
seven  postal  and  baggage  cars. 

Two  cars  were  resheathed,  one  second  class  car  received  pipes  for  steam  heat,  three 
refrigerator  cars  received  hooks  and  hangers  for  meat,  twenty  brake  beams,  one  set 
of  second  class  ear  seats  and  backs,  and  ninety  storm  windows  for  second  class  cars 
were  made.  One  coke  house  was  fitted  up,  and  one  shed  built  for  keeping  repairs  for 
ears. 

BRASS  FOUNDRY. 

Output:  9,846  pounds  of  brass  castings. 
20— 13i 
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COPPER  SHOP. 

Twenty-seven  headlights,  one  headlight  ease,  three  discharge  pipes,  five  oil  pipes, 
two  sand  pipes,  five  elevator  and  feed  pipes,  one  sprinkler,  four  copper  pipes,  seven 
injector  pipes,  nine  passenger  car  lamps,  nine  switch  lamps,  four  trainmen's  lamps, 
three  semaphore  lamps,  twelve  lamps  for  Road  Department,  eight  engine  lamps,  one 
steam  heat  pipe,  thirty-five  station  oil  cans,  sixteen  oil  cans,  two  tank  spouts,  car. 
baskets  for  second  class  cars,  and  lagging  were  repaired. 

Twelve  wire  joints  for  steam  chests,  twenty-five  overflow  pipes,  two  feed  pipes, 
eighty-eight  engine  truck  funnels,  two  sand  pipes,  one  handrail,  one  injector  feed 
pipe,  one  smoke  jack,  one  toilet  for  wrecking  car,  two  pans,  one  smoke  stack,  two  oil 
pumps,  two  water  glass  protectors,  one  copper  pipe  for  injectors,  and  one  snow  excluder 
were  made. 

Ten  driving  boxes,  two  sets  truck  brasses,  and  three  truck  'boxes  were  babbitted. 
Sixteen  crossheads  and  five  sets  of  rod  brasses  wrere  tinned. 

Five  copper  pipes  softened  and  examined,  three  stoves  put  in  oars,  soldered  zinc 
lining  in  refrigerator  car,  removed  sprinkler  and  piped  from  injector  to  ashpan  in 
two  engines. 

PAINT  SHOP. 

Eleven  locomotives  were  painted  and  four  varnished. 

Five  first-class  cars  were  painted,  five  cleaned,  and  eight  varnished ;  three  postal 
and  baggage  ears  were  painted,  six  varnished,  and  three  cleaned;  one  second-class  car 
painted,  nine  cleaned  and  varnished;  sixty-one  box  cars  were  painted,  and  seventy-five 
box  ear  roofs  were  painted;  thirteen  flat  cars,  one  snow  plough,  one  flanger,  thirty- 
three  hand  cars,  seventeen  water  coolers,  four  sets  outside  sashes,  one  office  for  yard- 
master,  inside  of  new  store  building,  four  sign  boards  for  stations,  and  thirty-two 
sashes  were  painted.  Four  sets  outside  sashers  varnished,  seven  desks  filled  and 
varnished. 

Twenty-eight  sashes  glazed,  three  sign  boards  lettered,  sixty-six  box  cars  relettered, 
and  one  hundred  and  fifty  panes  of  glass  put  in  buildings. 

A  great  deal  of  work  has  been  done  by  our  shop  painters  for  the  road  department 
on  stations,  &c. 

ROAD  AND  TRAFFIC  DEPARTMENT. 

Six  loading  platforms,  four  freight  trucks,  three  hand-cars,  three  cattle  stages, 
four  sign  boards,  one  wheelbarrow,  seventeen  coal  boxes,  two  boxes  for  freight-house, 
four  desks,  one  top  for  desk,  one  ladder,  one  coal  carriage,  six  clothes  boxes,  five  baggage 
trucks,  1,100  rail  braces  for  track,  twenty-three  clawbars,  nine  lining  bars,  one  hundred 
and  eighteen  fish-plates,  twenty-four  switch  rods,  two  hundred  and  twenty  clasps  and 
two  hundred  and  twenty  plates  for  bridge,  thirty-two  straps  for  freight  shed  on  Char- 
lottetown  wharf,  twenty-two  hand-car  axles,  and  four  jacks  were  made  and  four 
repaired. 

Two  hundred  and  thirty-five  picks,  five  freight  trucks,  three  baggage  trucks,  two 
hand  trucks,  thirteen  frogs,  eighteen  switch  cranks,  twenty  hand-cars  were  repaired, 
and  seventeen  hand-cars  were  rebuilt. 

Two  tank  boilers  received  new  tubes,  and  staybolts,  and  one  received  a  new  firebox. 

Our  rolling  stock  has  been  kept  in  a  high  state  of  efficiency.  With  our  modern 
machinery  and  new  shops  I  am  pleased  to  say  that  we  are  well  equipped  for  handling 
the  work  which  we  have  to  perform. 

I  have  the  honour  to  be,  sir, 

Your  obedient  servant, 


W.  L.  POOLE. 

Mechan ical  S uperintenden t. 
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2  GEORGE  V.,  A.  1912 


PRINCE  EDWARD  ISLAND  RAILWAY. 
Accidents  during  period  ended  March  31,  1911. 


Cause  of  Accident. 


Passengers. 


Employees. 


1.  Fell  from  cars  or  eng  ne  

2.  Jumping  on  or  off  trains  while  in  motion. . 

3.  At  work  on  or  near  the  track  making  up  trains 

4.  Putting  arms  or  heads  out  winows  

5.  Coupling  cars   .    .  . 

G.  Collisions,  or  by  trains  thrown  from  track., 

7.  Struck  by  engines  or  cars  on  highway  crossings 

8.  Walking,  standing,  lying,  sitting  or  being  on 

track  

9.  Explosions  

10.  Striking  bridges  

11.  Other  causes  


Total . 


1 

18' 


Otheks. 


21 


T..ral. 


1 

'is' 

26 


Charlottetown,  P.  E.  I., 
May  17th,  1911. 
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INTERCOLONIAL  AND  PRINCE  EDWARD  ISLAND  RAILWAYS 
EMPLOYEES"  PRO YI DENT  FUND. 


FOURTH  ANNUAL  REPORT. 

Moncton,  N.B.,  May  26,  1911. 

To  the  Honourable  George  1'.  Graham, 

Minister  of  Railways  and  Canals,  Ottawa. 

By  instruction  of  the  Provident  Fund  Board  we  beg  to  submit  for  your  informa- 
tion the  following-  report  of  the  operations  of  the  Provident  Fund  for  the  fiscal  year 
ended  March  31,  1911. 

The  personnel  of  the  Provident  Fund  Board  for  that  year  was  as  follows: — 

I).  POTTINGERj  Assistant  Chairman,  Government  Railways    Managing  Board, 

Chairman,  Moncton,  N.B. 
W.  A.  Dube,  Superintendent  I.C.R.,  Levis,  Que.  ]  Appointed 

T.  C.  Burpee,  Engineer  of  Maintenance,  I.C.R.  Moncton,  N.B.  (by  the  Minister. 
W.  Milledgk  Thompson,  Conductor,  I.C.R.,  Moncton,  N.B.  j  Elected  by  the 
WlLLARD  P.  Hutchinson,  Train  Despatcher,  I.C.R.,  Truro,  N.S.  \  Employees. 

Four  regular  meetings  of  the  Board,  as  required  by  the  regulations,  were  held 
iluiing-  the  year.  The  following  is  a  statement  of  the  receipts  and  expenditures, 
during  the  year  ended  March  31,  1911  : — 


Balance  at  the  credit  of  the  fund  on  March  31,  1910   $255,585  OS 

The  contributions  made  by  employees  during  the  year,  being  one 
and  one-half  per  cent  of  their  monthly  salary  and  wages, 
were  $71,296  42 

The  contributions  made  by  the  railways  of  an  equal  amount, 

during  the  same  period,  were   71,296  42 

 —  142,592  84 

Amount  received  for  refunds,  &c   1,083  83 

Interest  accrued  (at  three  per  cent)   7,079  36 


$406,341  11 

Note. — Amount  credited  by  railways  to  the  Provi- 
dent Fund  during  the  year  $136,067  27 

Amount  accrued  in  March,  1911.  but  not  credited  by 

the  railways  until  May.  1911    14,688  76 


$150,756  03 
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The  expenditures  were : — 

For  retiring  allowances  $121,014  34 

For  contributions  refunded  in  cases  of  deceased  employees. .  .  .  2,696  11 
For  contributions  refunded  which  were  deducted  in  error  ....      1,310  40 

For  contributions  refunded  to  discharged  employees   776  02 

Medical  examinations  for  probationers  entering  service   1,818  00 

for  employees  retiring  from  service  ....        101  00 

For  election  expenses.   664  52 

For  salaries  and  travelling  expenses,  secretary's  office   3,532  36 

For  board  members.  .  . .,   57  42 

For  stationery,  printing,  postage,  &c.,  &c   890  93 

 $132,861  10 


Balance  to  the  credit  of  the  fund  on  March  31,  1911  '.  $273,480  01 

The  following  statement  shows  the  amount  which  was  contributed  by  the  railways, 
and  the  amount  which  was  contributed  by  the  employees  of  the  Provident  Fund,  in 
each  fiscal  year,  since  the  fund  has  been  in  operation.  It  also  shows  the  number  of 
employees  retired,  the  number  of  deaths  among  the  same,  and  the  amount  paid  for 
retiring  allowances  in  each  year.  The  average  amount  of  the  retiring  allowance  paid 
in  the  month  of  March  in  each  year  is  also  shown. 


For 
Fiscal  Year 

Amount 
contributed 

by 

Railways, 

Amount 
contributed 

by 

Employees. 

No.  of 
Employees 
placed  on 

Fund. 

No.  of 
Retired 
Employees 
Died. 

Amount 
paid 
f«»r  retiring 
allowances. 

Average 
monthly 

allowance 
paid 

in  March. 

Remark;. 

882,707  74 

882,707  74 

112 

11 

$23,913  04 

$25  49 

1908-9  

75,30(1  41 

75,300  41 

88 

17 

64,067  63 

25  63 

1909-10 

09,949  70 

69.949  70 

108 

17 

103,628  20 

26  30 

1910-11 

71,290  42 

71,290  42 

51 

23 

121,014  34 

26  56 

It  will  be  noted  by  the  above  statement  of  receipts  and  expenditure, 
that  the  amount  of  the  contributions  received  from  the  railways 

and  from  the  employees  during  the  year,  was   $142,592  S4 

And  that  the  expenditures  were   132,861  10 


Surplus  of  contributions  over  expenditures   $    9,731  74 


The  gross  surplus,  including  interest,  to  the  credit  of  the  fund 

on  March  31,  1911,  was   $273,480  01 

The  Act  provides  that  two  members  of  the  Provident  Fund  Board  shall  be  elected 
annually,  and  it  was  therefore  necessary  in  January,  1911,  to  arrange  for  the  election 
of  these  two  members  ,to  serve  during  the  year  ending  March  31,  1912. 

Notice  calling  for  the  nomination  of  candidates  was  accordingly  posted  as  required 
by  the  rule,  and  the  election  was  held  in  February,  1911. 

The  two  members  elected  were : — 

Willard  P.  Hutchinson,  Train  Despatches  I.C.R.,  Truro,  N.S. 
Jasies  W.  Nairn,  Engineman,  I.C.E.,  Truro,  N.S. 
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Tlie  personnel  of  the  board  as  at  present  constituted  is  as  follows: — 

D.   Pottincer,  Assistant   Chairman   Government   Railways   Managing  Board, 

Chairman,  Moncton,  N.B. 
W.  A.  Dibe,  Superintendent,  I.C.R.,  Levis.  Que.  )  Appointed 

T.  C.  Burpee,  Engineer  of  Maintenance,  I.C.R.,  Moncton,  N.B. JBy  the  Minister. 
Wilt.ard  P.  Hutchinson,  Train  Despatches  I.C.R.,  Truro,  N.S.)  Elected  by  the 
James  W.  Nairn,  Engineman,  I.C.R.,  Truro,  N.S.  (  Employees. 


D.  POTTINGER, 

Chairman. 


W.  C.  PAVER, 

Secretary. 
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Statement  of  Casualties  for  the 


Date. 


s 

EH 


No.  of  Train. 


1910. 

April  5 
..  11 

12 


21.00 
7.59 


Special . 


„  13 
14 

May  13 


..  16 

19 

ii  24 
.,  25 
June  16 


19:00 
1.40 


Shunter  . 
Freight. . 


19.50  Shunter 


21.25|Special. 
21.45  Shunter  . 


13.40 
8.30 


,.  27 
July    4  10.10 


.i  16 

ii  25 
Aug.  « 


17.30 
22.30 
5.00 


8  10 


133 
Shunter  . 
65 

146 
100 

20 

Special . . 


13 

12 

19 

17 

20 

20 

20 

23 

105 
90 

136 
31 


24  11.20 
26  24  20 


..  31 
Sept.  12 


4  nil 


241  6.15 
241  12.00 

28  .... 


176 


Descriptiun 
of 
Train. 


Freight  

Immigrant. 


Name 
of 

Conductor. 


Name  »>f  Driver. 


Jos.  McLaughlin. .  John  Baxter  , 
W.  Warman  A.  Bourgeois  . 


Yaid.  . 
Special . 


A.  R.  Gordon. . 
H.  A.  Baker..  . 


Freight  E.  K.  O'Brien 

Passenger 


Fxpre 


R.  H.  Wilkins  . . 
H.  G.  Thompson  . 


L.  Gingras. 
A.  Calder. . 


Messenger. .  J.  R.  Fisher.  . . . 
Freight,    . .  I  J.  F.  Melauson.. 


F.  Welling  

R.  L.  McDonald. 
R.  Phinney  


A.  Urquhart ..  - 

W.  Atkinson  . . 
Win.  Megarity. 
J.  Williams. . . . 


G.  Cloutier... 
J.  Campbell  . 

B.  Cooke  

H.  Campbell . 


Passenger  . .  J.  H.  Pnsbie  

D.  J.  McDonald 


Mixed . . 
Freight. 


John  McLeod.  . . 
A.  J.  Welling. . . . 
D.  B.  Bruce. ... 


N.  McMillan  

J.  W.  Gunning  . . 

Geo.  Speerk  

G.  C.  Palmer  

J.  Shaw  

A.  Stevens  


Special   Mixed 

Shunter  ....  Yard . . 


1 

33 

47 

Shunter  . 


Passenger  . 


A.  H.  Lutes  Wm.  Megarity 


229 

22J 


404 

282 
258 


218 

12 
17 
28.-) 


Place  of  Accident. 


Levis,  Que.  

Pirate  Harbour  

1J   miles    east  of 
Campbellton. 


Moneton  Yard. 
New  Glasgow . . 
Truro  


Riversdale 


220 

271 
44 

148 
156 


North  Sydney  Yard 
Nauwigewauk  Stn.. 
St.  John  Yard. .... 
Stellarton  Main 
Road  Crossing. 

St.  Hyacinthe  

New  Glasgow  Yard 

Truro,  N.S  

Calhouns  

Drummondville  Yd. 


North  Sydney  Jet. . 

Two  miles  west  of 
Tatamagouche. 

Cemetery  Crossing, 

St.  John. 
Shediac  Station. . . . 


199|New  Glasgow,  Vic- 
toria St.  Crossing. 
67:Truro  


224  .Sussex. 


\V.  L.  Broad  . . 
A.  McPherson. 

F.  Beaulieu.  . 


E.  Thomas   350  Campbellton  Yard. 

164 


— .  Johnson. . . 
Wesley  Carson  . 


T.  Berube. 
A.  Robins. 


C.  Coleman. 


97 
157 

326 


Aulac,  N.B  

Between  New  Mills 
and  Charlo,  N.B. 
i  mile  east  of  Levis. 
Truro,  N.S  

Richmond  Yard    . . 


mixer:  edward        sn  i;\n.\\\\ 
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Nairn-  of  Person 
Injured. 


C.  E.  Gallagher. 
Dan.  Eraser. . . . 


Harry  Cohen  . 


Jos.  Ritchie  

Mrs.  Jos.  Ritchie.. 

R.  Selway  

John  Patterson  

Gessev  Sharp  

Jas.  Wallace  

Geo.  Hay  

R.  H.  Band  

Mrs.  Baird  

Baird  (girl) .... 
Leonard  A.  Black. , 
Hugh  McDonald.  .  . 
Amos  Biswanger . . . 


Whether  Passenger 
or 

Employee. 


Neither.  . 
Brakeman 


Passenger 


Foreman  shunter 

Neither  

Shunter  


Munroe  Bell. 


M.  D.  McNeil.  . 

John  Casey  

M.  J.  Coughlan . . 
John  McDonald  and 
Mrs.  Campbell. 

J.  Brassard  

Dan.  M.  McDonald 


Cora  Taylor  

Roht.  E.  White. . 
Alphonse  Reney. 


Capt.  Lewis 
Win.  Campbell 


Mrs.  M.  Charlton . . . 

Samuel  Tait  

Johnson  Ross  


Geo.  Doyle.. 


Andrew  Phelps  . 
J.  B.  Gallant .  . 

Thomas  Amos  . . 
Fred.  Nolan  


Neither  

Brakeman  . 

Shunter  . . 
Neither. 


Brakeman . 


Particulars  of  Accident. 


Extent  of  Injury. 


Struck  by  unknown  train  

While  coupling  air  hose  train 
moved. 

Trail,  ran  off  track  


Fatal  

Foot  injured 


Slightly  injured 


Fell  from  car  and  was  run  over 

Run  over  by  train  

Missed  footing  in  attempting 
to  get  on  engine.  Leg  in- 
jured. 

Struck  by  train  while  walking 

on  track. 
Caught  between  draw-bars  . . . 
Collision,  crushed  between  cars 

Coupling  cars.  

Struck  by  train  while  driving 
over  crossing. 

While  shunting  

While  shunting,  foot  caught 

in  swing  rail, 
lumped  off  train  


Verdict. 


Accidental. 


Fatal  

Died  next  morning 

Fatal  


Neither  

Brakeman  Fell  off  coal  car  . 

Neither  


Brakeman 


Passenger. 


Neither. 


Switchman  . 


Found  dead  on  track,  supposed 
to  have  been  struck  by  No. 
70  fast  freight. 
Fell  from  train  striking  his 
head. 

While  sitting  in  baggage  car 
door  struck  by  a  mason's 
derrick. 

Jumped  from  train  


Slipped  in  attempting  to  board 
train. 

Struck  by  train  


Run  over  by  engine . 


Neither  Struck  by  train  

Yardman  Struck  on  leg  by  brake  beam 

while  coupling  steam  crane. 

Jumped  off  moving  train  

Found  alongside  of  track  


Narcisse  Fortin  Neither. 

Robt.  McGregor...   Car  cleaner.. 

W.  B.  Feetham . . 


Foreman  shunter. 


Walking  on  track  

Fell  in  attempting  to  get  on 

foot  board  of  engine. 
Jumped  off  No.  9  train  in  front 

of  engine. 


Hand  injured . . 

Fatal   

Two  fingers  in j  tired 
Foot  cut  off.  . . . 
Slightly  injured. 
Fingers  injured  . 
Leg  injured.  ... 


Injured  

Face  injured 
Fatal  


Slightly  injured. 
Fatal  


Slightly  injured. 
Leg  amputated  . 
Fatal  


Both  legs  taken  off 
above  knee.  Died 
of  injuries. 

Killed  

Leg  injured  


Arm  cut  off . 
Leg  broken . 


Killed  

Shoulder  injured . 

Fatal  


No  inquest. 


Accidental. 


No  inquest. 
Accidental. 


No  inquest. 
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hat.-. 


1010. 
Oct.  4 
„  11 


Nov. 


Dec. 


1011 

Jan.  3 

,,  14 

..  17 

..  18 


is 


Time 
of 

Day. 


14.30 
14.30 

21.00 

11.07 
10.10 
12.30 

6.40 
2.25 

20-45 

3- 15 
18  17 


No.  of  Train 


Shunter  . 
100 

90 
87 

Shunter  . 
Special . . 


Pilot... . 
Special . 


51 

35 


23.20 

17.00  Special.. 


In 


17.22 


23.35 
8.10 
15.30 

1G.O0 
5.20 

6.30 


24.45 
2.30 
6.00 
9.00 

16.45 


146 


26 


Special. 


Special . 


175 
Shunter  . 
Special  . 
Shunter  . 

Shunter  . 


Description 
of 
Train. 


Passenger  . 


Passenger 


Freight. 


Freight. . . 


Mixed  

Passenger  . 


Passenger  . 
Freight. . . . 

Express  . . . 


G.  A.  Chesley 
G.  A.  Cobb  . . 

J.  Dowden .  . . 


Express  .... 
Shunter  . .  . 
Freight  

Shunter  

Passenger  . . 

Light  engine 


Freight. 
Freight. 


Name 
of 

Conductor. 


E.  L.  Watts. 


W.  Foster  

R.  W.  Orchard 
Wm.  Capson. .  . 

J.  Mahoney  . . 
G.  E.  Vincent. 


Name  of  Driver. 


P.  O'Toole  

Wm.  Smalhvood . 


•J.  J.  Ferguson . . . 

R.  Baird  

C.  E.  Freeze   

H.  D.  Thompson. 
J.  F.  i>eBoo 


J.  L.  Barnhill  .... , — .  Kennedy. 


John  Stephenson. 
T.  Corbett   


John  Oakleaf. 
A.  Donald... 


.  W.  E.  Hunter  . . 
.  Alonzo  McLean . 

K.  Jamison  


W.  J.  Dixon.... 

James  Card  

W.  L.  Marshall. 

Geo.  Walker.... 


T.  Ross  

A.  Cook 
W.  Rushton 


.  E.  B.  Price. 
A.  Connell . . 


James  Clark 


D.  McDonald  Chs.  Wilson 

 jC.  Sawyer  . . 

P.Dumas   O.Gagnon... 

  ij.  S.  Baxter. 


!R.  Colpitts.. 


Place  of  Accident. 


380!  Richmond  

I 

313  Moncton  Station . . . 
Campbellton  Yard.. 


161  Oxford  Yard. 
362  Sayabec  Mill  Siding 
9  j  Humphreys. 


367 
301 

281 

202 
324 

314 
91 


Lourdes,  N.S  

Chaudiere  Junction 


Londonderry  

Dalhousie  Junction. 
East  of  Mill  Creel;, 
near  Campbellton 

St.  John  Yard  

North  Sydney. 


116  J  mile    east  of  St. 
Hyacinthe. 


414 

381 
376 

372 
406 

237 


305 
302 
45 
287 

52 


North  Street   

Depot.  Halifax. 
Moncton  Yard  

Near  Moncton  

Campbellton  Yard . 

Between  Causapscal 
and  Assmequag- 
han. 

Hanover  St.,  cros- 
sing, Halifax 


Boisdale,  N.S 
Riv.  du  Loup. 


Stellarton  Yard  

West  end  Moncton 
Yard. 
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Name  of  Person 
Injured. 


Whether  Passenger 

Employee  Particulars  of  Accident.       Extent  of  Injury. 


T.  Walsh  

Win.  Small  wood 

Tlieo  Raymond  

John  Swan  

John  Lavoie  

Joseph  Carr  

F.  R.  Mahoney  

Arthur  Couture  

John  V.  McDonald. 

Arthur  Legere   

Martin  Kelly  

Alfred  Fubler  

John  B.  Musgrave  . 

R.  Jamison  

M.  Dionne  

Joe  Duval  

Ernest  Duval  

Jos.  Champoux  

Henri  Fourtier  

Albert  Godin  . .  .  . 
Daniel  Smith  

Victor  Houle  

Wm.  Fisher  

Colin  Mitchell  

A.  Cook  

Stewart  McDougall 
(boy  aged  13). 

C.  H.  Mathews  

Gasparini  Francesia, 

John  Jackson  


Foreman  shunter. 
Driver  


Brakeman 

Passenger. 
Brakeman 
Neither. . . . 


Fell  off  car  of  deal., 


Yardman . 


While  oiling  his  engine  shunt- 
ing train  backed  into  it 
moving  engine. 

While  shunting  foot  caught  in 
frog,  run  ever. 

Jumped  from  train  

Slipped  and  fell  

Struck  by  train  while  walking 
on  track. 

Struck  by  train  

Attempted  to  pass  under  cars. 


Ann  and  leg  in- 
jured. 

Back  and  hip  in 
jured. 

Fatal   


Injured  

Ankle  injured  

Head  and  face  in 
jured. 

Fatal   

Three  fingers  am- 
putated. 
Wrist  injured. . . 


Verdict. 


Accidental. 


Brakeman  In  attempting  to  board  train 

fell  on  his  lantern. 

Fireman  Fell  in  getting  off  engine  Hip  injured. 

Neither   While  walking  on  track,  struckjFatal  

i    by  train. 

S.  C.  Porter  Jumped  from  moving  train. . . 

Brakeman  .   Got  foot  caught  between  draw- 
bars on  car  

Driver   !Head  on  collison  with  G.T.R. 

Fireman   |    engine  416  running  West  on 

Fast  bound  track. 

Mail  Clerk   n   


.  Inquest  not 
'    necessary . 


Expressman. 
Brakeman . . . 
Passenger. . . 


Baggigeman 
Engineman  . 
Neither  


Foreman  shunter. 
Passenger   


Foreman  shunter. 


Engine  struck  baggage  truck 

which  hit  the  men. 
Hand  caught  between  brake 

shoe  and  wheel. 
Attempting    to  board  train 

missed  footingand  fell  under 

cars. 

While  couplingenginetoplow. 
Jumped  from  moving  train. . . 


Struck  by  >ngine  while  cros 
sing  main  line . 


Head  injured  . 
Foot  injured  ...  .  | 

Fatal  

Fatal  Accidental. 

Arm  and  leg  injur- 
ed. 

Mouth  and  leg  in- 
jured . 

Shoulder  bladebro-  Slightly  in- 
ken .  '  jured. 

Side  hurt  

Head  cut  

Two  teeth  broken 
and  eye  cut . 

Foot  crushed .  . 

Fatal  KT  . 

Fatal   No  inquest. 

Hand  injured. . 


Flias  Striker.  INeither  (Stealing  a  ride  fell  from  train. 

P.  Dionne  Yardman   Jumping  off  engine  

T.  Dube  Brakeman   Fell  from  top  of  box  car  .... 

J.  W.  McKay   Yardman     iGettingoff  car  while  shunting. 


Otto  Wortman  Shunter 


Arm  amputated. 


Little  finger  ampu- 
tated . 

Head  and  face  in- 
jured . 

Leg  cut  and  hip 
injured . 


Leg  injured.  . 
Ankle  injured 
Leg  injured.  . 
Ankle  injured 


(Attempting  to  board  engine  Leg  amputated 

while  steam  was  escaping,     below  knee. 
r "  inissed  Tooting." 
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Date. 


Time 

of 
Day, 


No.  of  Train 


1911 
Jan 


231  17.50 
25  10.12 


..  25 

„  25 

,,  2' 

„  28 

„  24 

Feb.  2 


Special . 
2 


Freig] 


ht. 


10.35 
13.00  Way  fr. 


9.55 
12.50 

3.49 
21.50 


24.00 
18.03 

10.30 


304 
Shunter  . 


11 


20.40 
6.10 


23.34 
4.00 


12.30 
20.20 


00 


Unknown 
33 


59 
34 


102 


Unknown 
151 


Description 
of 
Train. 


Express 
Special  . 
Special.. 


Freight. 


Express 


Express 

Mixed  . . 
Express 


Mixed  . 
Shunter  . 


Special.. 
Special  . 


Passenger  . 


Name 
of 

Conductor. 


Name  of  Driver. 


Tcs.  McLaughlin..  R.  Shaw  . . . 
T.  Henderson  G.  B.  Story. 


C.  W.  Lutes   

C.  W.  Ferguson 


M.  White. 

C.  Cool... 


R.  Henry  . . 
R.  Redmond. 


D.  O  McDonald. 


W.  A.  Mitchell.. 


Alex  Dickie. . . . 
E.  L.  Watts... 


A.  McLaughlin. 
C.  McTiernan. .  . 


•T.  Gunning 


W.  E.  Turner. 


318 

238 

275 
34 


171 
210 


Place  of  Accfdeut. 


Antigonish 
Moncton . . . 


McKay's  Siding, 
N.S. 

Bathurst  


Nelson  .•  

Halifax,  D.  W.  T. 


J  mille  west  of  Col- 
lege Bridge. 
150  On  bridge  A  mille 
west  of  New  Glas- 
gow  

Stellarton  Yard . . . 
Ste.  Madeleine.  


343 


H.  Cameron  |  175 

M.  O'Shaughnessy.  347 


•T.  H.  Pushie  M.  Matheson. 

N.  Hopper ...  .     T.  Hennessey . 


W.  W.  Irving. 
C.  Poirier. .  . . 


G.  Anderson . 
J.  McDavid. . 


A.  Legace. 


L.  Dutil . 


271 


Derby  Junction. 


Young's  Siding. 
Truro   


Bathurst . 


372  Ste.  Flavie  Yard . 
 East  of  Hartcourt . 


166 


Between  St.  Eugene 
and  St.  Germain 


Moncton,  N.B.,  September  30,  1911. 


i-iaxa:  i:n\\  \in>  island  i:\ii.\y.\y 


do 


SESSIONAL  PAPER  No.  20 

RAILWAY  OF  CANADA. 

year  ended  March  31,  1911 — Concluded. 


I 


Whether  Passenger 
Name  of  Person  or 
Injured.  Employee. 


James  Fitzsimons. 
Hiram  Graves  . . . 
George  Wilson . . . 
T.  McKav  

Pien  Bourque  


G  eorge  Casey .... 
Norbert  Bourque. 

Eddie  Casey  

A.  Bourgeois.  . . . 


Harvey  Levey 
Burton  Casey. 
Jns.^Hasha. .  . 


Fireman  

Car  inspector. 

Neither  

Passenger  . . . 


Particulars  of  Accident. 


Fell  from  tender  

Stepped  from  under  cars  on  sid 

ing  in  front  of  moving  Iran. 
Struck  by  train  on  crossing 

while  driving  across  tracks.. 
No.  76  ran  into  rear  of  special 

standing  near  station  . 


Driver  Engine  went   over  ten  foot 

embankment. 
Yardman  Fell  from  box  car  while  shunt 

Neither  Found  alongside  of  track  cut 

in  two  by  unknown  train. 
Neither  Struck  by  train  


John  W.  Fordes 
Edgar  Du|x>nt . . . 

51.  D.  Mullins 


Mrs.  J.  W.McManus. 

H.  W.  Steen  

A.   Irving,  deputy 

sheriff  

Miss  J.  A.  Carter. . . 
J.  D.  Armstrong. . . . 

Norris  Sim  

Titus  Anderson  

Harvey  McDougall.. 
Mrs  Harry  Colson  . 

C.  O.  Brien   

Mrs.  Jas.  Tobin  


Clerk  

Passenger . 

Waiter  . . . 

Passenger. . 


Struck  by  train   :  

Jumped  off    train  while  ir 

motion . 
Express  ran  into  No.  5H  stand 

ing  at  station. 


Brakeman . 
Passenger . 


Extent  of  Injury. 


Injured . 
Fatal-  . . 
Fatal . . . 
Fatal . . . 


Verdict. 


Inquest  not 
necessary . 
Accidental. 


Hip  hurt  and  hand 
cut. 

Shoulder  hurt. . . 

ii  and  back  hurt.  Slightly 

Elbow  injured   jured. 

Knee  injured  I 

Ankle  injured?. ... 


Fatal   ! Accidental. 


Fatal 


Fatal . 
Fatal . 


Head  injured. 


Eye  injured . 
Leg  injured. 


Wesley  Curtis 


A.  Jardine  

Thos.  Cochrane. . . 
Burpee  Harris 

Calvin  Clark.  

Gordon  Atkinson. 
-Airs.  Pleadwell.  .  . 


Alex  Dickie   

Miss  Jessie  McLean , 
S.  B.  Lane   


Larry  Comfort . 
J.  P.  Humes.. . 

Clyde  Wilson. . 

Alfred  Gadbois. 


Conductor. 
Passenger 


Part  of  train  left  rails  

Foreman  shunter. . . .  Jumped  off  train,  slipped  and 
fell . 

Neither  Jumped  from  train    Hand  injured 

Fireman    Engine  372  collided  with  en-  Slightly  injured. . . 

gine  4(H>. 

Neither  Struck  by  train  while  walking'Fatal 

track. 

Driving  on  track  struck  by  Fatal, 
train . 


Leg  injured  

Face  injured  

Cut  over  left  eye  . 

Leg  injured  

Face  injured  

Fatal  

Ankle  sprained .  . 

Face  cut  

Cut  on  head  and 
internal  injuries. 
Slight    wound  on 
head 

Head  cut  

Lip  and  cheek  cut. 

Side  injured   

Face  injured  

Injured  head  

Rib    broken  and 
shoulder  iujured. 
Cut  over  eye  and 

leg  injured. 
Slightly  injured. .. 
Head  injured  


Acccidental. 


Accidental. 


Accidental. 
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Office  of  the  General  Consulting  Engineer  to  the  Government  and  Chief  Engineer  of 
the  Western  Division  of  the  National  Transcontinental  Railway. 

Ottawa,  May  4,  1911. 

The  Hon.  G.  P.  Graham, 

Minister  of  Railways  and  Canals, 
Ottawa,  Out. 

Sin, — I  have  the  honour  to  submit  my  annual  report  of  the  progress  made  with 
the  construction  of  the  western  division  of  the  Grand  Trunk  Pacific  Railway  to  the 
end  of  the  fiscal  year  closed  on  the  31st  of  March,  1911. 

The  western  division,  for  construction  purposes,  is  divided  into  two  sections, 
viz. : — 

The  '  Prairie  Section,'  beginning  at  Winnipeg  and  ending  at  the  east  bank  of 
Wolf  creek,  a  distance  of  915  miles. 

The  '  Mountain  Section,'  commencing  at  the  last-named  point  and  extending  to 
the  Grand  Trunk  Pacific  Railway  dock,  in  the  City  of  Prince  Rupert  on  the  Pacific 
coast  (being  the  western  terminus  of  the  road),  a  distance  of  830  miles,  making  a 
total  length  of  the  western  division  of  1,745  miles. 

The  alignment  and  grades  are  good,  and  very  favourable  for  hauling  heavy  loads. 
The  sharpest  curve  is  955  feet  radius,  and  the  maximum  grade  against  the  traffic 
going  east  is  4-10  of  one  per  cent,  with  the  exception  of  one  grade  19  miles  long  of  1 
per  cent  in  the  Rocky  Mountains  at  Tete  Jaime  Cache;  against  the  traffic  bound  west 
the  maximum  grade  is  5-10  of  one  per  cent. 

PRAIRIE  SECTION'. 

The  construction  of  this  section  of  the  road  is  nearing  completion;  the  grading 
i-.  finished  with  the  exception  of  the  making  up  the  settlements  in  the  embankments 
to  grade,  and  the  widening  of  them  out  to  specification  width. 

For  a  prairie  section,  the  work  is  decidedly  heavy;  the  grading  has  exceeded 
32,000  cubic  yards  to  the  mile,  and  of  the  eight  steel  bridges,  several  are  of  very  large 
proportions,  notably : — - 

The  South  Saskatchewan  River  bridge,  1,501  feet  long  and  76  feet  high. 

The  Battle  River  bridge,  2,770  feet  long  and  178  feet  high. 

The  North  Saskatchewan  River  bridge,  1,655  feet  long  and  136  feet  high. 

The  Pembina  River  bridge,  902  feet  long  and  214  feet  high. 

Besides  these  there  are  a  very  large  number  of  culverts  and  trestle  bridges. 

The  fencing  and  telegraph  line  are  completed. 

The  track  is  laid  throughout.  The  length  of  the  main  line  is  915  miles,  with 
passing  sidings  to  the  aggregate  of  83-01  miles. 

The  sidings  laid  to  grain  elevators,  loading  platforms,  mills,  &c.  aggregate  24-66 
miles. 

The  tracks  laid  in  divisional  station  yards  aggregate  49-78  miles;  there  are  ako 
union  tracks  at  Portage  la  Prairie  to  the  extent  of  1-04  miles. 
The  total  length  of  tracks  laid  is  1,073-49  miles. 

The  track  has  a  heavy  lift  of  ballast  under  it  throughout,  and  is  in  very  good 
running  condition,  but  it  will  yet  take  considerable  ballast  to  bring  it  up  to  specifica- 
tion requirements; 
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Interlocking,  signal  and  derailing-  plants  have  been  established  at  all  the  cross- 
ings of  other  railways  at  rail  level — 13  in  all — of  which  6  are  at  crossings  of  the 
'Canadian  Pacific  Railway,  and  7  at  crossings  of  the  Canadian  Northern  Railway. 

For  the  accommodation  of  the  public  traffic  there  have  been  provided: — 

139  stations  (stopping  places  for  trains). 

55  standard  passenger  station  houses. 
6  large  divisional  station  houses. 

C  portable  station  houses. 
3  tool  houses  used  as  stations. 
46  latrines. 
3  freight  houses  at  divisional  stations. 

8  engine  houses,  of  which  4  have  12  stalls;  2  have  18  stalls,  and  2  have  2  stalls. 

3  machine  shops. 

1  coaling  plant. 

1  coal  shed. 

1  blacksmith  shop. 

3  store  houses. 

6  bunk  houses  used  as  oil  houses. 
88  loading  platforms. 
33  cattle  yards. 
33  water  services. 

126  grain  elevators;  these  have  been  built  by  private  enterprise. 
For  the  accommodation  of  the  employees  of  maintenance  of  way,  &c,  there  have 
been  erected: — 

56  section  houses. 
73  bunk  houses. 
77  tool  houses. 

3  watchmen's  shelters. 
The  entire  '  Prairie  Section,'  Winnipeg  to  Wolf  creek — 915  miles — is  now  under 
public  traffic. 

The  first  section  from  Winnipeg  to  Wainwright,  667  miles,  was  opened  for  traffic 
on  September  21,  1908.  On  November  22,  1909,  a  further  distance  of  126  miles  to 
Edmonton  was  put  in  operation,  and  the  balance  of  the  'Prairie  Section'  of  122 
miles  to  Wolf  creek  was  placed  under  traffic  on  February  12,  1911. 

The  operation  of  the  '  Prairie  Section  '  has  been  a  great  accommodation  to  the 
public,  and  more  especially  to  the  settlers  along  the  line  of  railway. 

The  roadbed  and  permanent  way  are  in  good  and  safe  running  condition,  and 
the  traffic  and  train  service  has  been  conducted  most  successfully. 

The  certified  expenditure  up  to  March  31,  1911,  has  amounted  to  $34,S05,S42.27. 
from  which  will  have  to  be  deducted,  upon  the  completion  of  the  work,  the  value  of 
the  construction  rolling  stock  and  the  cost  of  equipment  of  the  sections  and  stations. 
&e. 

MOUNTAIN  SECTION. 

The  works  of  construction  on  this  section  of  the  road  are  in  a  very  backward  con- 
dition, and  are  not  progressing  as  rapidly  as  could  be  desired. 

The  total  length  of  this  section,  from  the  east  bank  of  Wolf  creek  to  the  Grand 
Trunk  Pacific  Railway  dock  in  Prince  Rupert,  is  S30  miles,  of  which  only  420  miles 
are  under  contract.  180  miles  are  at  the  eastern,  or  Wolf  creek,  end,  and  240  miles  at 
the  western,  of  Prince  Rupert,  end.  The  intervening  410  miles  are  not  yet  placed 
under  contract. 

I  should  mention  here,  that  while  the  Grand  Trunk  Pacific  Railway  Company 
have  constructed  a  wharf  or  dock  at  Prince  Rupert,  which  they  use  for  the  receipt  of 
material  for  their  road,  they  do  not  regard  this  as  the  terminal  of  their  railway,  and 
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are  engaged  in  building  a  line  west  from  it  along  the  sea  front  to  a  further  point  in 
Prince  Rupert,  where  they  propose  to  place  their  terminals.  On  this  line,  the  length 
of  which  is  3-23  miles,  they  have  expended  about  $500,000. 

Inasmuch,  however,  as  it  has  not,  so  far,  been  officially  recognized  as  part  of  the 
trunk  system,  I  have  been  unable  to  incorporate  any  portion  of  the  expenditure  on 
it  in  my  certificates. 

Upon  the  180  miles  under  contract  at  the  eastern,  or  Wolf  creek,  end,  no  work 
of  grading  has  been  done  west  of  the  136tli  milei. 

On  the  first  100  miles  the  grading  is  practically  completed;  between  the  100th 
mile  and  the  129th  mile,  310  acres  of  clearing  and  170,000  cubic  yards  of  excavation 
have  been  done.  The  work  of  grading  from  the  129th  mile  to  the  136th  mile  may 
be  said  to  have  been  merely  opened  up,  as  only  about  19,000  cubic  yards  of  excavation 
and  89  acres  of  clearing  have  been  executed. 

The  steel  bridges  over  Wolf  Creek,  McLeod  River  and  Prairie  Creek  have  been 
erected,  and  the  building  of  the  concrete  substructure  of  the  steel  bridge  over  the 
Arthabaska  River  is  in  progress ;  the  eastern  abutment  is  finished,  and  the  excavation 
of  the  foundations  for  the  two  piers  is  being  executed. 

The  culverts  are  built  on  the  first  100  miles,  and  also  most  of  the  pile  bridges. 
For  the  balance  of  the  pile  bridges,  the  piles  are  driven  and  capped,  ready  to  have 
their  tops  placed  by  the  tracklaying  machine  as  the  tracklaying  staff  approaches  them. 

The  track  is  laid  on  the  first  65  miles,  with  the  necessary  sidings,  and  in  a 
few  weeks  it  is  anticipated  it  will  reach  the  100th  mile. 

A  water  service,  station  house  and  engine  house  of  12  stalls,  have  been  erected 
at  Edson,  the  first  divisional  station  on  this  section. 

I  may  here  mention  that  the  steel  bridges  erected  are  of  considerable  magni- 
tude, viz : — 

The  Wolf  Creek  bridge,  652  feet  long  and  127  feet  high. 
The  McLeod  River  bridge  1,066  feet  long  and  118  feet  high. 
The  Prairie  Creek  bridge,  802  feet  long  and  98  feet  high. 

With  a  view  to  prosecuting  the  work  vigorously  during  the  ensuing  working 
season,  large  quantities  of  supplies,  plant  and  tools  have  been  sent  forward  within 
the  last  few  weeks,  and  distributed  along  the  works  as  far  west  as  Tete  Jaune  Cache 
(the  180th  mile),  and  with  a  view  of  following  up  with  the  tracklaying,  sufficient 
ties,  rails,  &c,  are  available  to  carry  the  track  to  the  latter  point  during  the  working 
season  now  opening  up. 

From  the  136th  mile  to  the  645th  mile,  the  work  is  untouched.  , 

From  the  645th  mile  to  the  730th  mile,  about  47  per  cent  of  the  grading  is 
completed,  excepting  the  7  large  tunnels,  only  one  of  which  is  finished;  on  all  the 
others  some  progress  has  been  made,  but  from  present  appearances  they  will  not  he 
in  condition  to  carry  the  track  until  late  next  autumn. 

At  the  666th  mile,  the  Skeena  River  has  to  be  crossed  by  a  steel  bridge  of  3 
spans  of  70  feet  each  and  3  spans  of  240  feet  each.  This  structure  has  not  been 
commenced,  although  preparations  are  being  made  for  beginning  the  work  as  soon 
as  navigation  opens,  probably  early  in  May,  1911.  It  will  likely  occupy  the  greater 
part  of  the  working  season  to  carry  this  work  to  completion ;  it  is,  therefore,  not  at 
all  probable  that  the  track  laying  will  be  extended  east  of  this  point  before  November 
next. 

The  culvert  work  is  well  advanced,  but  there  are  a  number  of  pile  bridges  yet  to 
be  built. 

From  the  730th  mile  to  Prince  Rupert  dock  at  the  830th  mile,  the  grading  may 
be  considered  practically  completed.  The  culverts  and  pile  bridges  are  built,  but  of 
the  8  steel  bridges,  only  one  has,  so  far,  been  erected,  viz : — that  over  the  Zanardi 
Rapids,  about  8  miles  east  of  Prince  Rupert.    Practically  no  work  has  been  done  on 
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the  substructures  of  the  other  seven.  The  steel  superstructures,  however,  are,  I 
understand,  delivered  at  Prince  Rupert.  The  trains  are  in  the  meantime  carried 
across  these  rivers  on  temporary  pile  bridges. 

The  track  is  laid  for  a  distance  of  102  miles,  and  sufficient  ballast  has  been 
placed  under  it  to  hold  it  in  fair  running  condition.  Xo  permanent  water  services 
have  been  provided. 

The  buildings  erected  consist  of.: — 
1  office 
1  mess  house 

1  headquarters 

2  warehouses 

1  superintendent's  residence 
1  workshop 
1  mechanical  store. 
1  bunk  house 
1  two  stall  engine  house. 
A  dock  has  been  constructed  at  Prince  Rupert,  but  it  is  fast  going  to  destruction 
from  the  ravages  of  the  'Toredo'. 

It  will  be  necessary  to  erect  a  number  of  snow  sheds  to  guard  against  interruption 
to  traffic  by  heavy  snow  slides  from  the  mountains,  as  great  difficulty  has  been  ex- 
perienced during  last  winter  in  maintaining  a  train  service,  owing  to  frequent  heavy 
snow  slides  occurring.    One  snow  shed  has  already  been  erected. 

I  anticipate  good  progress  during  the  coming  season,  if  the  necessary  supply  of 
labour  is  available,  and  I  trust  to  being  able  to  report  a  considerable  advance  at  the 
close  of  the  fiscal  year  1911-12. 

The  certified  expenditure  up  to  the  31st  of  March,  1911.  has  amounted  to 
$20,488,156.58.  This  is  exclusive  of  the  expenditure  on  the  3-23  miles  west  of  the 
company's  dock  at  Prince  Rupert. 


The  total  certified  expenditures  on  the  western  division  up  to  the  31st  of  March, 
1911,  are:— 


'Prairie  Section".  . 
'.Mountain  Section' 


$  34,805,842.27 
20.48S.156.58 


Total 


$  55,293,998.89 


I  have  the  honour  to  be,  sir, 


Your  obedient  servant, 


(Sgd.)    COLLINGWOOD  SCHREIBER, 

Chief  Engr.  of  the  Western  Division  of  the. 
National  Transcontinental  Railway. 
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Board  of  Engineers, 
Quebec  Bridge,, 

Montreal,  September  18,  1911. 

Sir, — I  beg  to  report  progress  of  work  on  the  reconstruction  of  the  Quebec 
Bridge  for  the  year  ending  March  31,  1011. 

MASONRY. 

Very  little  material  progress  was  made  in  the  actual  construction  of  the  masonry 
during  the  past  year.  The  caisson  for  the  North  main  pier  was  built  and  floated  into 
position  and  actual  work  of  sinking  was  started.  Owing  to  an  accident  to  the 
north  main  pier  caisson  after  sinking  operations  had  started  the  concrete 
already  deposited  had  to  be  removed  and  the  caisson  placed  in  dry  dock  for 
repairs.  Owing  to  the  difficulty  of  sinking  a  caisson  of  such  large  dimensions  it  was 
decided  by  the  Board  to  use  this  caisson  for  the  South  main  pier,  where  the  river 
bed  was  composed  of  material  much  easier  to  penetrate  and  to  construct  the  caisson 
for  the  North  main  pier  in  two  sections.  As  soon  as  the  weather  permits  in  the 
Spring  and  the  necessary  repairs  have  been  made  it  is  the  intention  to  have  the 
caisson  floated  out  of  dry  dock  and  placed  in  position  on  a  prepared  bottom.  This 
caisson  will  probably  be  left  in  this  position  until  next  Spring,  the  whole  efforts  of 
the  contractor  being  directed  towards  the  sinking  of  the  North  main  pier.  The 
existing  North  main  pier  was  demolished.  The  facing  stone  of  this  pier  will  be 
re-used  in  the  new  pier. 

SUPERSTRUCTURE. 

Tenders  were  called  for  the  construction  of  the  superstructure  on  July  1,  1910, 
and  were  opened  on  October  1,  1910.  Contractors  were  allowed  to  submit  plans  of  their 
own  and  prices  thereon  in  addition  to  tendering  on  the  Board's  plans.  Four  firms 
tendered,  namely,  St.  Lawrence  Bridge  Company,  Pennsylvania  Steel  Company, 
British  Empire  Bridge  Company  and  Maschinenfabrik  Augsbuerg-Nurnberg  A.  G. 
It  was  finally  decided  to  recommend  the  acceptance  of  a  tender  submitted  by  the  St. 
Lawrence  Bridge  Company,  on  a  design  of  their  own. 

REMOVAL  OF  DEBRIS. 

During  the  past  year  the  Contractor  has  removed  practically  all  the  debris 
between  the  main  pier  and  the  anchor  pier.  All  steel  around  the  main  pier  that 
might  interfere  with  the  sinking  of  the  caisson  was  also  removed. 

REMOVAL  OF  APPROACH  SPANS. 

A  contract  was  awarded  the  Phcenix  Bridge  Company  for  the  removal  of  the 
approach  spans  and  falsework  on  both  the  North  and  South  shores.  When  the  work 
ceased  at  the  beginning  of  the  Winter  the  approach  spans  and  falsework  on  the 
North  shore  had  been  removed  and  a  start  made  on  the  South  shore. 
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TESTS. 

A  series  of  tests  were  made  during  the  past  year  for  the  Board  by  the  Phoenix 
Bridge  Company.  This  series  consisted  of  sixteen  (16)  tests  of  model  compression 
members  and  fifty  (50)  tension  tests  of  eyebars.  These  tests  furnished  the  Board 
with  important  information  in  regard  to  the  physical  properties  of  actual  bridge 
members,  such  as  were  proposed  for  the  new  bridge.  A  short  discussion  is  given 
in  a  report  dated  August  1,  1910,  forwarded  to  the  Department. 

A  further  series  of  tests  are  proposed  by  the  Board  on  other  types  of  members 
to  be  used  in  the  finally  approved  design  of  the  bridge. 

All  of  which  is  respectfully  submitted. 

C.  N.  MONSARRAT, 
Chairman  and  Chief  Engineer. 

Hox.  Geo.  P.  Graham, 

Minister  of  Railways  and  Canals, 
Ottawa,  Ont. 
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REPORT  OF  THE  CHIEF  ENGINEER  OF  THE  DEPARTMENT 

AND 

RK  PORTS  OF  CANAL  SUPERINTENDING  ENGINEERS  AND 
SUPERINTENDENTS  FOR  THE  YEAR  191011 

Ernest  Marceau,  Superintending  Engineer,  Quebec  Canals. 

W.  A.  Stewart,  Superintendent,  Ontario-St.  Lawrence  Canals. 

C.  D.  Sargent,  Resident  Engineer,  Ontario-St.  Lawrence  Canals. 

J.  L.  Weller,  Superintending  Engineer,  Welland  Canal. 

F.  B.  Fripp,  Engineer-in-charge,  Sault  Ste.  Marie  Canal. 

J.  W.  LeB.  Ross,  Superintending  Engineer,  Sault  Ste.  Marie  Canal. 

A.  T.  Phillips,  Superintending  Engineer,  Rideau  Canal. 

J.  H.  McClellan,  Superintendent,  Trent  Canal. 

A.  J.  Grant,  Superintending  Engineer,  Trent  Canal. 
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Office  of  the  Chief  Engineer, 

Ottawa.  Ont.,  October  10,  1911. 

A.  W.  Campbell,  Esq., 

Deputy  Minister,  Railways  and  Canals, 
Ottawa. 

Sir, — I  have  the  honour  to  submit  my  annual  report  for  the  fiscal  year  ending 
31st  March,  1911. 

Attached  hereto  will  be  found  the  annual  reports  of  the  Superintending  Engineers 
of  the  several  canals,  the  Resident  Engineer  of  the  Ontario  St.  Lawrence  canals,  the 
Engineers  in  charge  at  Sault  Ste.  Marie,  the  Superintendents  of  the  Ontario  St. 
Lawrence  canals  and  the  Trent  canal. 

The  report  of  the  Chief  Engineer  of  the  Intercolonial  Railway  and  of  the  Prince 
Edward  Island  Railway  upon  the  expenditures  upon  these  lines  chargeable  to  capital 
has  been  addressed  to  the  Assistant  Chairman  of  the  Government  Railways  Managing 
Board,  and  will  be  found  elsewhere  in  this  volume.  The  circumstance  that  engineers 
in  direct  charge  of  works  chargeable  to  Capital,  report  to  and  receive  instructions 
from  the  Managing  Board,  renders  effective  control  by  the  Chief  Engineer  of  the 
Department  of  Railways  and  Canals  impossible;  and  diminishes  the  value  of  the 
advice  which  he  is  called  upon  to  give  to  the  Department  Head. 

The  through  water  route  between  Montreal,  at  the  head  of  ocean  navigation,  and 
Fort  William  and  Port  Arthur,  on  the  west  shore  of  Lake  Superior,  comprises  73 
miles  of  canal  with  4S  locks  and  1,167  miles  of  river  and  lake  waters,  or  a  total  of 
1.230  miles  the  minimum  depth  of  water  being  14  feet.  From  Montreal  to  Duluth,  at 
the  south  west  of  Lake  Superior,  the  total  distance  is  1,354  miles  and  to  Chicago 
1,286  miles.  A  summary  of  this  route  will  be  found  in  Part  with  details  of  the  several 
works.  At  Port  Arthur  and  at  Fort  William  (about  6  miles  apart),  the  Canadian 
Pacific  Railway  gives  communication  westward  and  eastward,  and  the  Canadian 
Xorthern  Railway  westward  and  with  the  south  at  Fort  William.  A  line  of  railway 
has  been  built  from  Fort  William  by  the  Grand  Trunk  Pacific  Railway  to  give 
communication  with  the  Transcontinental  Railway  and  over  that  road  from  Winnipeg- 

On  this  through  route  the  approaches  to  the  canals  and  the  channels  through  the 
intermediate  river  reaches  are  well  defined,  and  are  lighted  with  gas  buoys  under  the 
control  of  the  Department  of  Marine  and  Fisheries,  admitting  of  safe  navigation  in 
the  hands  of  competent  pilots,  both  by  day  and  night.  In  the  cases  of  the  Sault  Ste. 
Marie,  the  Welland,  the  Cornwall,  the  Soulanges  and  the  Laehine,  they  are  well  lighted 
throughout  by  electricity,  and  are  electrically  operated.  The  Farran's  Point  canal  is 
lighted  witli  acetylene  gas. 

Of  the  minor  systems,  the  Murray,  Trent,  Rideau  and  Ottawa  River  canals  may 
be  considered  geographically  as  branches  from  the  through  route.  In  operation,  how- 
ever, these  canals  serve  a  distinct  traffic  of  a  more  local  nature.  Isolated  from  these 
above  mentioned  systems,  the  navigation  of  the  Richelieu  River  and  Lake  Champlain 
is  effected  by  the  St.  Ours  lock  and  the  Chambly  canal:  while,  in  the  far  east,  the 
Bras  d'Or  lakes  of  Cape  Breton  are  made  accessible  from  the  Atlantic  by  the  St. 
Peter's  canal. 

Detailed  information  respecting  the  several  canals  is  contained  in  an  appendix. 

The  work  executed  during  the  past  year  has  been  almost  wholly  of  the  nature  of 
improvements  and  repairs  to  existing  work,  the  exception  being  in  the  case  of  the 
Trent  canal  where  the  construction  of  an  extension  of  the  present  system  to  an  outlet 
on  Lake  Ontario  is  in  progress. 
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On  the  Lachine  canal,  the  principal  items  of  work  have  been  the  continuation 
of  the  rebuilding  the  slope  and  vertical  walls  with  concrete  in  the  reach  above  the  Cote 
St.  Paul  lock,  improvements  to  upper  entrance  pier  at  Lachine,  the  widening  of  the 
canal  and  providing-  wharf  accommodation  at  Cote  St.  Paul  and  St.  Henry,  the  con- 
struction of  a  rolling  lift  bridge  at  Cote  St.  Paul  over  the  entrance  to  the  St.  Paul 
Land  and  Hydraulic  Company's  pond  on  the  south  side  of  the  canal  and  the  lengthen- 
ing of  the  guard  piers  forming  the  lower  approach  to  lock  No.  4,  St.  Gabriel. 

■  On  the  Soulanges  canal,  the  work  of  lining  the  south  bank  with  an  18-inch  layer 
of  concrete  was  continued  and  the  efficacy  of  this  construction  has  already  been 
demonstrated  by  the  complete  drying  out  of  the  embankment  which  previously  had 
been  largely  saturated  with  water. 

The  construction  of  boulder  protection  for  the  clay  shores  of  Lake  St.  Francis 
has  been  continued  during  the  year. 

On  the  Cornwall  canal,-  the  improvements  to  upper  entrance  to  lock  No.  17,  com- 
prising principally  the  construction  of  the  cribwork  and  concrete  approach  wall  and 
the  widening  by  dredging,  of  the  bottom  of  the  canal,  were  begun  and  actively  carried 
on  during  the  season.  An  extension  of  the  concrete  wall  constructed  across  the  break 
in  canal  bank  which  occurred  in  June,  1908,  was  commenced  and  completed. 

On  the  Williamsburg  canals,  namely  the  Farran's  Point,  the  Eapide  Plat  and 
the  Galops  canals,  preliminary  steps  have  been  taken,  plans  and  specifications  have 
been  prepared,  and  tenders  are  now  being  invited  for  necessary  improvements  to 
certain  lock  approaches,  consisting  principally  of  cribwork  and  concrete  approach 
walls. 

On  the  Welland  canal  the  contracts  for  the  improvements  to  Port  Colborne  har- 
bour have  been  practically  completed.  The  widening  of  the  canal  near  Welland  and 
at  the  head  of  lock  No.  2,  was  completed.  As  a  matter  of  considerable  interest,  or 
perhaps  of  minor  importance,  the  superintending  engineer  reports  the  construction  of 
an  80-foot  reinforced  concrete  scow, — thickness  of  sides,  deck  bottom  and  bulkheads 
being  2£  inches.    It  has  proved  water-tight  and  serviceable. 

The  Government  elevator  did  a  fine  business  in  the  fall  of  1910,  handling  over 
3.000,000  bushels  of  grain,  the  receipts  for  handling  which  more  than  paid  all  the 
operating  and  repair  expenses  for  the  year.  Tt  seems  probable  that  the  increasing 
business  offering  will  soon  render  necessary  the  provision  of  additional  storage 
capacity. 

For  the  proposed  New  Welland  ship  canal,  surveys  and  borings  were  continued 
during  the  year  on  three  proposed  routes.  The  problems  involved  in  the  construction 
of  a  ship  canal  across  the  Niagara  peninsula  are  of  exceeding  difficulty  and  further 
examination  and  study  is  required. 

On  the  Sault  Ste.  Marie  canal,  the  widening  by  dredging  of  the  upper  entrance 
from  300  feet  to  500  feet  for  a  considerable  distance  west  of  the  north  mooring  pier 
was  undertaken  and  completed.  The  regulation  depth  of  21  feet  5  inches  at  low 
water  was  secured.  Preliminary  steps  have  been  taken  towards  the  work  of  construct- 
ing an  extension  to  the  north  mooring  pier  of  this  upper  entrance.  In  connection 
with  the  work  of  rebuilding  a  portion  of  the  north  upper  pier  the  cribwork  substruc- 
ture is  practically  completed,  the  concrete  superstructure  remaining  to  be  added. 

The  superintending  engineer,  in  his  report,  presents  some  interesting  statistics 
concerning  the  vast  traffic  passing  through  the  Canadian  and  United  States  canals. 
As  indicating  the  extent  of  the  traffic  at  this  point,  and  the  importance  of  having 
sufficient  accommodation  to  deal  with  it  in  the  event  of  accident,  it  may  be  observed 
that  when  the  United  States  canal  was  opened  in  the  spring  on  May  5,  there  were  140 
vessels  waiting  for  passage  although  the  Canadian  canal  had  opened  three  weeks  pre- 
viously. During  this  congestion  of  traffic,  which  lasted  for  a  month,  the  Canadian 
canal  was  in  continuous  operation  for  559  hours,  passing  more  than  1.148  vessels  with 
ji  greater  net  tonnage  than  2.871,728  tons. 
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On  the  Trent  canal,  upon  which  new  construction  is  in  progress,  the  extent 
under  operation  remains  the  same  as  in  the  previous  year,  namely  1G0  miles,  ex- 
tending from  Lake  Simcoe  to  Healey's  Falls,  a  point,  sixteen  miles  below  the  village 
of  Hastings.  The  water  was  satisfactorily  maintained  at  a  uniform  height  through- 
out the  year._ 

A  considerable  amount  of  work  in  the  way  of  repair  and  improvement  on  this 
completed  length  of  canal  was  executed,  notably,  in  the  dredging  of  portions  of  the 
Eiver  Otonabee  below  Peterborough,  of  portions  of  the  channel  between  Lakefleld 
and  Young's  Point,  of  the  upper  entrance  to  Fenelon  Falls  locks  and  the  canal 
channel  below  Kirktield  Hydraulic  lift  lock.  Wharfs  were  built  at  Pengelley's 
landing  on  Eiee  lake,  at  Whitefield  landing  on  the  Otonabee  river;  an  additional 
length  of  200  feet  was  added  to  Lakefield's  concrete  dock  and  a  new  landing  pier 
130  feet  long,  was  built  at  Fenelon  Falls. 

The  construction  of  a  new  concrete  dam  at  Burleigh's  Falls  has  been  proceeded 
-with,  it  being  about  two-thirds  completed. 

All  the  works  on  the  Lindsay  section  consisting  of  a  lock,  dam  and  bascule 
bridge  have  been  completed  at  this  date  with  the  exception  of  some  minor  details 
of  the  electrical  equipment  of  the  bridge. 

On  the  Rosedale  section,  the  work,  consisting  of  building  a  new  canal  between 
Lakes  Cameron  and  Balsam,  1-8  miles  in  length,  together  with  a  new  concrete  lock 
and  dam  to  take  the  place  of  the  old  wooden  structure,  has  been  completed  except 
for  a  small  amount  of  channel  excavation  and  some  trimming  and  sodding  of  banks. 

The  work  of  water  conservation  through  the  dams  on  the  various  tributary 
streams,  acquired  from  the  Ontario  government,  has  been  considerable,  new  dams 
having  been  built  at  Redstone.  Jack's  Bark,  Turtle  and  Bass  lakes,  the  first  two  of 
concrete  and  the  other  three  of  rock-filled  timber  cribs,  in  addition  to  repairing  and 
completing  several  other  reservoir  dams. 

The  construction  of  the  Ontario-Rice  Lake  division  is  dealt  with  in  an  inter- 
esting and  comprehensive  report  of  the  superintending  engineer,  which  will  be 
found  in  the  Appendices  hereto. 

This  division,  which  extends  from  Trenton  on  Lake  Ontario,  to  Rice  lake,  is 
56i  miles  in  length  and  is  divided  for  construction  purposes  into  seven  sections, 
all  of  which  are  under  contract.  It  follows  the  River  Trent  and  will  comprise  9} 
miles  of  canal,  13  miles  of  subaqueous  channel  and  34  miles  of  deep  river;  the 
total  rise  between  low  water  level  on  Lake  Ontario  and  normal  navigation  level  on 
Rice  lake  is  369  feet,  to  be  overcome  by  18  locks.  The  river  and  canal  levels  will 
be  controlled  by  14  dams,  and  17  bridges  are  required,  all  of  which,  except  one, 
will  be  swing  or  bascule  spans.  Up  to  date,  8  locks,  7  dams  and  9  bridges  have  been 
built.  The  locks  are  concrete,  with  eight  feet  four  inches  of  water  on  the  sills; 
they  are  175  feet  long  between  the  hollow  quoins  and  33  feet  wide  accommodating 
barges  of  1,000  tons,  about  150  feet  long  and  30  foot  beam,  drawing  8  feet  of 
water.  The  work  involved  requires  the  removal  of  about  1,500,000  cubic  yards  of 
earth,  1.250,000  cubic  yards  of  rock,  loose  and  solid,  and  the  building  of  about  400.- 
000  cubic  yards  of  concrete.  The  approximate  cost  is  set  down  at  $6,750,000;  of 
which  the  estimated  value  of  the  seven  contracts  for  the  seven  sections  totals 
$5,100,000,  on  which  there  has  been  expended  for  work  done  and  material  delivered 
up  to  March  31,  1911,  the  sum  of  $2,009,737,  or  about  forty  per  cent  of  the  esti- 
mated value  at  contract  rates  of  the  seven  contracts.  Details  of  the  work  done  will 
be  found  in  the  above  mentioned  report  of  the  Superintending  Engineer. 

The  Holland  River  division  extends  from  Cook's  bay.  Lake  Simcoe,  to  Holland's 
landing  8i  miles,  all  on  the  Lake  Simcoe  level,  and  from  Holland  landing  to  New- 
market. 4J  miles  on  which  distance  there  is  a  rise  of  43  feet,  to  overcome  which  three 
locks  are  required,  together  with  three  dams.      The  total  value  of  work  done  and 
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materials  delivered  on  this  Section  No.  2  up  to  March  31st,  1911,  amounts  to  about 
sixty  per  cent  of  the  value  of  the  contract.  No  work  has  been  done  this  year  on  Section 

No1.  1,  the  contract  for  which  not  having  been  re-let. 

Hydrographic  surveys  of  the  various  lakes  embraced  in  the  Trent  navigation 
system  have  been  carried  on  with  the  object  of  making  a  complete  set  of  charts  of 

these  waters. 

No  action  has,  so  far,  been  taken  with  regard  to  the  adoption  of  a  route  for  the 
northern  section  of  the  canal  from  Lake  Simcoe  to  Georgian  bay,  beyond  making 
preliminary  surveys  of  alternative  routes. 

On  the  Rideau  canal,  the  spring  freshet  of  1910  occurred  during  the  first  week 
iu  .March,  a  month  earlier  than  usual.  On  the  15th  of  May,  a  leak  broke  out  in  the 
dam  at  Hogsback,  necessitating  the  lowering  of  the  water  six  feet  and  the  suspension 

of  navigation  for  seven  days  while  the  necessary  repairs  were  being  executed. 

Steel  brackets  for  holding  flash  boards  have  been  placed  on  the  Poonamalie  dam 
for  the  purpose  of  conserving  several  inches  of  water  on  Lower  Rideau  lake,  thus 
benefiting  navigation  towards  the  close  of  the  season  and  tending  to  relieve  the 
condition  of  water  levels  which  prevailed  from  October  12th.  to  the  end  of  the  season 
when  the  water  had  fallen  below  five  feet  on  the  upper  sill  of  Poonamalie  lock  and 
through  navigation  was  suspended. 

The  repairs  to  the  Carillon  dam  were  completed  during  the  year. 

On  the  St.  Peter's  ship  canal,  in  Oape  Breton,  preliminary  steps  are  being  taken 
and  surveys  are  about  to  be  commenced  towards  the  rebuilding  of  the  tidal  waters' 
lock.  The  length  of  lock  will  be  increased  above  that  of  the  old  lock  to  afford  better 
accommodation  for  the  traffic  into  the  Bras  d'Or  lakes. 

In  addition  to  the  works  above  referred  to  a  considerable  expenditure  was  made 
upon  the  usual  works  of  maintenance  and  repairs.  In  carrying  out  such  works  the 
canal  officials  have  been  greatly  hampered  by  the  circumstances  that  the  standard 

rate  of  pay  in  force  on  the  canals,  is  below  that  prevailing  in  adjacent  districts. 

The  Hudson  Bay  Railway  surveys  were  continued  throughout  the  year,  field 
parties  being  engaged  in  revision  of  the  location  to  the  end  of  improving  the  grades 
and  alignment  and  cheapening  of  construction. 

A  party  was  engaged  in  locating  a  line  on  the  south  bank  of  the  Nelson  river 
to  obviate  the  construction  of  the  expensive  bridge  over  that  stream,  should  Port 
Nelson  be  decided  upon  as  the  terminal  point  on  the  bay.  Very  satisfactory  results 
were  obtained  throughout,  a  line  having  been  developed  with  low  grades,  the  cost  of 
which  will  be  within  previous  estimates. 

The  first  step  in  the  construction  of  this  line  was  taken  by  entry  into  contract 
for  the  construction  of  the  bridge  over  the  Saskatchewan  river  at  La  Pas.  The  contract 
for  the  concrete  substructure  of  this  bridge  was  awarded  to  MacKenzie,  Mann  & 
Company,  that  for  the  steel  superstructure  to  the  Canadian  Foundry  Company.  The 
bridge  will  consist  of  four  fixed  spans  of  147  feet  in  length  and  a  swing  span  of  262 
feet  in  length,  with  roadways  for  highway  traffic  bracketted  out  from  either  side. 
The  two  abutments,  pivot  pier,  and  two  of  the  fixed  span  piers  have  been  completed. 
Nothing  has  been  done  towards  the  fabrication  of  the  superstructure  other  than  the 
preparation  of  detail  designs. 

In  addition  to  the  supervision  of  the  works  of  construction  and  operation,  numer- 
ous investigations  of  a  technical  nature  have  engaged  the  attention  of  the  members  of 
this  branch.  These  investigations  arise  from  damage  claims,  the  submission  of  plans 
affecting  property  or  interests  of  this  department,  application  for  leases,  &c. 
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The  inspection  of  subsidized  railways  has  been  continued  as  heretofore  by  Mr. 
E.  V.  Johnson;  while  pursuant  to  the  provisions  of  the  Government  Railways  Branch 
Lines  Act,  I  personally  made  an  examination  of  the  branch  lines  connecting  with  the 

Intercolonial  Railway. 

I  have  the  honour  to  be,  sir, 

Your  obedient  servant. 


W.  A.  BOWDEN, 

Chief  Engineer. 

A.  W.  Campbell,  Esq., 

Deputy  Minister  Railways  and  Canals. 
Ottawa. 
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QUEBEC  CANALS. 

Office  of  the  Superintending  Engineer, 

Montreal,  September  12,  1911. 

Sir, — I  have  the  honour  to  submit  herewith  my  annual  report  on  the  works  under 
my  charge,  for  the  fiscal  year  ended  March  31,  1911. 

This  division  comprises  the  Lachine  and  Soulanges  canals  on  the  St.  Lawrence 
route;  the  Ste.  Anne,  Carillon  and  Grenville  canals  on  the  Ottawa  river;  and  tbj 
St.  Ours  and  Chambly  canals  on  the  Eiver  Richelieu. 

Of  these,  the  Lachine  canal  is  by  far  the  most  important,  owing  to  its  immediate 
connection  with  the  harbour  of  Montreal. 

I  have  much  pleasure  in  stating  that  navigation  was  carried  on  without  a  single 
interruption  throughout  the  season. 

The  only  serious  accident  which  occurred  on  the  canals  of  the  province  of  Quebec 
during  the  last  fiscal  year  took  place  on  September  23,  1910,  when  the  steam  barge 
Fred.  Kearney  collided  with  the  upper  gates  of  south  lock  No.  1,  Lachine  canal, 
throwing  them  down.  The  lower  pair  of  gates  was  also  carried  away.  The  fact  that 
there  is  a  double  set  of  locks  at  that  point  made  it  possible  not  to  delay  the  traffic 
while  repairs  were  being  done. 

canal  stores. 

The  death  occurred  od  November  10,  1910,  of  Mr.  P.  B.  Benoit,  controller  of 
canal  stores.  For  the  last  four  years  he  had  spent  a  great  deal  of  time  and  ingenuity 
in  devising  a  set  of  books  for  the  proper  registering  of  materials  used  on  the  canals, 
and  had  finally  brought  the  system  to  such  a  point  as  to  make  it  a  very  simple  matter 
for  canal  storekeepers  to  account  for  all  materials  received  and  appropriated. 

The  position  of  canal  stores  controller  has  not  been  continued. 

LACHINE  CANAL. 

Length,  8i  miles ;  total  rise,  45  feet ;  5  locks,  270  feet  x  45  feet  with  14  feet  of 
water  on  sills ;  5  old  locks,  200  feet  x  45  feet  with  9  feet  of  water  on  sills,  still  avail- 
able to  navigation. 

REPAIRS  AND  RENEWALS. 

The  chief  items  of  work  performed  under  the  above  head  during  the  year  were 
as  follows: — 

Lock  gates. — Besides  overhauling  the  gates  of  all  the  locks,  five  pairs  of  spare 
gates  were  built  for  the  following  locks,  one  pair  each  for  north  and  south  locks  No. 
3,  one  pair  each  for  north  and  south  locks  No.  5,  and  one  pair  for  north  lock  No.  4. 

Swing  bridges. — All  these  bridges  are  now  being  operated  by  electric  power. 
Bridge  No.  7  at  Lachine,  which  was  the  only  one  so  far  operated  by  hand,  has  been 
provided  with  electric  machinery  during  the  year. 

Most  of  these  bridges  were  thoroughly  cleaned  by  the  sand  blast  process,  between 
April  and  November,  1910,  the  work  being  done  under  contract  by  the  Canadian  Sand 
Blast  Company,  of  Montreal,  in  the  most  satisfactory  manner  and  at  a  lower  cost  than 
could  have  been  done  by  hand.  The  same  company  also  painted  the  structures 
immediately  after  cleaning  them. 
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Stationary  bridges. — All  the  stationary  bridges,  nine  in  number,  were  replanked 
with  2-inch  oak  during  the  year,  and  a  now  one  placed  over  the  new  supply  weir  at 
Lachine.  It  was  built  at  our  own  shops;  some  old  steel  beams,  which  were  on  hand, 
were  used  iu  it,  together  with  some  new  material. 

Wharfs. — Nothing  but  ordinary  work  of  maintenance  was  performed  on  the 
wharfs  along  both  sides  of  the  canal  during  the  last  fiscal  year. 

Mooring  post's. — Pursuing  the  policy  adopted  a  few  years  ago,  55  cast-iron  moor- 
ing posts,  and  90  nigger  heads  set  in  concrete,  were  placed  at  various  points  on  both 
sides  of  the  canal. 

Concrete  and  masonry  work. — The  old  masonry  walls  extending  on  both  sides  of 
the  canal,  from  the  Grand  Trunk  Eailway  bridge  to  a  point  50  feet  west  of  Welling- 
ton bridge,  were  taken  down  to  the  water  line  and  rebuilt  with  concrete  and  an  iron 
fence  erected  for  the  whole  distance,  with  nigger  heads  conveniently  inserted.  Life 
protection  ladders  were  also  built  into  these  walls. 

Two  concrete  monoliths,  faced  with  sheet  steel,  were  built  on  the  up  and  down 
stream  sides  of  the  south  bridge  at  Lachine,  making  the  entrance  to  the  lock  there 
quite  safe. 

The  centre  pier  of  the  north  swing  bridge  at  Lachine  having  settled  down  about 
four  inches,  it  was  found  necessary  to  remove  it  and  rebuild  it  with  concrete. 

The  roadway  between  the  swing  bridges,  and  from  these  bridges  to  supply  weir 
at  Lachine,  was  paved  with  Metropolitan  blocks  laid  on  concrete  foundation,  concrete 
sidewalks  being  provided  along  the  roadway  at  the  same  time. 

Another  concrete  sidewalk  was  laid  along  Riverside  street,  from  Hill  street  to  the 
lane  in  rear  of  the  canal  yard. 

Buildings. — All  the  buildings  connected  with  the  canal  were  properly  maintained 
during  the  year,  new  galvanized  iron  roofs  being  laid  on  the  following :  three  dwellings 
in  the  yard  on  Mill  street,  occupied  by  the  two  head  foremen  and  the  diver;  the 
canal  storehouse  and  the  blacksmith's  shop,  also  in  the  Mill  street  yard;  the  time- 
keeper's office  located  near  Wellington  bridge. 

River  St.  Pierre. — This  small  stream  and  the  Lachine  drain  connecting  with  it 
were  thoroughly  cleaned  three  times  from  Rockfield  to  the  syphon  culvert  at  St. 
Henry,  and  great  care  taken  during  the  year  to  prevent  this  culvert  being  blocked 
with  refuse. 

As  you  are  aware,  a  commission  was  appointed  two  or  three  years  ago  for  examin- 
ing into  the  question  of  building  a  sewer  from  Rockfield  to  the  St.  Lawrence  river, 
which  would  put  a  stop  to  the  polluting  of  the  Little  river.  So  far  nothing  seems  to 
have  been  done  to  carry  out  this  scheme.  In  the  meantime,  the  bed  of  the  stream  is 
being  used  by  residents  on  both  shores,  from  Turcot  village  to  Buffalo  bridge,  as 
dumping  ground  for  all  kinds  of  refuse,  and  it  might  be  well  to  consider  the  advis- 
ability of  placing  a  covering  over  it  to  prevent  such  practice.  However,  only  part  of 
the  river  runs  through  the  canal  reserve  lands,  and  I  do  not  think  that  the  govern- 
ment should  undertake  this  work  alone,  but  with  the  help  of  the  city. 

Fences. — The  old  wooden  fences  around  the  supply  weirs  and  at  both  ends  of  the 
swing  bridges  at  Lachine,  also  on  both  sides  of  the  canal  near  Wellington  bridge,  and 
at  the  east  and  west  ends  of  north  basin  No.  1,  were  replaced  by  strong  iron  ones. 

Life-preserving  appliances. — Fifty  life  preservers  were  made  at  our  shops  during 
the  winter  and  placed  at  various  points  on  the  banks.  They  were  made  of  pine  and 
have  proved  to  be  well  adapted  for  the  purpose  they  are  intended  to  serve.  In  connec- 
tion with  each  of  them  are  a  pole  and  life  lines  permanently  located  on  the  bank 
during  the  navigation  season. 

For  the  last  fifteen  years,  much  attention  has  been  given  to  the  prevention  of 
drownings  in  the  Lachine  canal,  and,  as  the  walls  in  the  lower  section  from  lock  No. 
1  to  Wellington  bridge  were  rebuilt,  life  ladders  about  30  feet  apart  have  been  built 
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in  all  of  them.  The  same  was  done  in  the  section  from  Cote  St.  Paul  to  Laehine, 
where  the  old  riprap  walls  were  faced  with  concrete;  and,  at  points  where  such 
ladders  could  not  be  placed,  life  preservers,  poles  and  ropes  are  located  at  numerous 
points  on  the  bank,  as  stated  above.  It  is  the  intention  to  still  improve  these  life- 
saving  appliances. 

CAPITAL. 

Slope  and  vertical  walls. — The  work  of  rebuilding  the  slope  and  vertical  walls 
with  concrete  was  continued  during  the  season  of  1910,  Messrs.  Haney,  Quinlan  & 
Eobertson  being  the  contractors.  The  summer's  operations  covered  about  one-half 
mile  of  heavy  wall  and  three  miles  of  revetment  wall  on  the  south  side. 

Work  was  also  commenced  on  the  relining  of  the  entrance  pier  at  Laehine.  The 
steel  facing  on  the  ice-breaker  was  laid,  some  concrete  deposited  in  it,  and  the  toe  of 
the  walls  prepared  for  the  concrete  facing. 

Widening  and  wharf  accommodation  at  St.  Henry  and  Cote  St.  Paul. — The  work 
here  was  continued  during  the  season  of  navigation.  The  Canadian  General  Develop- 
ment Company,  who  are  the  contractors,  will  finish  their  work  in  the  summer  of  1911. 

Roller  lift  bridge. — The  Canada  Foundry  Company,  of  Toronto,  have  been  awarded 
the  contract  for  the  supply  and  erection  of  a  Scherzer  rolling  life  bridge  over  the 
entrance  to  the  pond  owned  by  the  St.  Paul  Land  &  Hydraulic  Company,  on  the  south 
side  of  the  canal,  at  Cote  St.  Paul.  The  bridge  was  practically  erected  at  the  close  of 
the  fiscal  year,  and  will  be  completed  during  the  present  summer. 

INCOME. 

Improvements  below  weirs  at  St.  Gabriel  locks. — The  contract  for  this  work, 
which  consisted  of  the  lengthening  of  the  guard  pier  forming  the  lower  approach  to 
lock  No.  4,  and  of  the  widening  of  the  canal  between  the  outlet  of  the  tailrace  of  the 
mills  on  the  north  bank  at  that  point  and  the  mouth  of  St.  Gabriel  basin  No.  4,  was 
awarded  to  Mr.  M.  Connolly  during  the  winter  of  1910. 

The  work  was  performed  during  the  months  of  April  and  May,  and  effected  the 
anticipated  improvement  at  that  point.  The  strong  cross  current,  which  so  far  had 
seriously  interfered  with  vessels  approaching  the  lock  from  below,  has  practically  dis- 
appeared. 

The  works  performed  on  the  Laehine  canal  under  the  heads  of  capital  and  income 
are  under  the  immediate  supervision  of  Mr.  H.  R.  Lordly,  C.E. 

QUEBEC  CANALS. 

Dredging. — During  the  months  of  May  and  June,  the  dredging  fleet  was  engaged 
at  St.  Gabriel  basins  Nos.  3  and  4,  removing  material  excavated  in  connection  with 
the  improvements  recently  done  below  St.  Gabriel  locks.  Then  it  proceeded  to  basin 
No.  2,  and,  up  to  July  15,  did  some  cleaning  along  the  walls  on  the  north  side,  after 
which  it  was  sent  up  to  the  Soulanges  canal,  and  for  one  month  was  engaged  removing 
material  deposited  in  front  of  the  north  wall  between  locks  1  and  2  which  had  been 
rebuilt  in  concrete  during  the  winter.  The  material  so  dredged  out  was  placed  by  the 
dredge  behind  the  new  wall. 

From  August  15  to  27,  the  channel  to  the  canal  quarry  was  cleaned  and  deepened 
in  places. 

During  the  first  three  weeks  in  September,  some  cleaning  was  done  in  the  lower 
entrance  to  the  St.  Ours  lock,  after  which  the  fleet  returned  to  Laehine,  where  it  was 
engaged  for  the  balance  of  the  season,  going  into  winter  quarters  at  the  end  of 
November. 
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Repairs  to  Vessels. — The  two  tugs,  Frank  Perew  and  Ernest,  dredge  No.  2  and 
derrick  No.  2,  as  well  as  the  twelve  scows  composing  the  dredging  fleet,  received  the 
ordinary  amount  of  attention  during  the  year,  no  extraordinary  repairs  being  required. 

SURVEYS  AND  INSPECTIONS. 

Good  progress  was  made  during  the  year  with  the  survey  of  the  Soulanges  canal 
and  our  reserve  lands  on  both  sides,  especially  with  a  view  to  improving  the  drainage. 
The  outside  work  of  surveying  was  completed  and  a  good  portion  of  the  levelling 
done.  During  the  winter  a  skeleton  plan  of  the  canal  was  prepared  and  the  complete 
plan  of  the  upper  section  was  plotted. 

Several  other  surveys  were  also  made,  notably  a  hydrographic  survey  of  the  Bay 
of  Valleyfield  in  connection  with  the  works  being  done  by  the  Canadian  Light  and 
Power  Company  at  that  place. 

SOULANGES  CANAL. 

Length,  14  miles;  5  locks,  270  feet  x  45  feet,  15  feet  of  water  on  sills;  total  rise, 
84  feet. 

REPAIRS  AND  RENEWALS. 

Shops. — Two  machine  tools  were  added  to  our  equipment  here,  a  tool-grinding 
machine  and  a  power  saw  for  cutting  metal. 

Buildings. — Electric  heaters  have  been  installed  in  the  overseer's  office,  in  the 
shops,  stores  and  storekeeper's  lodgings. 

Electric  lines. — No.  .00  copper  wire  was  substituted  for  No.  4  on  a  section  of  the 
power  line  one  mile  and  a  quarter  in  length,  and  the  mode  of  insulation  of  the  tele- 
phone line  changed,  which  constitutes  a  decided  improvement. 

Fences. — The  old  fences  on  a  section  of  2£  miles  were  renewed. 

Scows. — One  of  the  canal  scows,  after  being  overhauled,  was  provided  with  a 
2j-ton  derrick. 

Canal  slopes. — The  replacing  of  the  stone  in  the  slopes,  at  and  above  the  water 
line,  has  been  continued  during  the  summer  of  1910,  about  one  thousand  cubic  yards 
of  flat  quarry  stones  being  used  for  this  purpose. 

CAPITAL. 

Stopping  leaks. — The  contractors  for  this  work,  Messrs.  Haney,  Quinlan  & 
Robertson,  resumed  operations  in  May,  1910,  and,  at  the  end  of  the  season,  had  lined 
6,424  lineal  feet  of  the  bank  on  the  south  side  with  a  coat  of  concrete  about  18  inches 
deep,  the  quantity  of  concrete  so  deposited  from  May  to  October  being  17,830  cubic 
yards. 

The  effect  of  this  lining  is  already  quite  apparent,  the  embankment  behind  it. 
which  was  more  or  less  saturated  with  water,  becoming  quite  dry  in  a  few  months. 

During  the  winter  of  1909-10,  a  strong  gravity  concrete  wall  was  built  along  the 
north  bank  of  the  canal  between  locks  Nos.  1  and  2.  It  was  completed  in  time  for 
the  opening  of  navigation  on  May  1,  1910,  and  has  effectually  stopped  the  leaks  which 
endangered  the  safety  of  this  reach. 

This  wall  was  set  back  some  18  feet  into  the  bank  and  made  plumb,  so  as  to  give 
the  large  vessels  navigating  this  canal  better  facilities  to  lie  to  in  the  reach,  and  to 
meet  passing  vessels  coming  out  of  lock  No.  2. 

Mooring  posts. — Thirty  new  cast-iron  mooring  posts  have  been  placed  on  the  canal 
banks,  chiefly  between  the  St.  Emmanuel  and  St.  Dominique  bridges,  and  between 
River  Rouge  and  the  guard  lock.  Each  one  is  set  in  a  concrete  block  measuring  140 
cubic  feet. 
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INCOME. 

Ditches. — The  widening  and  deepening  of  the  side  ditch  on  the  north  bank, 
between  lock  No.  4  and  Clement's  gully,  was  commenced  in  the  fall  of  1910,  and  a 
section  of  it — 1,000  feet  in  length — completed.  During  the  winter  months,  stone  from 
the  canal  quarry  was  brought  up  to  be  used  during  the  present  summer  for  lining  the 
bottom  and  slopes  of  this  ditch. 

Foot-bridge. — The  old  wooden  foot-bridge  over  the  tailrace  of  the  weir  at  lock  No. 
3  was  replaced  by  an  arched  steel  span  supplied  and  erected  under  contract  by  the 
Phcenix  Bridge  and  Iron  Works. 

LAKE  ST.  FRANCIS. 

Protection  of  shores. — The  work  of  protection  of  both  shores  of  Lake  St.  Francis 
against  the  erosive  action  of  waves  in  high  water  was  continued  during  the  last  fiscal 
year.  Most  of  the  amount  provided  for  this  purpose  was  expended  on  the  south  shore 
between  the  parishes  of  Ste.  Barbe  and  St.  Anicet;  the  balance  in  protecting  the 
north  shore  between  Coteau  Landing  and  St.  Zotique.  and  above  River  Beaudette. 

Hungry  Bay  Dyke  Boad. — Another  section  of  this  road  was  macadamized  during 
the  summer  of  1910,  the  necessary  crushed  stone  being  furnished  under  contract  by 
Mr.  Alfred  Cossette,  and  the  spreading  and  rolling  of  it  done  by  men  employed  by 
the  day.    Two  and  three  quarter  miles  were  completed  during  the  season. 

STE.  ANNE'S  LOCK. 

Length,  J  mile;  one  lock,  200  feet  x  45  feet;  9  feet  of  water  on  the  sills.  Old 
lock  still  available  to  navigation,  200  feet  x  45  feet,  with  6  feet  of  water  on  the  sills. 
Total  rise,  3  feet. 

REPAIRS  AND  RENEWALS. 

Repairs. — The  locks,  lock  gates,  fences  and  buildings  were  kept  in  proper  repair 
throughout  the  year. 

INCOME. 

In  addition  to  the  above,  I  have  to  report  the  placing  of  three  cast-iron  mooring 
posts  set  in  concrete  on  either  side  of  the  lock;  the  installation,  in  the  overseer's 
house,  of  a  hot  water  heating  system  and  water  closet;  the  raising  of  the  cribwork 
boom  piers  on  the  south  shore  above  the  upper  entrance;  and  the  raising  of  the  wall 
on  the  south  side  of  the  upper  entrance  by  the  addition  of  a  concerte  coping  18  inches 
high. 

CARILLON  AND  GRENVILLE  CANALS. 

Carillon  Canal. — Length,  f  mile;  2  locks.  200  feet  x  45  feet;  9  feet  of  water  on 
the  sills;  total  rise  16  feet. 

Grenville  Canal. — Length,  5?  miles;  locks,  200  feet  x  45  feet;  9  feet  of  water  on 
sills;  total  rise,  43|  feet. 

REPAIRS  AND  RENEWALS. 

Outside  of  keeping  the  structures  in  good  order,  little  was  done  under  the  above 
head  during  the  past  year,  except  the  rebuilding  of  lock  gates  for  locks  Nos.  5  and  1. 
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INCOME. 

Under  the  head  of  income,  I  have  to  report  the  rebuilding  in  concrete  of  the  old 
waste  weir  between  locks  6  and  7,  Grenville  canal,  and  the  completing  of  the  repairs 
to  the  Carillon  dam.  A  section  of  the  apron  of  this  dam,  about  200  feet  in  length, 
was  taken  up,  the  cribs  underneath  it  refilled  with  stone,  and  the  timber  covering  put 
down  again.    The  whole  of  the  dam  is  now  in  first  rate  condition. 

ST.  OURS  LOCK. 

Length,  J  mile;  one  lock,  200  feet  x  45  feet;  7  feet  of  water  on  the  sills;  total 
rise,  5  feet. 

REPAIRS  AND  RENEWALS. 

Under  the  above  head,  there  is  nothing  to  record  here  beyond  the  maintaining  of 
the  various  structures  in  good  repair. 

INCOME. 

A  new  stable  and  shed  with  concrete  foundations  was  built  here  last  year. 

Some  of  the  piers  below  the  lock,  which  had  only  been  temporarily  repaired  in 
1909-10,  were  partly  carried  away  by  ice  last  spring.  They  will  be  rebuilt  in  concrete 
during  the  coming  fall. 

CHAMBLT  CANAL. 

Length.  12  miles :  9  locks.  118  feet  x  22*  feet;  6i  feet  of  water  on  the  sills; 
total  rise,  74  feet. 

REPAIRS  AND  RENEWALS. 

A  considerable  amount  of  work  was  done  here  on  the  riprap  of  the  slopes,  some 
3,000  feet  in  length  having  been  rebuilt  during  April,  1910. 

A  platform  wharf,  223  feet  in  length,  was  built  on  the  east  side  of  the  canal 
opposite  the  workshops.  It  is  of  great  help  in  loading  materials  for  repairs,  and  as  a 
protection  for  the  canal  scows. 

An  old  scow,  60  x  22  feet,  was  completely  overhauled  and  provided  with  a  steam 
crane.  This  floating  derrick  will  be  a  decided  improvement  on  the  hand  derrick 
formerly  used  here. 

INCOME. 

Ckambly  Canton  wharf. — The  old  wooden  wharf  here  was  taken  down  and  rebuilt 
in  concrete;  it  is  250  feet  long  and  10  feet  in  height. 

Ditch  at  Lock  No.  6 — This  ditch,  1,367  feet  in  length,  was  not  deep  enough  to 
take  care  of  the  surface  waters  and  of  some  water  percolating  through  the  canal  bank. 
It  has  been  sufficiently  deepened  and  widened,  and  both  sides  lined  with  substantial 
dry  masonry  walls. 

Road  bridges. — The  department  has  charge  of  the  maintenance  of  a  number  of 
bridges,  or  rather,  culverts,  on  the  road  along  the  west  side  of  the  canal.  All  these 
culverts  were  formerly  of  wood,  and  their  maintenance  was  quiet  expensive.  It  has 
been  thought  more  economical,  as  soon  as  they  got  out  of  repair,  to  replace  the  wooden 
structures  with  vitrified  clay  pipes.  During  1910-11,  nine  of  these  culverts  were  thus 
renewed,  the  pipes  ranging  from  15  to  24  inches  in  diameter. 
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Addition  to  Lochmaster's  House,  Lock  5. — This  addition,  consisting  of  a  wooden 
structure,  12  x  24  feet,  was  completed  before  the  end  of  the  fiscal  year.  All  the  build- 
ings provided  as  lodgings  for  the  operating  staff  on  this  canal  have  been  overhauled 
and  a  number  of  them  enlarged  in  the  last  nine  or  ten  years.  Only  one  now  remains 
to  be  similarly  treated,  and  money  has  been  provided  for  this  purpose  in  the  estimates 
for  1911-12. 

ST.  JOHN'S  HARBOUR  IMPROVEMENTS. 

The  contract  for  this  work  was  awarded  to  Messrs.  W.  J.  Poupore  &  Co.,  in 
November,  1908,  but  operations  were  not  commenced  until  the  following  spring. 

The  specification  provided  for  the  removing  of  an  old  timber  wharf  and  the 
building  of  the  new  one  in  such  a  position  as  to  make  the  canal  entrance  of  uniform 
width  up  to  a  point  alxmt  100  feet  south  of  the  Grand  Trunk  Railway  bridge,  and  a 
breakwater  built  from  the  river  shore,  located  700  feet  above  this  extension;  also  the 
replacing  of  the  town's  waterworks  intake  pipe  which  had  to  be  disturbed  by  the  new 
works. 

The  work  went  on  with  slow  progress  until  completion  in  December,  1910. 

Both  the  wharf  and  breakwater  are  built  of  suitable  cribwork  and  constitute  a 
decided  improvement.  v 

In  connection  with  this  contract,  considerable  dredging  was  done  by  the  canal 
dredge,  and  the  material  so  moved  used  in  filling  low  ground  behind  the  new  wharf. 

The  berthing  accommodation  thus  provided  amounts  to  800  feet. 

The  works  under  the  heads  of  capital  and  income  on  the  Lachine  canal  are  under 
the  immediate  supervision  of  Mr.  H.  R.  Lordly;  and  the  same  class  of  works,  as  well 
as  the  surveys  and  inspections  in  connection  with  the  other  canals  in  this  division,  are 
in  charge  of  Mr.  L.  S.  Pariseau. 

I  am  pleased  to  say  that  the  manner  in  which  these  gentlemen  and  the  staff  under 
them  have  performed  their  duties  during  the  last  fiscal  year  has  been  entirely  satis- 
factory; and  I  am  pleased  to  give  an  equally  good  account  of  the  faithful  and  effi- 
cient services  rendered  by  the  other  employees  in  this  division. 

I  have  the  honour  to  be,  sir, 

Your  obedient  servant. 


ERNEST  MARCEAU, 

Superintending  Engineer. 
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LACHINE  CANAL. 


Statement  showing  the  depth  of  the  river  water  on  the  mitre  sills  of  new  Lock  No.  1 
at  lower  entrance,  and  new  Lock  No.  5  at  upper  entrance,  during  the  fiscal  year 
ending  March  31,  1911. 


Mi  'liths. 

New  Lock  No.  1,  Lower  Sill.  New  Lock  No.  5,  Upper  Sill. 

Highest. 

Lowest. 

Highest. 

Lowest. 

1910. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

April   

22 

2 

18 

4 

17 

10 

17 

0 

May..   

20 

0 

17 

6 

18 

2 

16 

11 

18 

10 

16 

4 

17 

3 

16 

4 

Id 

4 

15 

0 

1(5 

3 

15 

6 

15 

3 

14 

7 

15 

8 

15 

4 

September 

15 

2 

14 

0 

15 

3 

14 

10 

14 

11 

13 

10 

15 

4 

14 

8 

15 

0 

14 

0 

15 

2 

14 

10 

30 

1 

14 

2 

16 

11 

14 

2 

1911. 

January  

29 

3 

23 

5 

15 

10 

11 

6 

24 

8 

21 

5 

15 

4 

13 

9 

25 

0 

21 

10 

15 

0 

13 

2 

SOULANGES  CANAL. 

Statement  showing  the  depth  of  the  river  water  on  the  mitre  sills  of  Lock  No.  1  at 
lower  entrance,  and  Lock  No.  5  at  upper  entrance,  during  the  fiscal  year  ending 
March  31,  1911. 


Months. 

Lock  No.  1,  Lower  Sill. 

Lock  No.  5,  Upper  Sill. 

Highest. 

Lowest. 

Highest. 

Lowest. 

1910. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

19 

2 

18 

6 

16 

9 

16 

7 

May  

19 

6 

18 

4 

17 

4 

16 

9 

18 

8 

18 

1 

17 

1 

16 

9 

July  

18 

1 

17 

4 

17 

0  ' 

15 

9 

17 

5 

17 

1 

16 

9 

16 

6 

17 

1 

16 

8 

16 

7 

16 

1 

16 

9 

16 

6 

16 

5 

15 

9 

16 

9 

16 

6 

16 

2 

15 

6 

19 

0 

16 

5 

16 

8 

15 

7 

1911. 

20 

9 

18 

0 

16 

8 

15 

7 

29 

3 

21 

1 

16 

9 

16 

0 

25 

4 

22 

7 

16 

9 

15 

9 

vii 


QUEBEC  CANAL 


11 


SESSIONAL  PAPER  No.  20 

BEAUHARNOIS  CANAL. 


Statement  showing  the  depth  of  the  river  water  on  the  mitre  sills  of  Lock  No.  6  at 
lower  entrance,  and  Lock  No.  14  at  upper  entrance,  during  the  fiscal  year  ending 
March  31,  1911. 


Months. 

Lock  No.  6, 

Lower  Sill. 

Lock  No.  14,  Upper  Sill. 

Highest. 

Lowest. 

Highest. 

Lowest. 

1910. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

12 

0 

11 

6 

11 

7 

11 

2 

May  

12 

5 

11 

4 

11 

11 

11 

5 

11 

10 

10 

9 

11 

9 

11 

6 

July  

10 

9 

10 

0 

11 

11 

3 

10 

10 

9 

9 

11 

7 

11 

0 

September 

9 

11 

9 

4 

11 

S 

10 

10 

October. 

9 

9 

9 

5 

11 

2 

10 

8 

9 

8 

9 

5 

11 

0 

10 

5 

14 

0 

9 

3 

11 

4 

10 

4 

1911. 

18 

6 

14 

4 

11 

5 

10 

2 

19 

3 

16 

6 

11 

1 

10 

1 

17 

0 

14 

6 

11 

5 

10 

3 

CHAMBLY  CANAL. 

Statement  showing  the  depth  of  the  river  water  on  the  mitre  sills  of  Lock  No.  10  at 
lower  entrance,  and  Lock  No.  1  at  upper  entrance,  during  the  fiscal  year  ending 
March  31,  1911. 


Months. 


1910 

April  

May  

J  une  

July  

August  

September  

October  

November  

December  

1911 

January   

February  

March  


Lock  No.  9,  Lower  Sill. 


Lock  No.  1,  Upper  Sill. 


Highest. 

Lowest. 

Highest. 

Lowest. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

15 

4 

13 

3 

11 

4 

10 

2 

14 

3 

12 

4 

11 

0 

9 

7 

12 

in 

11 

2 

10 

2 

9 

2 

11 

1 

9 

4 

9 

3 

8 

2 

9 

4 

8 

3 

s 

7 

7 

5 

8 

11 

7 

2 

8 

7 

7 

4 

Hi 

7 

9 

2 

9 

0 

6 

11 

10 

0 

8 

5 

8 

7 

6 

11 

8 

10 

8 

0 

7 

11 

7 

6 

10 

11 

8 

11 

8 

6 

7 

10 

10 

0 

9 

8 

8 

5 

8 

1 

12 

4 

9 

9 

8 

10 

8 

0 

12 
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ST.  OURS  LOCK. 


STATEMENT  showing  the  depth  of  the  river  water  on  the  mitre  sills  of  St.  Ours  Lock, 
during  the  fiscal  year  ending  March  81,  1911. 


Months. 

Lock  No.  1,  Lower  Sill. 

Lock  No.  1,  Upper  Sill. 

Highest. 

Lowest. 

Highest. 

Lowest. 

1910. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

15 

1 

12 

7 

12 

S 

11 

1 

13 

11 

10 

11 

11 

6 

10 

7 

June  :   

12 

9 

9 

9 

10 

9 

9 

9 

July  

9 

5 

7 

8 

9 

9 

8 

6 

7 

10 

6 

11 

8 

10 

8 

0 

7 

11 

6 

2 

9 

0 

7 

6 

9 

6 

5 

12 

2 

9 

2 

7 

8 

7 

1 

10 

0 

8 

2 

December  .  , 

8 

10 

7 

5 

8 

10 

7 

10 

1911. 

9 

5 

8 

1 

8 

10 

8 

1 

10 

5 

8 

7 

8 

9 

8 

4 

9 

10 

8 

4 

10 

0 

8 

6 

ST.  ANNE'S  LOCK 


Statement  showing  the  depth  of  the  river  water  on  the  mitre  sills  of  St.  Anne's  Lock 
at  the  lower  and  upper  entrances,  during  the  fiscal  year  ending  March  31,  1911. 


Months. 

Lock  No.  1,  Lowbr  Sill. 

Lock  No.  1,  Upper  Sill. 

Highest. 

Lowest. 

Highest. 

Lowest " 

1910. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

13 

0 

12 

1 

15 

4 

13 

13 

1 

12 

0 

15 

6 

13 

3 

12 

5 

11 

4 

14 

0 

12 

6 

11 

4 

10 

5 

12 

5 

10 

11 

10 

7 

10 

2 

10 

11 

10 

8 

10 

5 

9 

8 

11 

2 

10 

4 

10 

3 

9 

10 

11 

5 

10 

3 

10 

3 

9 

8 

11 

6 

11 

3 

11 

4 

9 

4 

11 

6 

10 

9 

1911. 

11 

3 

10 

2 

11 

2 

10 

8 

10 

11 

10 

1 

12 

7 

10 

10 

10 

6 

9 

3 

10 

9 

10 

3 
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CARILLON  CANAL. 


Statement  showing  the  depth  of  the  river  water  on  the  mitre  sills  of  Lock  No.  1  at 
lower  entrance,  and  Lock  No.  2  at  upper  entrance,  during  the  fiscal  year  ending 
March  31,  1911. 


Months. 

Lock  No.  1, 

Lower  Sill. 

Lock  No.  2,  Upper  Sill. 

Highest. 

Lowest. 

Highest. 

Lowest. 

1910. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

17 

3 

15 

1 

17 

4 

14 

10 

17 

4 

14 

7 

17 

3 

14 

7 

15 

9 

13 

9 

15 

7 

13 

6 

July  

13 

9 

12 

0 

13 

4 

11 

4 

12 

2 

11 

11 

11 

6 

11 

2 

12 

4 

11 

6 

11 

11 

10 

9 

12 

8 

11 

4 

12 

6 

10 

9 

12 

8 

12 

5 

12 

5 

12 

2 

12 

7 

11 

9 

13 

(> 

12 

0 

1911. 

12 

4 

12 

0 

14 

11 

11 

0 

13 

6 

12 

4 

11 

0 

10 

3 

12 

9 

11 

7 

10 

10 

9 

6 

GRENVILLE  CANAL. 


Statement  showing  the  depth  of  the  river  water  on  the  mitre  sills  of  Lock  No.  3  at 
lower  entrance,  and  Lock  No.  7  at  upper  entrance,  during  the  fiscal  year  ending 
March  31,  1911. 


Months. 

Lock  No.  3, 

Lower  Sill. 

Lock  No.  7, 

Uppek 

Sill. 

Highest. 

Lowest. 

Highest. 

Lowest. 

1910. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

Ft. 

In. 

21 

6 

18 

4 

18 

6 

15 

10 

21 

5 

18 

0 

18 

6 

15 

6 

19 

1 

IB 

4 

16 

6 

13 

11 

July  

1G 

4 

13 

9 

13 

10 

11 

2 

14 

1 

13 

7 

11 

6 

10 

11 

14 

5 

13 

1 

11 

8 

10 

3 

15 

0 

13 

1 

12 

4 

10 

1 

November. . 

14 

11 

14 

7 

12 

7 

12 

0 

17 

6 

14 

6 

12 

5 

11 

1 

1911. 

January . .  . 

19 

2 

15 

2 

11 

0 

10 

0 

21 

9 

19 

0 

9 

11 

9 

0 

March  .... 

21 

5 

17 

4 

10 

4 

8 

9 

14 
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ST.  LAWRENCE  CANALS. 

Office  of  the  Superintendent, 

Cornwall,  Ont.,  March  31,  1911. 

Sir, — I  have  the  honour  to  submit  herewith  the  annual  report  on  the  maintenance 
and  operation  of  the  Ontario-St.  Lawrence  canals  for  the  year  ending  March  31,  1911. 

THE  CORNWALL  CANAL 

was  opened  for  navigation  April  30  and  closed  December  5,  making  a  navigation 
season  of  221  days. 

The  lower  reaches  of  the  canal  were  unwatered  during  the  month  of  April,  and 
in  that  time  we  painted  all  the  lock  gates ;  cleaned  the  floors  of  the  locks  and  made 
all  below-water  repairs;  built  125  lineal  feet  of  concrete  wash  wall  on  the  north  bank, 
east  of  lock  No.  18;  excavated  trench  and  laid  foundation  for  2,000  feet  of  concrete 
wash  wall  on  the  north  bank  between  locks  18  and  19;  built  timber  substructure  for 
extension  to  northwest  entrance  pier  at  lock  No.  19;  examined  south  bank  in  the 
vicinity  of  Robertson's  culvert  by  excavating  a  trench  along  the  face;  lifted  and 
reset  all  the  coping  on  the  north  side  at  the  guard  gates,  replaced  chipped  and  broken 
stones  with  new  ones,  renewed  the  bumping  posts  and  walings;  put  in  20  lineal  feet 
of  concrete  wash  wall  east  of  the  weir  at  old  lock  No.  17;  laid  new  telephone  cable 
across  the  basin  below  lock  No.  17. 

There  were  several  minor  accidents  to  lock  structures  during  the  season,  but  the 
only  one  causing  any  extended  delay  was  the  wrecking  of  two  gates  of  lock  No.  18  by 
the  steamer  Pheiux  on  July  22,  when  the  delay  was  twenty-four  hours.  Very  con- 
siderable damage  was  caused  to  the  mills  at  the  foot  of  the  canal  from  the  flood  of 
water  released. 

As  a  result  of  the  critical  examination  of  the  south  bank  at  Robertson's  culvert, 
it  was  decided  to  recommend  reinforcing  the  bank  at  this  point,  and  an  appropriation 
has  been  asked  for  this  work,  to  be  done  during  the  coming  season. 

Built  2,000  lineal  feet  of  concrete  wash  wall  on  the  north  bank,  between  locks  18 
and  19,  for  which  preparations  had  been  made  while  the  canal  was  unwatered  in 
April. 

Built  200  feet  of  concrete  superstructure  for  north  upper  entrance  pier  at  lock 
No.  19. 

A  section  of  flooring  25  feet  long  below  the  waste  weir,  lock  17,  came  up,  and  was 
relaid  in  concrete. 

Locks  19  and  20  were  fully  equipped  with  iron  snubbing  posts  set  in  a  block  of 
concrete,  and  the  lock  copings  reinforced  with  a  backing  of  mass  concrete. 

The  riprap  all  along  the  canal  was  kept  in  repair,  and  a  stretch  of  about  1,000 
lineal  feet  rebuilt. 

All  the  back  ditches  were  cleaned  and  the  banks  generally  kept  in  good  condition. 

A  pair  of  new  gates  was  built  for  the  upper  end  of  old  lock  16,  and  a  pair  for  the 
lower  end  of  lock  17 ;  used  gates  were  rebuilt  and  refitted  throughout,  and  stepped 
in  lock  17,  lock  18  (two  pairs),  lock  19  (two  pairs);  and  a  spare  pair  for  lock  19 
rebuilt. 

A  new  derrick  scow,  23  x  70  x  6,  was  built,  and  will  go  into  commission  at  the 
beginning  of  this  season. 
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THE  WILLIAMSBURG  CANALS 

were  opened  May  1  and  closed  December  5,  except  that  the  lift  lock  on  the  Galops 
canal  was  opened  April  20. 

The  Rapide  Plat  canal  was  unwatered  from  April  11  to  16  to  permit  of  an 
examination  of  the  bottom  for  boulders.  A  considerable  number  were  located,  and 
afterwards  picked  up. 

The  spare  gates  for  the  lower  end  of  the  Farran  Point  lock  were  stepped,  and  the 
pair  taken  out,  repaired  and  kept  for  spare.  The  lower  entrance  pier  was  repaired; 
the  entrance  pier  to  the  old  lock  was  refloored,  and  the  ga3  cable  at  the  upper  end  of 
the  canal  taken  up,  repaired  and  replaced. 

Rebuilt  the  pair  of  gates  taken  out  of  lock  24  and  also  out  of  lock  28,  for  spares. 

Placed  about  2,000  cubic  yards  of  field  stone  protection  on  the  outer  bank  of  the 
Galops  canal,  above  Cardinal. 

Built  new  derrick  scow,  23  x  70  x  6,  which  will  go  into  commission  at  the  begin- 
ning of  the  coming  season. 

Made  extensive  repairs  to  the  water-supply  pipe  at  Iroquois  under  the  south  lock 
wall,  and  rebuilt  700  feet  of  sidewalk  in  concrete. 

Mr.  C.  D.  Spencer,  master  of  lock  28,  Galops  canal,  died,  and  the  vacancy 
created  was  filled  by  the  appointment  of  Mr.  Neil  Cummings. 

THE  MURRAY  CANAL 

was  opened  April  1  and  closed  December  5,  making  a  navigation  season  of  249  days. 

The  traffic  increased  very  largely  this  season,  and  insistent  demands  are  being 
made  for  greater  depth  of  water. 

The  banks  and  all  canal  structures  were  maintained  in  good  condition,  and  a 
couple  of  additional  back  ditches  opened  up. 

Mr.  P.  H.  Clarke,  master  at  the  C.  O.  R.  bridge,  died,  and  the  vacancy  was  filled 
by  the  appointment  of  Mr.  G.  B.  Fieldhouse. 

I  have  the  honour  to  be,  sir, 

Your  obedient  servant, 

W.  A.  STEWART, 

Superintendent. 

W.  A.  BowDEtf,  Esq.,  C.E., 
Chief  Engineer, 

Department  of  Railways  and  Canals, 
Ottawa,  Ontario. 
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Department  of  Railways  and  Canals, 

Ontario-St.  Lawrence  Canals, 

Resident  Engineer's  Office, 

Cornwall,  April  1,  1911. 

Sir, — I  have  the  honour  to  submit  my  annual  report  on  the  works  under  my 
direction  for  the  fiscal  year  ending  March  31,  1911. 

CORNWALL  CANAL. 

Improving  Upper  Entrance  to  Lock  17. — This  work  comprises  the  construction 
of  a  cribwork  and  concrete  approach  wall,  660  feet  in  length,  on  the  north  side  of  the 
upper  entrance  to  this  lock;  the  widening,  by  dredging,  of  the  bottom  of  the  canal 
in  the  vicinity ;  the  construction  of  four  cribs  between  the  old  and  new  canals  a  short 
distance  above  the  lock  for  the  storage  of  spare  lock  gates;  and  the  construction  of  a 
small  concrete  waste  weir,  to  supplement  the  present  waste  weir  to  the  river,  south  of 
the  lock,  the  capacity  of  which  is  insufficient  to  control  the  water  in  this  level  when 
the  mills  at  the  foot  of  the  canal  are  closed. 

A  contract  for  this  work  was  entered  into  with  Messrs.  Fallon  Bros.,  of  Cornwall, 
on  June  1,  1910. 

Work  was  commenced  on  June  13  and  carried  on  without  interruption  till  Novem- 
ber 24,  when  the  work  was  stopped  for  the  season.  During  this  time  all  of  the  work 
in  connection  with  the  construction  of  the  waste  weir,  possible  to  do  with  the  water 
in  canal,  was  accomplished.  The  necessary  dredging  to  prepare  bottom  to  receive 
cribs  in  approach  wall  was  completed  and  a  portion  of  the  dredging  in  widening 
bottom  of  canal.  All  of  the  cribs  in  approach  wall  were  constructed,  sunk  in  position 
and  filled  with  stone,  and  a  portion  of  the  back  fill  behind  same  was  placed. 

During  the  winter  the  contractors  delivered  the  gravel  required  for  the  construc- 
tion of  the  concrete  walls,  as  well  as  timber  for  gate  cribs,  and  preparations  are  now 
all  completed  for  the  prosecution  of  the  work  necessary  to  do,  while  the  canal  is 
unwatered,  before  the  opening  of  navigation. 

Extension  of  Wall  across  Washout  above  Lock  18.- — This  work  consists  of  the 
extension,  westward  for  a  distance  of  465  feet,  of  the  concrete  wall  constructed  across 
the  break  in  canal  bank  which  occurred  in  June,  1908. 

A  contract  having  been  entered  into  with  Mr.  Gordon  R.  Phillips  for  this  work, 
operations  were  commenced  on  April  1,  1910,  as  soon  as  the  canal  was  unwatered,  and 
vigorously  prosecuted  with  the  result  that  on  April  29  the  whole  of  the  concrete  wall 
was  completed  to  about  18  inches  above  level  of  water  in  canal  and  a  small  portion  of 
the  back  filling  was  placed  in  position.  The  work  of  completing  concrete  wall  and 
placing  the  remainder  of  the  back  filling  was  immediately  continued,  and  the  whole 
of  the  work  embraced  in  this  contract  was  completed  in  a  most  satisfactory  manner 
on  July  29,  1910.    The  final  estimate  for  this  work  has  been  paid. 

Improving  Upper  Entrance  to  Lock  19. — While  the  canal  was  unwatered  during 
the  month  of  April,  1910,  the  tops  of  the  old  timber  cribs  on  the  north  side  of  this 
entrance  were  removed  to  one  foot  below  level  of  water  in  canal,  the  cribs  enlarged  to 
bring  them  to  a  proper  line  with  the  lock  and  a  new  crib  constructed.  Later  in  the 
season  concrete  walls  were  constructed  on  these  cribs  and  extensive  repairs  made  to 
the  copings  of  the  old  masonry  walls  at  the  upper  entrance  to  this  lock. 
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Plans  and  specifications  have  been  prepared  and  tenders  are  now  being  invited 
for  the  extension  of  the  present  approach  wall  on  the  north  side  of  the  upper  entrance 
to  this  lock. 

During  the  night  of  October  26  last,  a  portion  of  the  old  timber  and  plank  floor- 
ing in  the  tailrace  of  the  waste  weir  at  lock  17  broke  and  lifted.  The  water  was  taken 
out  of  the  level  above  this  weir  during  the  night  of  the  27th,  and  the  following  day 
the  broken  floor  was  removed,  the  foundation  thoroughly  cleaned  out,  and  the  whole 
replaced  with  stone  and  concrete.  Navigation  was  resumed  on  the  morning  of  the 
29th.  It  being  found  impracticable  to  properly  complete  the  repairs  with  the  water 
in  the  canal,  and  having  everything  secure  against  further  damage  in  the  meantime, 
it  was  decided  to  defer  the  completion  of  the  repairs  till  the  canal  should  bo 
unwatered  during  this  month,  when  the  repairs  will  be  completed. 

A  contract  was  entered  into  with  the  Randolph  Macdonald  Co.,  Ltd.,  on  August 
30,  1910,  for  the  removal  of  certain  high  areas  in  the  bottom  of  canal,  notably  near 
the  upper  dam  below  lock  21,  the  entrance  to  the  waste  weir  at  the  lower  dam  and 
certain  small  areas  at  other  places  in  the  canal.  Work  on  this  contract  was  com- 
menced on  September  5  and  carried  on  without  interruption  till  November  18,  when 
the  work  was  discontinued  for  the  season.  It  is  expected  that  this  work  will  be  com- 
pleted about  June  1. 

i 

WILLIAMSBURG  CANALS. 

FARRAN  POINT  CANAL. 

Plans  and  specifications  have  been  prepared  and  tenders  are  now  being  invited 
for  the  extension  of  the  present  line  of  cribwork  along  the  north  side  of  the  lower 
entrance  to  this  canal,  with  a  view  to  improving  the  approach  to  this  canal  which  at 
present  is  both  difficult  and  dangerous. 

RAPIDE  PLAT  CANAL. 

Plans  and  specifications  have  been  prepared  and  tenders  are  about  to  be  invited 
for  improving  the  lower  entrance  to  lock  24.  Tenders  are  also  about  to  be  invited  for 
the  removal,  by  dredging,  of  certain  high  areas  in  the  bottom  of  this  canal. 

GALOPS  CANAL. 

The  work  of  removing  the  tops  of  the  old  wooden  piers  and  bridges  across  the 
head  and  tailrace  to  the  supply  weir  at  Lock  27,  and  the  rebuilding  of  same  in 
concrete  and  steel,  under  contract  with  Messrs.  McCoy  &  Wilford.  Ltd.  and  which  was 
commenced  in  1909,  was  completed  in  a  satisfactory  manner  on  September  30.  The 
final  estimate  for  this  work  has  been  paid. 

Plans  and  specifications  have  been  prepared  and  tenders  are  now  being  invited 
for  the  construction  of  a  cribwork  and  concrete  approach  wall  on  the  south  side  of 
the  upper  entrance  to  Lock  28. 

MURRAY  CANAL. 

In  view  of  the  complaints  which  have  been  received  during  the  past  three  seasons 
from  owners  of  vessels  navigating  this  canal,  a  sum  of  $15,000  has  been  placed  in 
the  estimates  for  1911-12,  to  provide  for  the  removal  of  high  areas  existing  in  the 
bottom  of  the  canal.  Specifications  have  been  prepared  and  tenders  will  shortly  be 
invited  for  this  work. 
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It  is  proposed  during  the  coming  season  to  have  a  complete  survey  made  of  this 
canal  with  a  view  to  ascertaining  the  cost  of  providing  for  14  foot  navigation  at  low 
water.  The  canal,  as  originally  constructed,  provided  for  a  depth  of  only  11  feet  at 
low  water  stages  in  Lake  Ontario. 

I  have  the  honour  to  be,  sir, 

Your  obedient  servant, 

C.  D.  SARGENT, 

Resident  Engineer. 

W.  A.  Bowden,  Esq.,  C.E., 

Chief  Engineer,  Department  of  Railways  and  Canals. 
Ottawa,  Ont. 

WELLAND  CANAL. 

Superintending  Engineer's  Office, 

St.  Catharines,  March  31,  1911. 

Sir, — I  have  the  honour  to  report  upon  the  maintenance  and  operation  of  the 
Welland  canal  and  its  branches  for  the  fiscal  year  ending  March  31,  1911. 

navigation  season. 

The  canal  opened  for  navigation  on  April  15  and  closed  December  15,  1910. 

ACCIDENTS. 

One  serious  accident  occurred  during  the  year.  The  lower  gates  of  lock  No.  S 
were  unmitred  by  wave  action  while  the  loekmen  were  at  the  upper  end  of  the  lock : 
when  the  water  was  let  into  the  lock  the  gates  were  carried  away,  causing  a  delay  to 
navigation  of  ten  hours. 

The  steamer  Sharpies  stuck  in  the  aqueduct  at  Welland  for  18  hours,  during  low 
water  caused  by  a  heavy  easterly  wind. 

IMPROVEMENTS — NEW  CANAL. 

Mr.  W.  E.  Phin  has  completed  his  contract  for  '  Widening  canal  about  a  mile 
north  of  Welland.' 

Mr.  J.  E.  Russell  has  completed  his  contract  for  '  Widening  canal  south  of 
Welland.' 

The  widening  of  these  two  stretches  of  the  canal  makes  a  great  improvement  to 
navigation. 

Mr.  M.  J.  Hogan  has  completed  his  contract  for  '  Widening  canal  at  the  head 
of  lock  No.  2,'  making  a  much  needed  improvement. 

The  Michigan  Central  Railway  Company,  during  the  winter  of  1910-1911. 
replaced  their  old  centre  pier  swing  bridge  at  Welland  with  a  long  span  swing  bridge 
having  the  pivot  pier  on  the  west  side  of  the  canal,  leaving  a  clear  channel  for  navi- 
gation 100  feet  in  width.  All  the  piers  of  ' this  bridge  have  been  placed  deep  enough 
to  allow  the  canal  to  be  enlarged  to  ship  canal  size. 

PORT  COLBORNE. 

Messrs.  Hogan  &  Macdonnell  have  practically  completed  their  contract,  entered 
into  in  1900,  which  covered  the  bulk  of  the  improvements  done  at  Port  Colborne. 
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Mr.  M.  J.  Hogan  has  practically  completed  his  contract  entered  into  in  1910  for 
'  Widening  the  deep  water  channel  along  West  Pier  and  building  mooring  dock  west 
of  Government  Elevator.' 

The  government  elevator  did  a  fair  business  in  the  fall  of  1910,  handling  over 
3,000,000  bushels  of  grain,  the  receipts  for  handling  which  more  than  paid  all  oper- 
ating and  repair  expenses  for  the  year. 

REPAIRS — NEW  CANAL. 

Ordinary  repairs  to  structures  on  the  new  canal  were  carried  out  during  the  year. 

A  new  steel  pontoon  gate-lifter,  designed  by  myself,  and  built  under  contract 
by  Messrs.  M.  Beatty  &  Sons,  Limited,  has  been  placed  in  commission  and  works  very 
satisfactorily.  In  this  machine,  the  old  water  pockets  for  counterweighting  have 
been  dispensed  with,  and  rolling  counterweights,  operated  by  the  engine,  substituted 
therefor.    The  improvement  on  the  old  style  is  very  marked. 

For  the  use  of  the  repair  gangs,  a  reinforced  concrete  scow  was  built  to  replace 
an  old  wooden  one.  The  over  all  dimensions  are  80  ft.  x  24  ft.  x  7  ft.  The  deck, 
bottom,  sides  and  bulkheads  are  two  and  one-half  inches  in  thickness,  and  no  timber 
whatever  enters  into  the  construction,  except  the  walings  which  are  of  6-in.  x  8-in. 
oak. 

The  scow  does  not  leak  at  all  and  acts  well  under  load,  easily  carrying  thirty 
cords  of  rubble  stone. 

REPAIRS  OLD  CANAL. 

Ordinary  repairs  were  carried  out. 

An  old  bridge  at  Allanburg,  and  one  at  Lock  No.  5,  were  replaced  by  bridges 
taken  from  the  New  canal  a  few  years  ago,  when  they  were  replaced  by  long  span 
steel  structures. 

WELLAND  SHIP  CANAL. 

Surveys  and  borings  were  made  during  the  year  on  three  proposed  routes.  This 
work  will  be  covered  by  a  separate  report. 

GENERAL. 

The  water  in  lakes  Erie  and  Ontario  was  fairly  up  to  normal  all  summer,  but  lake 
Erie  became  quite  low  in  November  and  December,  1910. 
Mr.  John  Steffens  was  superannuated  on  April  1,  1910. 
The  following  superannuated  employees  died  during  the  year : — 
John  Sullivan,  on  13th  April,  1910. 
Jacob  Reuter,  on  1st  July,  1910. 
Michael  Driscoll,  on  25th  October,  1910. 

Attached  is  a  statement  of  moneys  collected  for  damages  caused  to  canal  pro- 
perty by  different  vessels ;  also  a  statement  showing  the  highest  and  lowest  recorded 
depths  of  water  on  the  mitre  sills  of  the  locks  at  Port  Dalhousi'e  and  Port  Colborne 
for  each  month  of  the  year. 

I  have  the  honour  to  be,  sir, 

Your  obedient  servant, 

J.  L.  WELLER, 
Superintending  Engineer. 

To  W.  A.  Bowden,  Esq., 
Chief  Engineer, 

Department  of  Railways  and  Canals, 
Ottawa,  Ont. 
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WELLAND  CANAL. 

Statement  showing  the  highest  and  lowest  depths  of  water  on  the  Lower  Mitre  Sill, 
Lock  No.  1,  New  Welland  Canal,  Port  Dalhousie,  for  the  fiscal  year  ending 
March  31,  1911. 


Mi  mths. 


1910. 

April  

May  

June  

July  

August  

September  .  . 
October  . 


Lower  Sill. 


Highest.  Lowest. 


Ft.  In 


16 
16 
16 
16 
16 
16 
15 


Ft.  In. 

15  8 

16  1 
16  3 
16  0 
15  11 
15  7 
15  3 


Months 


1910 

November  . . 
December . .  . 

1911, 

January  

February  

March  


Lower  Sill. 


Highest.  Lowest. 


Ft,  In. 


15 

15 


14  10 
14  10 
14  11 


Ft.  In. 

14  11 
14  8 


14 
14 
14 


Statement  showing  the  highest  and  lowest  depths  of  water  on  the  Upper  Mitre  Sill, 
Lock  No.  27,  New  Welland  Canal,  Port  Colborne,  for  the  fiscal  year  ending 
March  31,  1911. 


Upper  Sill. 

Highest. 

Lowest. 

Ft.  In. 

Ft.  In. 

15  3 

14  2 

15  9 

14  : 

15  7 

14  5 

15  9 

13  11 

15  7 

13  11 

15  2 

14  2 

15  10 

13  9 

Months. 


1910. 

April  

May  

June  

July  

August  

September  . . . 
October  


Months. 


1910. 

November 
December .... 

1911. 

January  . .  .. 
February 
March  


Upper  Sill. 


Highest, 


Ft.  In. 


15 
15 


14  11 

15  3 
14  3 


Lowest. 


Ft.  In. 


13 
13 


IS  3 
11  9 
13  2 
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Statement  of  Damages  to  Wielland  Canal  property  during  the  fiscal  year  ending 
March  31,  1911,  and  the  amount  paid  on  account  of  said  damages. 


Date 
of 

Damage. 


1900. 

May  l(i.  .. 

W10. 

April  28. 
May  3 
■Jane  20. 
July  9 


Aug. 


12.. 
22  . 
«.. 
11.  . 


Name  of  Vessel. 


Str.  '  Gargantua  ' . . . . 

it  *  Rutland  '  

„  '  W.  J.  Averell '. 

rt  'John  Sharpies 1 . 

ii  'Odlaod'  

ii  *  John  Lambert ' . 

ii  '  A.  D.  Davidson 

"  '  Keyport 1  

i.  '  John  Sharpies  '. 


Amount 
of 

Damage. 


$  cts. 
ii,4S.-,  r,ii 


38  (i3 
23  51) 
30  93 
25  25 
59  20 
15  91 

13  S5 

14  55 


Amount 
Paid. 


S  cts. 
1,485  56 


3S  63 
23  50 
30  93 
25  25 
59  20 
15  91 

13  85 

14  .->:■ 


Date  Paid. 


1910. 
June  25.  .  . 


July 
Dec. 
Aug. 


Sept. 


11... 
22... 
11... 
6... 
13.. 
13... 
13... 
21  .. 


Where  Paid. 


Department. 


Port  Dalhousie. 


SATJLT  STE.  MAEIE  CANAL. 

Superintending  Engineer's  Office,  Sault.  Ste.  Marie,  Ont. 

April  14,  1911. 

Sir, — 1  have  the  honour  to  report  upon  the  maintenance  and  operation  of  the 
Sault  Ste.  Marie  canal,  during  the  fiscal  year  ending  March  31,  1911. 

The  canal  was  opened  for  traffic  on  April  12,  1910,  and  closed  on  December  15, 
having  been  in  operation  for  247  days. 

The  traffic  passing  this  point,  through  the  Canadian  and  United  States  canals, 
again  shows  a  large  increase  over  any  previous  year.  The  freight  amounted  to  62,363,- 
218  tons,  an  increase  of  7§  per  cent  over  last  year;  the  passengers  number  66,933,  or 
an  increase  of  Hi  per  cent  ;  and  the  registered  tonnage  of  vessels  amounted  to  49,- 
856,123  tons,  an  increase  of  6J  per  cent. 

On  the  Canadian  canal,  the  freight  tonnage  amounted  to  36,374,479  tons,  an 
increase  of  31  per  cent;  the  passengers  numbered  33,609,  an  increase  of  5  per  cent; 
and  the  registered  tonnage  amounted  to  23,349,151  tons,  an  increase  of  31  per  cent. 

This  very  large  increase  was  caused  partly  by  the  fact  that  the  Canadian  canal 
opened  twenty-three  days  earlier  than  the  United  States  canal,  but  mainly  by  the 
greater  depth  of  water  in  the  Canadian  lock, — this  increased  draft  of  6  inches  having 
been  taken  advantage  of  by  vessels  in  a  more  systematic  manner  than  heretofore. 

congestion  of  traffic 

While  the  Canadian  canal  was  handling  the  whole  traffic  before  the  United  States 
canal  was  opened,  the  congestion  of  traffic  was  very  great ;  and  when  the  latter  canal 
opened  on  May  5,  no  less  than  sixty-eight  vessels  were  waiting  at  anchor  in  the  river 
below  and  seventy-two  vessels  were  waiting  at  anchor  in  the  river  above  the  lock. 

During  the  congestion  of  traffic,  which  lasted  until  May  10,  the  Canadian  canal 
was  in  continuous  operation  for  559  hours,  passing  1,148  registered  vessels  with  a  net 
tonnage  of  2,871,628  ton9,  besides  a  small  number  of  unregistered  vessels. 

In  addition  to  the  canal  patrol  boat,  which  was  kept  in  operation  above  the  canal, 
a  tug  was  employed  below  the  canal  under  the  control  of  the  canal,  but  at  the  expense 
of  the  Lake  Carrier's  Association,  for  the  purpose  of  keeping  the  vessels  in  line. 
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PATROL  BOAT. 

A  patrol  boat  was  kept  in  operation,  in  the  river  above  the  canal,  throughout  the 
season,  and  proved  of  great  service  in  keeping  vessels  in  line  in  times  of  congestion 

This  congestion  occurred  once  or  twice  every  week  to  a  limited  extent,  but  more 
particularly  in  foggy  weather  when  vessels  became  bunched  together. 

This  patrol  boat  was  compelled  to  lie  at  Point  aux  Pins  light,  about  six  miles 
above  the  lock,  for  the  greater  part  of  the  time,  for  the  purpose  of  recording  the  order 
in  which  vessels  arrived,  and  the  distance  proved  too  great  to  allow  her  to  keep  in 
touch  with  the  lock.  It  is.  therefore,  considered  necessary  to  establish  telephone  com- 
munication between  the  lock  and  Point  aux  Pins  light. 

ACCIDENTS. 

During  last  season  the  canal  was  operated  without  serious  accident,  either  to  the 
lock  or  to  the  vessels  using  the  canal.  This  freedom  of  accident  is  attributed  to  the 
control  kept  over  vessels  by  the  linemen  on  the  piers. 

REPAIRS  AND  IMPROVEMENTS. 

The  old  wooden  posts  on  the  south  side  of  the  lock  were  replaced  by  iron  posts 
set  in  concrete  blocks,  similar  to  those  on  the  north  side  of  the  lock. 

A  number  of  iron  posts,  set  in  concrete  blocks,  were  also  placed  along  the  north 
pier  above  the  lock  to  replace  the  old  wooden  posts. 

The  floats  along  the  north  side  of  the  canal,  above  the  movable  dam,  were  re- 
newed and  made  one  timber  wider  and  two  timbers  in  depth.  This  work  will  be  con- 
tinued during  the  coming  summer.  These  floats  are  required  on  account  of  the  heavy 
batter  of  the  wall,  to  prevent  boats  from  damaging  their  bilges. 

IMPROVEMENTS  TO  POWER  HOUSE. 

Owing  to  the  difficulty  of  controlling  the  machinery  in  the  power  house  under 
the  greatly  varying  load,  a  governor  not  being  workable  with  the  closed  penstock,  it 
had  become  necessary  to  place  a  permanent  load,  in  the  shape  of  a  propeller  wheel, 
so  that  the  load  would  not  be  entirely  removed  at  any  time.  This  condition  of  affairs 
caused  the  power  to  fail  at  times  when  the  maximum  load  was  required;  and  to  over- 
come this  difficulty  it  was  decided  to  install  a  governor,  making  such  alterations  as 
were  necessary  to  make  it  workable. 

These  alterations  consisted  of  a  new  water  wheel  to  replace  one  of  the  old  wheels, 
and  a  fly  wheel:  the  cutting  of  the  intake  pipe  to  form  an  open  basin,  and  the  dis- 
charge pipe  to  form  a  standpipe. 

This  work  is  well  advanced  and  will  be  completed  in  time  to  allow  the  new 
machinery  to  be  used  at  the  opening  of  navigation. 

NEW  LOCK  GATES. 

The  contracts  entered  into  with  Messrs.  Roger  Miller  and  Sons  for  seven  pairs 
of  solid  timber  gates  and  for  a  derrick  scow,  have  been  completed. 

Four  pairs  of  new  gates  have  been  stepped,  in  place  of  the  old  frame  gates,  which 
were  in  bad  condition;  and  all  five  pairs  of  gates  on  the  lock  are  of  solid  timber 
construction.    The  remaining  three  pairs  of  solid  timber  gates  are  held  in  reserve. 

The  derrick  scow  has  been  placed  in  commission,  and  has  proved  satisfactory. 

UPPER  NORTH  PIER. 

In  connection  with  the  contract  entered  into  with  Mr.  J.  J.  Collins  for  the  re- 
building of  the  upper  north  pier,  the  cribwork  is  practically  completed,  and  the  con- 
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Crete  superstructure  is  still  to  be  built.  This  work  will  be  completed  about  July  31, 
next. 

REPAIRS  TO  MOVABLE  DAM. 

The  material  for  the  repairs  to  the  movable  clam  has  been  delivered  and  the  work 
of  repairing  the  dam  commenced.    This  work  will  be  completed  in  a  few  weeks. 

The  usual  statements  are  attached,  showing  the  traffic  passing  this  point  through 
the  Canadian  and  American  canals. 

I  have  the  honour  to  be,  sir, 

Your  obedient  servant, 

J.  W.  LeB.  ROSS, 
Superintending  Engineer. 

W.  A.  Bowden,  Esq., 
Chief  Engineer, 

Department  of  Railways  and  Canals, 
Ottawa,  Ont. 

SAULT  STE.  MARIE 
Comparative  Statement  since  Opening  of  Lock,  Sept.  9,  1895. 


Period  open  , 

Canadian  registered  ton 'age 
U.S.  registered  tonnage. 

Total  tonnage  

Lockages  

Vessel  Passages  

Time  passing  lock  ...... 

Average  time  lockage.  . . 


Season . 


1895 

( Sept.  9. 
I  Dec  C. 

125,240 
623,131 
74S.371 
698 
1,193 
212  h.  27  m 
18-26  min 


Increase  or 

Increase 

Increase 

decrease 

or  decrease 

or  decrease 

over 

Season . 

over 

Season . 

over 

previous 

previous 

previous 

season. 

season. 

season. 

1896 

/May  7. 
1  Dec.  10. 
586,571 
3,810,794 
4,397,365 
3,042 
5,189 
984  h.  22  m. 
1842 m. 

1897 

/April  21. 
\Dee.  14. 
398,343 
3,406,018 
3,804,361 
2,976 
4,376 
684  h.  11  m. 

—188,228 
—404,776 
—593,004 
—66 
—813 
-300h.  11m. 

461,331 
3,187,663 
3,648,994 
2,344 
3,996 
771  b.  55  m. 

13.97  m. 

Period  open  

Canadian  registered  ton'age 
U.  S.  registered  tonnage  . . 

Total  tonnage  

Lockages  

Vessel  Passages  

Time  passing  lock   

Average  time  lockage  


1898 

/April  11. 
t  Dec.  9. 

403,331 
2,354,606 
2,757,937 
2,520 
3,712 
609  h.  30  m. 
14  51 m. 


4.988 
-1,051.412 
-1,046,424 
-456 
-664 
-74  h.  40  m, 


1899 

j  April  26. 
I  Dec.  20. 
561,759 
2,388,441 
2,950,200 
2,610 
3,820 
643  h.  16  m. 
14  78  m. 


158,428 
33,835 
192,263 
90 
108 

33  h.  46  m. 


1900 

I  April  23. 
I  Dec.  16. 
579,528 
1,616,139 
2,195,667 
2,205 
3,163 
541  h.  24  in. 
14' 75  m. 


17,769 
—772,302 
—754,533 
-405 
-657 
-lOlh.  52m. 


1901 

1902 

1903 

Period  open  

/April  20. 

1  April  1. 

/  April  2. 

1  Dec.  21. 

\  Dec.  20. 

(.Dec.  13. 

Canadian  registered  ton'age 

776,331 

196,803 

1,366,087 

589,756 

1,616,385 

U.S.  registered  tonnage . . . 

1,672,631 

56,492 

3,238,069 

1,565,437 

3,145,020 

Total  tonnage  

2,448,962 

253,295 

4,604,156 

2,155,194 

4,761,405 

Lockages  

2,906 

701 

3,418 

512 

3,242 

Time  passing  lock  

Average  time  lockage  

4,243 

1,1181) 

5,169 

926 

4,418 

724  h.  38  m. 

183  h.  14  m. 

925  h.  57  m. 

201  h.  19  m. 

883  h.  10  m. 

14  96 m. 

16  25  m. 

16  34  m. 

250.29S 
—93,049 
157,249 
—176 
—751 
-42  1).  47  m. 
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Comparative  Statement  since  Opening  of  Lock,  Sept.  9,  1895 — Concluded. 


Season. 

Increase  or 
decrease 

over 
previous 
season. 

Season. 

Increase  or 
decrease 

over 
previous 
season. 

Season . 

Increase  or 
decrease 

over 
previous 
season. 

Canadian  registered  ton 'age 
U.S.  registered  tonnage. . . 

Average  time  lockage  

1904 

t  April  <«0. 
\  Dec.  26. 
1,557,335 
2,637,090 
4,230,425 
3,012 
4,092 
811  h.  28  m. 
16-16 m- 

—59,050 
471,930 
530,980 
—230 
—326 
—71  h.  42  m. 

1905 

f  April  10. 
\  Dec.  20. 
1,799,336 
3,739,224 
5,538,500 
4,031 
5,853 
1060  b.  38  m. 
1579 m. 

242,001 
1,066,134 
1,308,135 
1,019 
1,761 
249  h.  10  m. 

1906 

f  April  10. 
[Dec.  20. 
1,959,186 
4,399,990 
6,359,176 
4,152 
5,913 
1131  h.  23  m. 
16.35  m. 

159,850 
660,766 
820,612 
121 
60 

70  h.  24  m. 

Canadian  registered  ton 'age 
U.S.  registered  tonnage . . . 

Time  passing  lock  

1907 

f  April  22. 
1  Dec.  15. 
2,288,349 
9,887,633 
12,175,982 
4,596 
6,153 
1378  h.  58  m. 
18.10 m. 

329,143 
5,487,643 
5,816,786 
444 
240 

247  h.  35  m. 

190S 

/  April  21. 
(.  Dec.  15. 
2,556,552 
7,038,389 
9,594,941 
3,667 
5,344 
1258  h.  50  m. 
20  60  m. 

268,203 
—2,849,244 
—2,581.011 
929 
809 

— 120h.  08m. 

1909 

/  April  21. 
1  Dec.  16. 
2,912,586 
14,899,562 
17,812,148 
5,046 
6,420 
1853  h.  45  m. 
1731 m. 

356,034 
7,861,173 
8,217,207 
1,379 
1,076 
594  h.  55  m. 

Period  open  

Canadian  registered  ton 'age 
U.S.  registered  tonnage. . . 

Vessel  passages  

Average  time  lockage. . 

1910 

( April  12. 
\Dec.  15. 
3,122,068 
20,227,083 
23,349,151 
6,110 
8,285 
2327  h.  40  m. 
22 -86  m. 

209,482 
5,327,521 
5,537,003 
1,064 
1,865 
473  h.  55  m. 
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Kkport  of  traffic  passing  Sault  Ste.  Marie  through  Canadian  and  American  Canal. 


Year. 

Number 
of  Vessels 
passed. 

Registered 
Tonnage 
of  Vessels. 

Total 
Freight 
Tonnage. 

Cost  of 

1   ill  '  }   IN-  |JTI 

mi  If*  ton 

111  1  J  "    S/K.'  lit 

(Estimated 

Value 
of  freight 
carried. 

Percentage 
of  freight 
carried  m 
Canadian 
Vessels . 

Number 
of 

Passengers. 

1855  

193 
916 
997 
1,828 
2,023 
3,503 
5,380 
10,557 
10,191 
12,580 
12,008 
14,491 
17,956 
18,615 
17,171 
17,761 
2(1, 255 
19,452 
20,041 
22,659 
18,596 
16,120 
21,679 
22,155 
20,437 
15,181 
19,204 
20,899 

106,296 
403,657 
409,062 
690,826 
1.259,534 
1,734,890 
3,035,987 
8,454,435 
8,400,085 
10,647,203 
8,949,754 
13,110,366 
16,806,781 
17,249,418 
17,619,923 
18,622,764 
21,958,347 
22,315,834 
24,626,976 
31,955,582 
27,736,444 
24,364,138 
36,617,699 
41,098,324 
44,087,974 
31,091,730 
46,751,717 
49,856,123 

14,503 
153,721 
181,638 
539,883 
833,465 
1,321,908 
3,256,628 
9,041,213 
8,888,759 
11,214,333 
10,796,572 
13,195,860 
15,062,580 
16,239,071 
18,982,755 
21,234,634 
25,255,810 
25,643,073 
28,403,065 
35,961,146 
34,674,437 
31,546,106 
44,270,680 
51,751,080 
58,217,214 
41,390,557 
57,895,149 
62,363, 21S 

Mills. 

$ 

p.  c. 

4,270 
9,230 
19,777 
17,153 
19,685 
25,766 
36,147 
24,856 
26,190 
25,896 
18,869 
27,236 
31,656 
37,(166 
40,213 
43,426 
49,082 
58,555 
59,663 
59,377 
55,175 
37,695 
54,204 
63,033 
62,758 
53,287 
59,948 
66,933 

1860  

1865  

1870  

1875  

1880  

1885  

1890  

1891  

1892  

1893  

1894  

1895  

1896  

1897  

1898  

1899  

1900  

1901  

1902  

1903   

ly04  

1905  

1906  

1907  

1908  

1909  

1910  

13 
1-35 
1  31 

11 
0'99 
1  14 

10 
0-83 
0  79 

15 
118 
099 
089 
0  92 
0  81 
085 
084 
0S0 
0  69 
079 
074 

102,214,948 
128,178,208 
135,117,267 
145,436,957 
143,114,503 
159,575.129 
195,146,842 
218,235,927 
233,009,739 
281,364,759 
267,011,959 
289,906,865 
358,306,300 
349,405,014 
334,502,6S6 
416,965, 184 
537,463,454 
569,830,188 
470,141,318 
626, 104,173 
654,110,844 

35 
40 
3  8 
41 
35 
3  75 
30 
30 
2'2 
31 
30 
40 
40 
60 
60 
50 
50 
50 
70 
60 
6  0 

SAULT  STE.  MARIE  CANAL, 
Engineer's  Office, 

Sault  Ste  Marie,  Ont.,  April  1st,  1911. 

Sir, —  I  have  the  honour  to  submit  my  annual  report  on  the  improvements  in 
progress  to  the  Upper  Entrance  of  the  Sault  Ste.  Marie  canal  for  the  fiscal  year 
ending  March  31st,  1911. 

DREDGING  UPPER  ENTRANCE. 

A  contract  was  entered  into  with  Mr.  J.  J.  Collins  on  October  23rd,  1909,  and  was 
brought  to  a  satisfactory  completion  December  1st,  1910.  The  work  embraced  iu  the 
contract  consisted  in  the  widening  of  the  channelway  on  the  north  side  from  the 
westerly  end  of  the  North  Mooring  pier,  and  on  line  with  same,  extending  westerly  to 
an  intersection  with  a  production  of  the  northerly  limit  of  the  channnelway  as  defined, 
passing  through  the  Vidal  shoals.  The  widening  provided  an  additional  width  of  200 
feet,  making  in  all  500  feet  opposite  the  outer  end  of  the  South  Mooring  pier,  where 
a  cross  current  has,  in  the  past,  made  navigation  difficult  and  resulted  in  much 
damage  to  the  pier  and  boats  using  the  lock.  The  same  depth  of  21  feet  5  inches  at 
low  water  stage,  as  provided  in  the  other  Upper  Entrance  contracts,  was  secured. 
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REMOVAL  OF  RANGE  BEACON,  UPPER  ENTRANCE. 

A  contract  was  entered  into  with  Messrs.  J.  J.  Collins  and  V.  W.  Giroux,  June 
1st.  1910,  for  the  removal  of  the  Range  Beacon  and  two  small  shoals  in  the  vicinity 
of  same.  The  work  was  executed  in  a  satisfactory  manner  and  completed  October  1st, 
1910.  A  permanent  Range  Tower  to  replace  the  Eange  Beacon  has  been  constructed 
outside  the  channel  limits  by  the  Department  of  Marine  and  Fisheries. 

EXTENSION  OF  NORTH  MOORING  PIER,  UPPER  ENTRANCE. 

During  the  coming  season,  it  is  proposed  to  construct  an  extension  of  300  feet  to 
the  North  Mooring  pier  of  the  upper  entrance,  in  order  to  provide  accommodation 
for  two  of  the  largest  vessels  to  lay  to  the  west  of  the  Swing  bridge. 

I  have  the  honour  to  be, 

Tours  obedient  servant, 

E,  B.  FRIPP. 
Engineer  in  Charge. 

W.  A.  Bowden,  Esq., 

Chief  Engineer, 
Department  of  Railways  and  Canals, 

Ottawa,  Canada.  x 

EIDEAU  CANAL. 

Superintending  Engineer's  Office, 

Ottawa,  April  1,  1911. 

Sir, — I  have  the  honour  to  submit  herewith  my  report  on  the  Rideau  canal  for 
the  fiscal  year  ending  March  31,  1911. 

Navigation  opened  at  Ottawa  on  the  1st  May,  1910. 

Navigation  opened  at  Kingston  Mills  on  the  1st  May,  1910. 

Navigation  closed  at  Ottawa  on  November  30,  1910. 

Navigation  closed  at  Kingston  Mills  on  November  29,  1910. 

The  spring  freshet  of  1910  occurred  at  an  unusually  early  date,  i.e.  during  the 
first  week  of  March ;  fully  one  month  earlier  than  usual ;  but  it  passed  off  through 
the  waste  weirs  at  the  various  lock  stations  along  the  line  of  the  canal,  without 
doing  material  damage. 

As  I  reported  to  you  on  the  16th  May  last,  a  serious  leak  broke  out  in  the  dam 
at  Hogsback  on  the  15th  of  that  month ;  and,  pending  the  necessary  repairs,  the  water 
had  to  be  lowered  6  feet,  thus  suspending  navigation  at  this  point  for  a  period  of 
seven  days. 

Further  reference  to  this  accident  will  be  made  under  the  heading  of  Hogsback 
Lock  station. 

Through  navigation  was  also  suspended  in  October  on  account  of  the  low  water 
in  Rideau  lake,  which  by  the  12th  of  that  month  had  fallen  below  the  depth  required, 
i.e.,  5  feet  on  the  upper  sill  of  Poonamalie  lock.  Boats,  however,  continued  to  ply 
on  either  side  of  this  place.  Further  reference  to  this  is  made  under  the  heading 
of  Poonamalie  Lock  station. 

T  am  glad  to  be  able  to  report  a  very  substantial  increase  in  the  number  of  lock- 
ages throughout  the  canal,  particularly  at  Poonamalie  lock,  through  which  3,755 
boats  were  passed  last  season,  an  increase  of  nearly  700  over  1909. 
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The  question  of  an  increased  water  supply  for  the  canal  is  under  consideration, 
and  if  carried  into  effect  will  be  of  great  benefit  to  the  canal. 

The  spring  freshet  has  not  yet  commenced  this  year ;  but  may  take  place  at  any 
time  now. 

The  principal  works  and  repairs  executed  along  the  line  of  the  canal  during 
the  past  fiscal  year  are  as  follows : — 

OTTAWA  LOCK  STATION  (8  Locks  and  1  Basin.) 

Two  new  pairs  of  lock  gates  were  hung  in  position  last  April : — having  been 
framed  the  previous  winter.  Four  new  sluice  frames  were  framed  and  erected. 
Two  more  nights  of  stone  steps  were  covered  with  a  three  inch  coating  of  concrete. 
A  large  quantity  of  broken  stone  was  placed  on  the  roads  round  the  wharfs  in  the 
Canal  basin;  and  general  repairs  were  made  to  the  wharfs,  and  to  the  lock  house 
and  the  station  generally.  A  ledge  of  rock  projecting  into  the  canal  under  Sappers 
bridge,  across  which  the  Grand  Trunk  railway  built  a  concrete  wall,  was  blasted 
out,  and  removed : — the  department  blasting  the  rock  and  the  railway  removing 
it  on  their  cars. 

This  work  which  is  almost  finished,  had  to  be  most  carefully  done  in  order  to 
prevent  cracking  the  concrete  wal],  and  I  am  glad  to  say  that  it  has  been  success- 
fully accomplished.  The  lawns  and  flower  beds  at  the  locks  have  been  kept  in  first 
rate  order,  and  are  in  keeping  with  the  improvements  being  made  by  the  Grand 
Trunk  railway  in  connection  with  their  new  railway  station  and  the  Chateau 
Laurier  Hotel.  The  water  in  the  Ottawa  river,  which  kept  up  sufficiently  high  for 
all  navigation  purposes,  has  fallen  steadily  during  the  entire  winter,  and  is  only 
now  commencing  to  rise: — a  most  unusual  occurrence,  which  may  perhaps  be  ex- 
plained by  the  fact  that  this  winter  has  been  unusually  severe;  and  the  frost  and 
cold  have  continued  steadily  without  the  usual  winter  thaws  and  rains,  which  tend 
as  a  rule  to  raise  the  water  during  the  month  of  February. 

OTTAWA  EAST  BRIDGE. 

Sundry  small  repairs  were  made  to  the  bridge. 

BANK  STREET  BRIDGE. 

An  entirely  new  turntable  was  built  and  placed  under  the  swing,  the  work  being 
done  by  the  Victoria  Foundry  Company,  and  the  bridge  was  painted.  Sundry  small 
repairs  were  made  to  the  approaches  and  to  the  canal  banks  in  the  vicinity  of  the 
bridge. 

CONCESSION  STREET  BRIDGE. 

The  swing  span  was  painted  and  .sundry  small  repairs  made  to  the  flooring; 
and  also  to  the  road  across  the  dam. 

HARTWELLS  LOCK  STATION  (2  LOCKS.) 

The  lower  east  wing  of  the  lower  lock  and  the  upper  west  wing  of  the  upper 
lock  were  taken  down  and  rebuilt,  the  upper  and  lower  chamber  walls  of  both  locks 
were  grouted  and  painted.  This  work  is  not  quite  finished;  but  will  be  completed 
in  the  course  of  a  week.  The  old  storehouse  on  the  east  side  of  the  lower  lock  was 
taken  down,  and  a  new  one  built  at  the  side  of  the  road  above  the  by  wash.  Some 
new  cribbing  was  built  along  the  banks  of  the  creek  leading  from  the  by  wash. 
A  long  stretch  of  dry  stone  walling  was  built  along  the  bank"  of  the  canal  between 
the  lower  lock  and  the  C.  P.  Eailway  bridge.    This  work  will  be  continued,  and  I 
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hope  completed,  this  summer.  Sundry  small  repairs  were  made  to  the  station  in 
general. 

HOGSBACK  LOCK  STATION  (2  LOCKS  AND  1  BRIDGE.) 

The  West  Bulkhead — the  rebuilding  of  which  was  delayed  by  the  usually 
early  freshet  last  March,  was  completed  in  April  after  the  water  had  subsided,  and 
no  delay  was  occasioned  to  the  opening  of  navigation  on  May  1st. 

A  serious  leak  broke  out  in  the  dam  on  the  15th  May,  causing  the  roadway 
on  top  to  fall  in  to  a  considerable  extent.  I  submitted  a  report  to  you  on  this  subject 
giving  full  particulars,  on  the  16th  May,  1910.  In  order  to  get  at  the  leak  the 
whole  level  was  run  down  about  six  feet,  and  a  timber  crib,  filled  with  stone,  was 
built  at  the  weak  point.  The  hole  in  the  dam  was  then  filled  in  with  clay  and  gravel; 
and  the  entire  structure  was  raised  and  graded  throughout.  I  brought  our  dredge 
down  from  where  she  was  digging  at  Smith's  Falls,  and  kept  her  filling  scows  with 
clay  and  depositing  the  same  all  along  the  back  of  the  dam  for  over  a  month,  the 
result  being  that  all  leakage  through  the  dam  was  practically  stopped;  in  fact 
Hogsback  dam  has  never  been  as  tight  as  it  was  last  season,  since  it  was  first  built. 
The  delay  occasioned  to  navigation  on  account  of  this  accident  amounted  to  seven 
days,  exclusive  of  two  Sundays.  The  cribwork  protection  piers  at  the  foot  of  the 
canal  bank  in  the  river,  were  rebuilt  for  a  considerable  distance,  and  filled  with 
stone.  Some  more  dry  stone  walling  was  built  along  the  face  of  the  cut;  and 
I  hope  to  have  the  whole  bank  completed  this  summer;  the  total  length  of  which 
is  over  two  miles.    Sundry  other  small  repairs  were  made  to  the  station  in  general. 

BLACK  RAPIDS  LOCK  STATION  (1  LOCK.) 

The  face  of  the  wing  crib  on  the  Gloucester  side  was  sheeted  with  10-in  x  12-in. 
pine  piling  driven  close  together  and  bolted  to  the  face  of  the  crib.  These  piles 
were  driven  down  to  the  hardpan  until  they  could  not  go  further  without  splitting 
at  the  head;  and  I  am  of  the  opinion  that  all  danger  from  underscouring  is  now 
removed. 

Some  scow  loads  of  clay  were  also  dumped  iu  front  of  the  said  wing  crib,  and 
the  leakage  is  now  almost  entirely  staunched.  Some  stone  was  placed  in  the  crib- 
work  between  the  By  Wash  and  the  lock. 

LONG  ISLAND  LOCK  STATION   (3  LOCKS,  1  BRIDGE.) 

Some  stone  and  gravel  were  placed  in  front  of  the  bulkhead,  and  sundry  small 
repairs  were  made  to  the  station  generally. 

MANOTICK  BRIDGE. 

Sundry  small  repairs  were  made  to  the  flooring  by  the  bridgekeeper. 

WELLINGTON  BRIDGE. 

The  entire  bridge  (fixed  spans  and  swing)  was  lifted  and  the  old  crib  work  piers 
were  removed  down  to  low  water  mark,  and  rebuilt.  New  joists  and  flooring  were  also 
laid  after  the  superstructure  had  been  replaced  on  the  new  piers,  and  the  swing  span 
was  painted. 

BECKETS  LANDING  BRIDGE. 

The  swing  span  was  raised,  and  portion  of  the  bridge  floor  was  replanked. 

BURRITTS  RAPIDS  LOCK  STATION  (1  LOCK.) 

The  work  of  facing  the  north  side  of  the  cut  with  dry  stone  walling  was  continued 
last  year,  and  will  be  completed  this  summer.  A  new  set  of  stop  logs  for  the  head  of 
the  lock  were  framed,  and  also  a  set  for  the  bulkhead. 
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BURRITTS  RAPIDS  BRIDGE. 

New  flooring  was  laid  on  the  swing  bridge  and  the  masonry  of  the  piers  was 
pointed. 

NICHOLSONS  look  station  (2  Locks,  1  Bridge). 

The  old  dry  wall  on  the  north  side  of  the  upper  and  lower  cuts :  about  2,300  feet 
in  length,  was  taken  down  and  rebuilt  in  cement.  This  will  prove  of  great  benefit  to 
navigation,  as  the  old  existing  trouble  from  leakage  has  now  been  removed.  Six  new 
swing  bars  were  framed  and  placed  on  the  lock  gates,  and  the  upper  lock  was  grouted 
with  Portland  cement. 

CLOWES  LOCK  STATION   (1  Lock). 

Some  gravel  was  placed  on  the  bank  of  the  dam,  and  sundry  small  repairs  made 
to  the  station  generally.  The  retaining  dam  at  this  station,  which  was  built  of  large 
stones  laid  vertically  and  arched  upstream,  requires  to  be  repaired  next  winter,  as  the 
centre  of  the  dam  has  been  thrust  downstream;  and  should  be  reinforced  either  with 
concrete  buttresses,  or  else  with  a  facing  of  concrete  throughout.  I  submitted  a  re- 
port and  estimate  to  you  on  December  21,  1910,  regarding  the  proposed  reinforcement 
of  this  dam. 

merrick ville  lock  station  (0  Locks,  2  Basins,  2  Bridges). 

The  north  side  of  the  cut  was  graded  and  gravelled,  and  some  gravel  was  placed 
on  the  dam.  A  new  concrete  sidewalk  was  laid  on  the  south  side  of  the  swing  bridge. 
Some  tile  drainage  pipes  were  put  in  on  the  south  side  of  the  basin.  Both  the  waste 
weirs  were  rebuilt  and  sundry  small  repairs  were  made  to  the  station  generally. 

Kilmarnock  lock  station  (1  Lock,  2  Bridges). 

The  swing  bridge  was  replanked,  and  sundry  small  repairs  made  to  the  station 
generally. 

edmonds  lock  station  (1  Lock). 

Some  wire  fencing  was  erected  round  the  lock  grounds,  and  sundry  small  repairs 
were  made  to  the  station  generally. 

old  slys  lock  station  (1  Lock,  1  Bridge). 

The  swing  bridge  was  replanked  and  sundry  small  repairs  made  to  the  station 
generally. 

smith's  falls  combined  lock  station  (3  Locks,  1  Basin,  2  Bridges). 

Two  pairs  of  lock  gates  were  rebuilt.  The  swing  bridge  and  the  basin  bridge 
were  nainted,  and  sundry  small  repairs  were  made  to  the  station  generally.  The  work 
of  filling  up  the  useless  south  side  of  the  basin  has  been  continued  and  will  still  be 
continued  this  year,  in  order  to  reduce  the  volume  of  water  required  to  fill  it  up 
when  the  boats  are  passing  through,  and  thus  save  the  drain  on  the  lake. 

smith's  falls  detached  lock  (1  Lock,  2  Bridges). 

One  pair  of  lock  gates  was  rebuilt.  The  superstructure  of  the  bulkhead  was 
taken  down  and  rebuilt.  The  turntable  of  the  swing  bridge,  having  become  defective, 
was  taken  out  and  sent  down  to  the  Dominion  Bridge  Works  at  Lachine.  to  be  re- 
built;  and  the  bridge  itself  was  painted.  A  new  floor  was  laid  on  the  fixed  bridge 
and  this  bridge  was  also  painted.  Sundry  small  repairs  were  made  to  the  station 
generally. 
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POOSAMAX.IE  LOCK  STATION   (1  Lock). 

One  aew  swing  bar  was  placed  on  one  of  the  luck  gates,  and  sundry  small 
repairs  were  made  to  the  station  generally.  The  lockages  at  this  point  still  continue 
to  increase  very  largely  year  by  year: — in  fact  so.  much  so  that  it  was  found  necessary 
i  ■  put  on  an  aditional  luck  labourer  for  the  three  summer  months  last  year.  The 
water  last  autumn  again  fell  so  low  in  Rideau  lake  that  by  the  12th  day  of  October 
the  navigation  of  boats  drawing  live  feet  was  suspended  at  this  point"  as  the  water 
fell  below  the  required  five  feet  on  the  upper  sill  of  the  lock;  and  the  cut  above  the 
lock,  as  well  as  the  channel  for  a  long  distance  out  into  the  lake,  became  too  shallow 
for  boats  drawing  over  4  feet  6  inches.  The  low  water  was  due  to  two  natural 
causes,  first  of  all  the  abnormally  early  freshet,  which  occurred  during  the  rir<t  week 
in  March,  (nearly  one  whole  month  earlier  than  usual),  allowed  all  the  flood  water 
to  subside  before  navigation  opened: — thus  compelling  us  to  run  water  from  Rideau 
lake  from  the  very  commencement  of  navigation,  instead  of  in  June.  Secondly, 
we  had  an  unusually  hot,  dry  summer,  so  that  the  lake  fell  considerably  from  evapora- 
tion, as  well  as  on  account  of  the  drain  caused  by  feeding  the  reaches  below  one  month 
sooner  than  usual. 

In  addition  to  the  above,  the  electric  light  companies  in  the  town  of  Smith's 
Falls,  consume  more  water  than  they  are  entitled  to:  but  it  is  extremely  difficult  to 
regulate  the  flow  to  their  power  houses ;  and  when  the  levels  from  which  they  obtain 
their  water  are  thereby  lowered  we  are  compelled  to  run  water  from  the  lake  to  raise 
them  again  for  navigation. 

Next  season  I  intend  to  inquire  more  thoroughly  into  this  question  and,  if  pos- 
sible, to  limit  the  use  of  the  water,  for  power  purposes,  to  the  amount  only  that  is 
required  to  feed  the  levels  between  Smith's  Falls  and  Ottawa,  unless,  of  course,  the 
rainfall  and  the  height  of  reserve  water  in  the  lake  will  permit  of  more  being  use  1 
for  this  purpose. 

As  authorized  by  you.  I  have  placed  steel  brackets  on  the  dam  to  hold  flash  - 
boards,  to  be  used  in  retaining  the  water  in  the  lake  (after  the  freshet  subsides)  for 
a  longer  period,  instead  of  allowing  it  to  spill  to  waste  over  the  dam. 

This  will  result  in  retaining  from  six  to  eight  inches  of  water  over  an  area  of 
100  square  miles,  for  a  period  of,  say,  three  weeks;  and  will  be  of  inestimable  benefit 
to  navigation  towards  the  close  of  the  season.  I  do  not  anticipate  any  serious  claims 
for  damages  by  flooding,  because  we  do  not  raise  the  water;  but  merely  hold  it  after 
it  has  risen  naturally,  for  a  little  longer  than  if  we  allowed  it  to  spill  to  waste  with- 
out benefiting  either  navigation  or  manufacturing  interests. 

BKVERIDGEs  LOCK  station  (2  Locks.  1  Bridge). 

Five  new  swing  beams  were  framed  and  placed  on  the  lock  gates.  Repairs  were 
made  to  the  sluice  machinery  of  the  locks.  A  portion  of  the  cribwork  piers  in  the 
lake,  which  had  been  wrecked  by  ice,  was  rebuilt  and  filled  with  stone.  Sundry  small 
repairs  were  made  to  the  lockhouse  and  to  the  station  generally. 

Perth  branch  (Basin  and  4  Bridges). 

The  roadway  along  the  canal  from  Craig  Street  bridge  to  the  Canadian  Pacific 
Railway  car  shops  was  raised  and  graded  with  gravel.  Three  of  the  bridges  and  two 
storehouses  were  painted.  An  additional  length  of  dry  stone  walling,  about  700  feet 
long,  was  built  along  the  face  of  the  canal  to  protect  the  banks  from  the  wash  caused 
by  boats.  Sundry  small  repairs  were  also  made  to  the  canal  banks,  and  also  to  the 
wharfs  ami  bridges. 

bob's  lake  reservoir  dam. 
Xo  repairs  were  made  to  this  dam  during  the  year. 
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Oliver's  ferry  bridge. 

The  swing  span  was  taken  down  and  rebuilt  ;  and  the  flooring  and  joists  of  the 
fixed  spans  were  also  renewed. 

THE  narrows  lock  STATION  (1  Lock,  1  Bridge). 

The  swing  bridge  across  the  lock  was  taken  down  and  rebuilt.  The  loekhouse 
was  reshingled.    Sundry  small  repairs  were  made  to  the  station  generally. 

WOLF  LAKE  RESERVOIR  HAM. 
No  repairs  were  made  to  this  dam  during  the  year. 

newboro  lock  station  (.1  Lock,  1  Bridge). 

One  pair  of  lock  gates  was  rebuilt  and  two  new  swing  bars  framed  for  the  upper 
gates.  The  cribwork  piers  in  the  lake  at  the  entrance  of  the  upper  cut  were  rebuilt. 
One  of  the  piers  below  the  lock  was  replanked,  and  sundry  small  repairs  were  made  to 
the  station  in  general. 

chaffey's  lock  station  (1  Lock,  1  Bridge). 

The  bulkhead  was  rebuilt,  and  repairs  were  made  to  the  lower  sill  of  the  lock. 
The  loekhouse  was  reshingled  and  sundry  small  repairs  were  made  to  the  station 
generally.  A  timber  wharf  about  120  feet  long,  was  built  above  the  lock  on  the  east 
side  of  the  cut.  This  will  supply  a  long  felt  want,  as  hitherto  the  landing  of  pas- 
sengers and  freight  at  this  place — which  is  rapidly  becoming  a  tourist  centre — has 
been  exceedingly  awkward  owing  to  the  absence  of  a  wharf. 

dams  lock  station  (1  Lock). 
Sundry  small  repairs  were  made  to  the  loekhouse,  and  to  the  station  generally. 

jones'  falls  lock  station  (4  Locks,  1  Basin,  2  Bridges). 

One  pair  of  lock  gates  were  rebuilt.  A  small  addition  was  built  to  the  lock- 
master's  house.  The  lower  sill  of  the  lower  lock  was  repaired  and  concreted.  The 
invert  arch  bottom  of  the  basin  lock  was  also  repaired  and  concreted.  Sundry  small 
repairs  wen-  made  to  the  bridges  and  roads,  and  to  the  station  generally. 

MORTON  RESERVOIR  DAM. 

Sundry  small  repairs  were  made  to  the  planking  and  to  the  handrailing  and  steps. 

BRASS    POINT  BRIDGE. 

The  flooring  of  the  bridge  was  partly  relaid,  and  small  repairs  were  made  to  the 
rest  pier  of  the  swing  span. 

brewer's  iTPPER  mills  lock  station  (2  Locks,  1  Basin.  1  Bridge) 

Extensive  repairs  were  made  at  this  station  during  the  winter.  The  by-wash 
waa  taken  down  and  rebuilt  with  heavy  cut  stone,  the  stop-log  opening  being  increased 
in  width  by  about  3  feet  6  inches,  which  necessitated  a  new  set  of  longer  stop-logs. 
The  upper  portion  of  the  upper  lock  and  the  north  chamber  walls  of  the  lower  lock 
were  taken  down  and  rebuilt  with  new  stone.    The  swing  bridge  across  the  lower  lock 

20—17* 


34  DEPARTMENT  OF  RAILWAYS  AND  CANALS  vii 

2  GEORGE  V.,  A.  1912 

was  also  rebuilt.  These  repairs  necessitated  the  erection  of  coffer-dams  both  above 
and  below,  in  order  to  pump  out  the  locks.  Also  a  temporary  bridge  had  to  be  pro- 
vided to  divert  the  highway  travel  whilst  the  swing  bridge  and  lower  lock  were  being 
rebuilt.  This  roadway  was  made  across  the  top  of  the  upper  coffer  dam,  and  no 
delay  was  occasioned  to  travel. 

brewer's  lower  mills  lock  station  (1  Lock,  1  Bridge). 

A  new  stable  was  built  for  the  lockmaster,  this  station  being  so  isolated  that  it 
is  necessary  for  him  to  keep  a  horse.  Sundry  jmall  repairs  were  made  to  the  station 
in  general. 

Kingston  mills  lock  station  (4  Locks,  1  Basin,  2  Bridges). 

Two  pairs  of  lock  gates  were  framed  last  summer  ready  to  put  in ;  but  they  are 
not  yet  in  place,  but  will  be  hung  this  month  ready  for  the  opening  of  navigation  on 
May  1.  Five  hundred  yards  of  broken  stone  were  quarried  and  placed  on  the  embank- 
ments, under  contract  with  Mr.  H.  Hyland.  The  roof  of  the  addition  to  the  block 
house,  which  was  built  by  Messrs.  Fallon  Bros.,  has  proved  most  unsatisfactory  ever 
since  its  completion.  However,  the  department  holds  Messrs.  Fallon  Bros.'  cheque  as 
a  guarantee  of  this  work,  which  will  require  to  be  repaired  this  spring,  as  the  roof 
leaks  with  every  shower  of  rain.  Small  repairs  were  made  to  the  bridges  and  sluices 
of  the  locks. 

general. 

The  usual  spring  repairs,  such  as  pointing  and  grouting  the  lock  masonry, 
painting  of  lock  gates  and  bridges,  &c,  were  made  by  our  lock  labourers  in  April. 
The  cut  stone  for  the  masonry  repairs  was  taken  out  and  cut  in  our  leased  quarry  at 
Westport,  and  delivered  along  the  canal  last  fall  by  our  own  tug  and  scows  as  well 
as  by  private  boats.  The  supplies  required  were  purchased  through  the  purchasing 
agent  of  the  department,  and  the  system  installed  by  him  has  proved  very  satisfac- 
tory as  regards  the  manner  in  which  the  materials  were  furnished  and  delivered. 

dredging  plant. 

The  dredge  Rideau  was  employed  last  summer  in  cutting  a  channel  through  Saw 
Log  bay  above  Smith's  Falls,  excepting  for  four  weeks  in  May  and  June,  when  she 
was  brought  down  to  Hogsback  for  the  purpose  of  digging  clay  to  place  on  the  dam 
to  staunch  the  leakage.  She  wintered  at  Smith's  Falls,  and  at  the  present  time  is 
undergoing  repairs  to  the  mast,  crane  and  stays. 

The  tug  Loretla  was  employed  as  usual  in  buoying  out  the  channel,  towing  scows, 
delivering  timber,  cement,  paint,  oil,  stone,  &c,  along  the  canal,  and  also  on  inspec- 
tion work 

Her  steering  engine  gave  poor  satisfaction  last  season,  and  is  now  in  the  shops 
being  overhauled. 
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The  following  is  a  statement  of  the  highest  and  lowest  water  on  the  lower  mitre 
sills  of  the  lower  locks  Nos.  1  and  47  at  Ottawa  and  Kingston  Mills  Lock  stations, 
respectively : — ■ 


(  >TTAW  A.  I.'  ICK  No.  1. 


II  ighest. 


Li  'Wi'st  . 


Ft.  In. 


Kt.  In. 


April  30               18  0 

May  12  17  11 

June  811               15  3 

July  1                   11  5 

Aug.  30                  8  0 

Sept.  G                  8  7 

Oct.  15                  9  5 

Nov.  28                   !)  0 

Dec.  7-8                 9  7 

Jan.  1-3                  8  3 

Feb.  1-5                 7  4 

Mar.  31                  7  8 


April  1                  13  5 

May  28-29             13  11 

June  30                   11  S 

July  31                    7  9 

Aug.  1                    7  8 

Sept.  30                 6  11 

Oct.  2                    0  9 

Nov.  2-3                9  0 

Dee.  31                  8  4 

Jan.  27-31               7  5 

Feb.  27-28               0  8 

Mar.  8-14               0  3 


Kingston  Mills,  Lock  No.  47. 


Highest. 


Lowest. 


Ft.  In. 


April  25-30   8 

May  25-30    8 

June  11-15   8 

July  18-31   8 

Aug.  1-12   8 

Sept.  1-2    8 

Oct.  17-31   7 

Nov.  1-2   7 

Dec.  1-4   7 

Jan.  28-31   7 

Feb.  1   7 

Mar.  10-31   7 


Ft.  In. 

April  1-0   8  0 

May  1-4   8  4 

June  22-30    8  6 

July  1-17   8  7 

Aug.  13-31   8  7 

Sept.  30   7  7 

Oct.  2-10   7  6 

Nov.  29-30    7  2 

Dec.  16-31   7  0 

Jan.  13   7  0 

Feb.  22-28   7  1 

Mar.  1-15   7  1 


I  have  the  honour  to  be,  sir, 

Your  obedient  servant, 

(Sgd.)    A.  T.  PHILLIPS,  M.  Can.  Soc.  C.E., 

Superintending  Engineer. 

W.  A.  Bowden,  Esq.,  C.E., 
Chief  Engineer, 

Department  Railways  and  Canals. 


TRENT  CANAL. 

Superintending  Engineer's  Office, 

Peterborough,  May  9,  1911. 

W.  A.  Bowden,  Esq., 
Chief  Engineer, 

Department  of  Railways  and  Canals, 
Ottawa,  Ont. 

SiR/ — I  have  the  honour  to  submit  my  annual  report  for  the  fiscal  year  ended 
March  31,  1911,  covering  the  work  of  construction  chargeable  to  'capital,'  Trent 
canal. 

ONTARIO-RICE  LAKE  DIVISION. 

This  division  extends  from  Trenton  on  Lake  Ontario  to  Rice  lake,  a  distance  of 
fifty-six  and  a  half  miles,  a  detailed  description  of  which  was  given  in  my  annual 
report  for  1910. 
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For  construction  purposes,  the  division  has  heen  divided  into  seven  sections,  or 
contracts ;  all  of  which  are  under  contract.  The  estimated  value  of  these  seven  con- 
tracts is  about  $5,100,000.  on  which  there  was  expended  for  work  done  and  material- 
delivered  up  to  March  31,  1911,  the  sum  of  $2,009,737.63,  or  say  40  per  cent  of  the  esti- 
mated value  at  contract  rates  of  the  seven  contracts. 

There  are  on  the  division  18  locks,  11  dams  and  17  bridges;  locks  1,  2,  3,  5,  6,  7. 
14  and  18,  dams  2,  3,  5,  6,  7,  11  and  12,  and  nine  bridges,  are  built  to  date. 

Section  No.  1. — This  section  extends  from  Trenton  to  Glen  Miller,  a  distance  of 
about  four  and  one-half  miles,  on  which  length  of  the  river  there  are  three  locks  and 
three  dams. 

A  contract  for  the  work  was  entered  into  with  Messrs.  Larkin  &  Sangster,  on 
March  10,  1908,  and  the  total  value  of  work  done  and  materials  delivered  up  to 
March  31.  1911,  amounted  to  $755,474.89,  or  about  72  per  cent  of  the  value  of  the 
contract. 

The  principal  items  of  work  done  are  235,499  cubic  yards  earth;  10,216  cubic 
yards  loose  rock;  205,609  cubic  yards  solid  rock;  and  56,041  cubic  yards  concrete. 

Locks  1,  2  and  3  are  finished,  and  also  dams  2  and  3,  except  the  platform  across 
the  top  of  dam  No.  2.  At  the  west  end  of  dam  Xo.  2,  the  Sidney  Power  Co.  have 
built  a  power-house  for  the  complete  development  of  the  power  at  this  dam.  The 
wheels,  and  generators,  and  full  electrical  equipment  have  been  contracted  for,  and 
the  company  hope  to  have  the  plant  running  early  this  summer.  The  short  canals 
leading  into  and  out  of  locks  Nos.  2  and  3  are  finished,  together  with  the  entrance 
piers  of  the  locks.  The  canal  forming  the  lower  entrance  to  lock  Xo.  1  is  well 
advanced  towards  completion,  and  the  submarine  channel  between  this  point  and  the 
mouth  of  the  river  is  .partly  excavated.  The  excavation  of  this  channel  has  been  sub- 
let to  Mr.  Robert  Weddell,  who  had  constantly  on  the  work  last  season  a  drill  boat, 
and  a  dredge  for  about  one-half  the  season. 

One  of  the  fixed  spans  at  the  east  end  of  the  Glen  Miller  highway  bridge  has 
been  taken  out,  and  a  spwing  bridge  built  in  place  of  it,  which  was  opened  for  traffic 
af  the  end  of  February,  1909. 

The  principal  items  of  work  remaining  to  be  done  on  this  section  are,  the  con- 
struction of  dam  Xo.  1,  the  substructure  of  the  Gilmour  siding  bridge,  and  the  com- 
pletion of  the  dredging  between  lock  Xo.  1  and  the  mouth  of  the  river.  The  entire 
works  embraced  in  the  contract,  will  be  completed  this  season,  with  the  exception  of 
the  dredging  which  will  probably  extend  over  into  the  summer  of  1912. 

GRAND  TRIWK  RAILWSY  BRIDGE,  TRENTON. 

Aii  agreement  was  entered  into  on  June  1909,  with  the  Grand  Trunk  Railway 
system  for  the  construction  of  a  bridge  to  carry  the  tracks  of  their  main  line  over 
the  canal  at  Trenton  Junction. 

Work  on  this  structure  was  begun  last  spring,  and  the  bridge  was  placed  in 
commission  on  the  2nd  July,  1910.  It  is  designed  for  three  tracks,  and  is  a  high  level 
bridge  providing  a  clear  head  room  of  27  feet  at  a  stage  of  high  water  in  Lake 
Ontario. 

Section  No.  2. — This  section  extends  from  Glen  Miller  to  Frankford,  a  distance  of 
about  four  and  a  half  miles,  on  which  stretch  of  the  river  there  are  three  locks  and 
three  dams. 

A  contract  for  the  work  was  entered  into  with  Messrs.  Dennon  it  Rogers,  on  May 
30.  1908.  and  the  total  value  of  work  done  materials  delivered  up  to  March  31. 
1911.  amounted  to  $280,245.15,  or  about  39<^  of  the  value  of  the  contract.  The 
principal  items  of  work  done  are  50.876  cubic  yards  earth.  10.772  cubic  yards  loose 
rock.  61,054  cubic  yards  solid  rock,  and  33.460  cubic  yards  concrete. 
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Locks  5  and  0  are  built,  and  also  Dams  '<  and  6,  except  the  platforms  across  the 
top  of  their  piers.  The  upper  entrance  piers  of  Lock  5  and  both  upper  and  lower 
piers  of  Lock  H  are  built.  Some  excavation  for  the  entrance  channels  of  these  lock9  has 
also  been  dune. 

The  pivot  pier  and  abutments  tor  the  swing-  bridge  across  the  canal  mi  liridge 
street,  Frankford,  have  been  built  and  the  superstructure  erected.  The  bridge  is  not 
yet  in  commission. 

The  county  of  Hastings  i>.now  building  a  new  bridge  across  the  rive.-  at  Bridge 
street,  which  it  is  expected  will,  lie  completed  about  1st  September  this  year.  The 
river  and  canal  bridges  will  1  nnected  by  an  earth  embankment. 

The  work  on  this  section  is  proceeding  very  slowly.  No  work  has  yet  been  done 
in  connection  with  the  excavation  of  the  pits  for  Lock  and  Dam  Nos.  -I,  and  there  is 
yet  a  large  quantity  of  submarine  rock  excavation  to  be  done.  It  will  tal  e  a  large, 
well-organized  force,  and  a  good  equipment,  to  complete  the  work  in  two  seasons. 

Section  No.  3. — This  section  extends  from  Frankford  to  a  point  three  miles  west 
of  Glen  Ross,  a  distance  of  seven  and  a  half  miles.  At  Glen  Ross,  there  i*  a  lock,  a 
dam  and  two  bridges. 

A  contract  for  the  work  was  entered  into  with  the  Canadian  General  Development 
Co.  Ltd.,  on  the  24th  April.  1908,  and  the  total  value  of  work  done  and  materials 
delivered  up  to  the  :ilst  March,  1911,  amounted  to  $181,042.32,  or  about  63  per  cent 
of  t lie  value  of  the  contract. 

Lock  ami  Dam.  Nos.  7,  at  (Hen  Boss,  and  the  short  canal  above,  and  below  the 
lock,  are  finished.  The  bridges  across  the  canal  above  the  lock  for  the  Frankford  high- 
way and  the  Central  Ontario  railway  are  also  finished  and  in  use.  The  Central 
Ontario  railway  bridge  was  placed  in  commission  on  the  29th  April,  1909. 

The  whole  of  the  work  on  this  section  is  finished,  with  the  exception  of  the 
dredging  in  the  river,  on  which  no  work  was  done  during  the  past  year,  as  the  con- 
tractors have  no  dredging  fleet  on  the  ground,  and  arc  waiting  until  they  can  bring 
one  in  from  Lake  Ontario. 

Section  No.  — This  section  extends  from  Adam's  Landing,  a  point  three  miles 
west,  of  Glen  Ross,  to  Campbellford,  a  distance  of  abouth  fourteen  miles.  There  are 
between  Bradley  bay  and  Campbellford,  five  locks,  three  dams,  four  bridges,  and  one 
and  a  quarter  miles  of  concrete  retaining  wall  for  inclosing  the  river  through  the 
town  of  Campbellford,  together  with  a  large  quantity  of  earth  and  rock  excavation. 

A  contract  for  the  work  was  entered  into  with  Messrs.  Haney.  Quinlan  &  Robert- 
son on  the  22nd  June.  1910.  and  the  total  value  of  work  done  and  materials  delivered 
up  to  the  31st  March,  1911,  amounted  to  $110,889.50.  The  principal,  items  of  work 
done  are  29,010  cubic  yards  earth  ;  36.620  cubic  yards  solid  rock  ;  and  5.990  cubic 
yards  concrete. 

During  this  season.  Locks  10,  11  and  L2,  and  Dam  No.  9,  will  be  built. 
A  large  amount  of  excavation  will  also  be  done,  chiefly  in  the  neighbourhood  of 
( iampbellford. 

Section  No.  5. — This  section  extends  from  Campbellford  to  Crow  bay,  a  distance 
of  three  miles.    On  this  section  are  two  locks  and  two  dams. 

.V  contract  for  the  work  was  entered  into  with  Messers.  Brown  &  Aylmer  on 
September  28,  1907.  and  the  total  value  of  work  done  and  materials  delivered  up  to 
March  31,  1911,  amounted  to  $433,343.52,  or  about  75  per  cent  of  the  value  of  the 
contract.  The  principal  items  of  work  done  are.  90,180  cubic  yards  earth  ;  14,437  cubic 
yards  loose  rock  ;  42.600  cubic  yards  solid  rock  :  and  43,480  cubic  yards  concrete  ;  or 
92  per  cent  of  the  earth,  60  per  cent  of  trie  loose  rock,  52  per  cent  of  the  solid  rock, 
and  90  per  cent  of  the  concrete. 

Dam  "NTo.  It  (Stephen'*  Rapids'),  Dam  No.  12.  and  Lock  No.  14  at.  Middle  Falls, 
are  entirely  finished,  and  Lock  13,  together  with  its  entrance  piers,  is  about  70  per 
cent  finished.    The  channel  leading  from  Crow  bay  to  Lock  14  ha=  been  excavated  but 
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nut  swept.  There  is  some  excavation  yet  to  do  in  the  lower  entrance  to  Lock  14,  and 
no  work  has  yet  heen  done  in  the  channel  between  the  town  of  Campbellford  and  Lock 
13.    It  will  take  three  seasons  to  complete  the  excavation  on  this  section. 

Section  No.  6. — This  section  extends  from  the  lower  end  of  Crow  bay  to  one 
thousand  feet  west  of  Heeley  Falls  bridge,  a  distance  of  about  three  miles.  There 
are  three  locks,  one  dam,  and  one  bridge  on  the  section,  together  with  a  large  quantity 
of  earth  and  rock  excavation.  The  short  canal  at  this  point  is  located  on  the  west  side 
of  the  river  and  is  designed  to  overcome  the  76-foot  rise  between  Crow  bay  and  the 
fourteen  miles  of  river  reach  between  Heeley  Falls  and  Hastings. 

A  contract  for  the  work  was  entered  into  with  Messrs.  Haney,  Quinlan  k  Robert- 
son  on  the  23rd  May,  1910,  and  the  total  value  of  work  done  and  materials  delivered 
up  to  the  31st  March,  1911,  amounted  to  $91,442.12,  or  about  17  per  cent  of  the  value 
of  the  contract.  The  principal  items  of  work  done  are,  6,350  cubic  yards  earth  ;  2,700 
cubic  yards  loose  rock  ;  36,800  cubic  yards  solid  rock,  and  10,050  cubic  yards 
concrete. 

This  season  Locks  16  and  17  will  be  built.  The  dam  will  be  completed  next 
month,  except  the  top  part  of  the  closed  section  across  the  river,  which  in  all  prob- 
ability will  not  be  finished  until  the  three  locks  are  built,  as  the  contractors  are  using 
this  part  of  the  dam  for  carrying  their  construction  tracks,  &c,  across  the  river. 

Section  No.  7. — This  section  extends  from  Heeley  Falls  to  Rice  lake,  a  distance 
of  about  nineteen  and  a  quarter  miles.  The  principal  works  consist  of  a  large  quantity 
of  earth  and  rock  dredging  in  the  river,  a  new  lock  and  dam  at  Hastings,  a  new  and 
larger  swing  bridge  at  Trent  Bridge,  and  new  guide  piers  for  the  Grand  Trunk 
Railway  bridge,  Hastings. 

A  contract  for  work  was  entered  into  with  the  Randolph  Macdonald  Co.  Ltd., 
on  the  4th  January,  1909.  and  the  total  value  of  work  done  and  materials  delivered 
upto  the  31st  March,  1911,  amounted  to  $157,300.13,  or  about  37  per  cent  of  the  value 
of  the  contract.  The  principal  items  of  work  done  are,  16,330  cubic  yards  earth ;  13,760 
cubic  yards  loose  rock  ;  19.476  cubic  yards  solid  rock,  and  9,990  cubic  yards  concrete. 

The  new  lock  at  Hastings  wa3  finished  this  spring  and  placed  in  commission  on 
the  30th  March.  The  pivot  pier  and  abutments  for  the  new  swing  bridge  at  Trent 
Bridge  have  been  built,  and  the  superstructure  is  now  in  course  of  erection,  and  it  is 
probable  that  it  will  be  placed  in  commission  at  the  end  of  this  month.  The  new 
glance  piers  for  the  Grand  Trunk  Railway  bridge  at  Hastings  have  been  built.  About 
50  per  cent  of  the  dredging  between  Hastings  and  Rice  lake  has  been  completed,  but 
none  has  been  done  below  Hastings.  The  contractors  are  now  at  work  on  the  con- 
struction of  the  new  dam,  which  will  be  completed  this  season. 

BURLEIGH  FALLS  DAM. 

A  contract  for  the  new  dam,  a  description  of  which  was  given  in  last  year's 
report,  was  entered  into  with  Messrs.  Bishop  &  Buchanan  on  the  14th  December, 
1909,  and  the  total  value  of  work  done  and  materials  delivered  up  to  the  31st  March, 
1911,  amounted  to  $28,526.76,  or  about  50  per  cent  of  the  value  of  the  contract. 

The  north  half  of  the  dam  has  been  built  with  the  exception  of  the  platform 
across  the  top  of  the  piers.  The  retaining  wall  on  the  south  shore  of  the  river  has 
also  been  built.  There  are  yet  five  sluices  to  build,  several  of  which  are  .in  twenty 
feet  of  water.  The  work  will  be  finished  this  fall  unless  the  contractors  meet  with 
trouble  in  unwatering  their  cofferdam  across  the  south  half  of  the  river,  part  of  which 
is  built. 

LINDSAY  SECTION'. 

A  contract  for  the  new  lock  and  dam  and  the  substructure  of  the  Wellington 
street  bridge  was  entered  into  with  Messrs.  J.  Ritchie  &  Co.  on  the  20th  January, 
1909.    A  full  description  of  these  works  was  given  in  last  year's  report. 
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The  new  lock  was  placed  in  commission  early  in  July,  1010,  and  the  whole 
oi'  the  works  embraced  in  this  contract  were  finished  in  September,  1910. 

A  final  estimate  for  the  work,  amounting  to  $41,105-.93,  was  returned  to  the 
department  on  the  27th  January,  1911. 

On  the  6th  April,  1910,  a  contract  was  entered  into  with  the  Hamilton  Bridge 
Works  Co.  Ltd:  for  the  superstructure  of  the  new  bridge  at  Wellington  street, 
Lindsay.  This  is  a  Strauss  Trunnion  Bascule  highway  bridge,  with  a  16-foot  road- 
way, and  a  4-foot  sidewalk  on  each  side  of  the  roadway.  It  embraces  a  73-foot  deck- 
plate  girder  movable  span,  which  is  operated  by  hand  power,  and  electricity.  It  was 
placed  in  commission  for  vehicular  traffic  on  the  27th  April,  1911,  but  it  is  not 
fully  finished,  as  it  was  yet  to  be  painted  and  some  minor  adjustments  made. 

The  electrical  equipment  was  supplied  by  the  Canadian  General  Electric  Co. 
under  a  contract  dated  1st  June,  1910.  The  bridge  is  operated  by  an  A.C.  motor, 
having  a  capacity  of  not  less  than  22  h.p.  continuous  rating  at  approximately  650 
R.P.M  In  calm  weather,  the  bridge  requires  7  k.w.,  or  9-4  electrical  h.p.  to  operate 
it  in  either  direction;  and,  skilfully  handled,  61  seconds  represents  the  time  for 
fully  opening  or  fully  closing  the  bridge.  The  electrical  equipment  has  not  yet 
been  taken  off  the  contractors'  hands,  as  some  minor  changes  and  adjustments  have 
yet  to  be  made  on  it.  , 

The  electrical  supply  is  alternating  current  1040  volts,  3  phase,  60  cycle,  supplied 
by  The  Light.  Heat  &  Power  Co.,  Lindsay,  under  a  ten-year  contract,  dated  6th 
December,  1910.  For  operation,  the  potential  is  reduced  to  approximately  440  volts 
by  transformers  installed  under  the  bridge  cabin. 

The  Wellington  street  bridge,  Lindsay,  is  the  first  bascule  bridge  in  operation 
in  Canada.  There  are  five  other  '  Strauss '  Bascule  bridges  under  construction  in  this 
country,  together  with  two  of  another  type. 

ROSEDALE  SECTION. 

The  work  on  this  section  consists  of  a  canal  across  the  narrow  peninsula  between 
Cameron  and  Balsam  lakes,  a  dock,  dam,  and  dredging  in  the  Gull  river,  between 
its  confluence  with  the  canal  and  deep  water  in  Balsam  lake.  The  work  is  being 
executed  to  the  same  dimensions  as  the  Ontario-Rice  Lake  division  of  the  canal. 

A  contract  for  the  construction  of  this  section  was  entered  into  with  the  Randolph 
Macdonald  Co.  Ltd.,  on  th  24th  February,  1908,  and  the  total  value  of  work  done  and 
materials  delivered  up  to  the  31st  March,  1911,  amounted  to  $222,036.85,  or  ahout 
80  per  cent  of  the  value  of  the  contract.  The  principal  items  of  work  done  are,  217,000 
cubic  yards  earth;  4,780  cubic  yards  loose  rock;  19,000  cubic  yards  solid  rock,  and 
9,100  cubic  yards  concrete;  or  90  per  cent  of  the  earth,  90  per  cent  of  the  loose  rock, 
56  per  cent  of  the  solid  rock,  and  all  the  concrete  work. 

The  lock  was  finished  and  the  gates  hung  early  last  spring,  and  the  canal  above 
it  was  sufficiently  completed  to  enable  the  structure  on  the  21st  May,  1910:  to  be  put 
in  commission,  when  the  old  wooden  lock  at  this  point  was  closed. 

During  the  past  summer,  the  new  dam  was  built  and  put  in  commission  on  the 
28th  November,  1910,  when  part  of  the  old  dam,  1,500  feet  further  down  the  river, 
was  removed  in  order  to  allow  the  intervening  river  stretch  to  run  off  to  approximately 
the  level  of  Cameron  lake. 

All  work  on  this  section  is  finished  with  the  exception  of  some  trimming  and 
sodding  along  the  canal  and  river  banks,  and  part  of  the  earth  and  solid  rock  excava- 
tion, all  of  which  should  be  finally  completed  early  this  fall,  when  the  contractors  will 
move  their  dredging  fleet  down  to  Section  7,  Ontario-Rice  Lake  division,  for  which 
they  have  the  contract. 

HOLLAND  lilVER  DIVISION. 

This  division  is  divided  into  two  sections.  Section  No.  1  extends  from  Cook's 
bay,  Lake  Simcoe,  to  Holland  Landing  on  the  east  branch  of  the  Holland  river. 
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a  distance  of  eight  and  one-half  miles.  Section  No.  2  extends  from  Holland  Lauding 
to  Newmarket,  a  distance  of  four  and  one-third  miles.  The  whole  of  Section  1  is 
on  the  Lake  Simeoe  level,  and  the  total  rise  between  Holland  landing  and  Newmarket 
is  4:!  feel,  which  will  be  overcome  by  three  locks. 

Section  tto.  1. — A  contract  for  construction  of  this  section,  chieiiy  dredging, 
was  entered  into  with  the  Lake  Simeoe  Dredging  Co.  on  August  30,  1900.  They 
abandoned  the  work  in  the  fall  of  1907.  and  it  was  taken  out  of  their  hands  in  May, 
1906.    The  section  has  not  been  re-let. 

Hection  No.  ~. — A  contract  for  the  construction  of  this  section,  which  consists 
of  three  locks,  three  dams,  four  highway  bridges,  one  dock  and  a  long  quantity  of 
earth  excavation,  stone  protection  lining,  &c,  was  entered  into  with  Mr.  John  Riley 
on  the  12th  of  February,  1908,  and  assigned  by  him  to  Messrs.  Russell,  Dill  &  Lothian 
on  the  19th  February,  1908,  and  by  them  to  the  York  Construction  Co.  Ltd.,  on  the 
3rd  April,  1908,  who  are  carrying  on  the  work. 

The  total  value  of  the  work  done  and  materials  delivered  up  to  the  31st  March, 
1911,  amounted  to  $339,636.82,  or  about  60  per  cent  of  the  value  of  the  contract.  The 
principal  items  of  work  done  are  .">s9.0(>0  cubic  yards  earth,  and  18.690  cubic  yards 
concrete.  l  ock  and  Dam  Nos.  .'!,  and  Green  Lane  bridge  are  finished.  Sixty  per 
cent  of  Lock  and  Dam  Nos.  2  is  built,  and  the  excavation  for  the  pit  of  Lock  and  Dam 
Nos.  1  is  almost  out.  The  Newmarket  dock  is  one-half  built,  and  about  70  per  cent  of 
the  excavation  of  the  section  has  been  taken  out. 

li  is  the  intention  of  the  contractors  to  fully  complete  this  season  the  construc- 
tion of  Locks  and  Dams  Nos.  1  and  2,  and  the  principal  part  of  the  balance  of  the 
excavation. 

QUKENSVILLE  liOAI)  BRIDGE. 

This  bridge  crosses  the  east  branch  of  the  Holland  river  about  two  miles  north 
of  Bradford  Road,  Holland  Landing.  The  structure  was  fully  completed  in  .Tune. 
1908,  and  has  been  in  commission  since  August.  1907. 

WATER  SUPPLY, 

A  very  complete  survey  of  the  valley  between  Newmarket  and  Aurora  has  been 
made  for  the  purpose  of  determining  the  location  and  size  of  the  reservoir  dams 
required  for  supplying  the  canal  with  water  between  Newmarket  and  Holland  Landing 
Plans  for  fhi^  purpose  are  being  prepared.  In  June.  1909,  concrete  measuring  weirs 
were  built  oh  the  river  south  of  Newmarket,  since  which  date  tri-weekly  readings,  and 
oftener  during  rainy  weather,  have  been  taken  for  the  purpose  of  accurately  and 
positively  determining  the  run-off  of  the  valley. 

Bitmaps. 

A  contract  was  entered  into  with  the  Hamilton  Bridge  Works  Co.  Ltd.  on  the 
10th  October.  1908.  for  the  manufacture  of  six  highway  swing  bridges  and  one  railway 
swing  bridge. 

The  highway  swing  bridges  at  Glen  Miller.  Frankford,  Glen  Ross  and  Green  Lane 
arc  finished  and  in  commission,  except  the  one  at  Frankford.  The  swing  span  for  the 
Central  Ontario  railway  at  Glen  Ross  has  also  been  finished  and  placed  in  commis- 
sion. The  highway  -pan-  for  Yonge  street.  Holland  Landing,  and  Second  Concession 
road,  section  2.  Holland  River  division,  are  fabricated  and  stored  in  the  company's 
yard-  at  Hamilton,  ready  for  shipping.  Tt  is  probable  these  two  bridges  will  be 
erected  this  season. 

On  the  6th  April.  1910,  a  contract  was  entered  into  with'  the  Hamilton  Bridge 
Works  Co.  Ltd..  for  the  manufacture  and  erection  of  a  Strauss  Trunnion  Bascule 
highway  bridge  on  Wellington  street.  Lindsay,  a  description,  &c..  of  which  has  been 
previously  given  under  the  beading  'Lindsay  Section.' 
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On  October  24,  1910,  a  contract  was  entered  into  with  the  Cleveland  Bridge  & 
Engineering  Co.,  Ltd.,  for  the  manufacture  and  erection  of  draw  bridges  at  ELeeley 
Falls,  and  Trent  Bridge,  Ontario-Rico  Lake  division.  The  .superstructure  for  the 
Trent  bridge  is  now  in  course  of  erection,  and  it  is  expected  that  the  bridge  will  be 
ready  for  traffic  by  the  end  of  the  current  month.  The  steel  for  Ileelov  Falls  bridge 
is  being  fabricated,  and  will  be  delivered  on  the  ground  some  time  during  the  sum- 
mer. 

VALVES  FOR  LOCKS. 

Wayon  valves. — A  contract  for  the  manufacture  and  erection  of  the  wagon 
valves  required  for  the  filling  culverts  of  the  new  locks  and  regulating  sluices  of  the 
canal  was  entered  into  with  the  Dominion  Bridge  Company,  Limited,  on  October  5, 
190S,  since  which  date  the  valves  for  Locks  1,  2,  3,  6,  T,  14  and  18  of  the  Ontario-Rice 
lake  division,  and  those  for  the  Kosedale  lock,  have  been  installed.  The  valve  frames 
for  several  of  the  other  locks  have  also  been  delivered  on  the  ground.  All  the  metal 
for  the  remaining  valves  and  valve  frames  is  fabricated,  and  stored  in  the  Dominion 
Bridge  Company's  yards,  Montreal,  ready  for  shipping.  A  description  of,  and  tests 
made  on,  these  valves  was  given  in  last  year's  report. 

Cylindrical  valves. — On  April  6,  1911,  a  contract  was  entered  into  with  the 
William  Hamilton  Co.,  Ltd.,  for  the  supply  and  erection  of  cylindrical  valves  for 
light  locks  11  and  12  (Ranney  Falls)  and  16  and  17  (Heeley  Falls).  Ontario-Rico 
Lake  division.  Those  valves  are  now  being  manufactured,  and  will  be  installed  as 
soon  as  the  locks  are  built. 

LOCK  GATE  OPERATING  MACHINES. 

A  contract  was  entered  into  with  Mr.  Herbert  B.  Collier  on  May  7,  1901),  for  the 
supply  and  delivery  of  operating  machines,  anchorage  fittings,  and  -pivots,  required 
for  the  lock  gates  of  the  new  locks  along  the  canal.  These  machines,  &c,  are  being 
manufactured  by  the  William  Hamilton  Co.,  Peterborough. 

The  operating  machines,  anchorage  fittings  and  pivots  for  the  Rosedale  and 
Lindsay  lock's,  and  locks  1,  2,  3,  5,  6,  7,  14  and  IS,  Ontario-Rice  Lake  division  have 
been  installed;  and  all  the  material  for  the  remaining  locks  of  this  division,  and  also 
for  the  locks  of  the  Holland  River  division,  have  been  delivered  on  the  ground. 

EMERGENCY  STOPLOG  APPARATUS  FOR  HEAD  OF  LOCKS. 

On  the  5th  of  April.  1911.  a  contract  was  entered  into  with  the  Dominion  Bridge 
Company,  Limited,  for  the  supply,  delivery  and  erection  of  seven  sots  of  emergency 
steel  stoplogs  and  bridges  for  the  heads  of  locks.  The  emergency  steel  stoplogs  and 
bridges  arc  designed  to  be  operated  by  hand  power  throughout,  and  to  control  the 
flow  of  water  through  the  canal  prism,  and  locks  from  an  upper  level,  where  a  long 
river  reach  or  lake  exists,  to  a  lower  level  in  the  event  of  the  sudden  removal,  acci- 
dental or  otherwise,  of  lock  gates,  &c.  They  will  be  placed  at  the  heads  of  Locks  6, 
7,  12,  14.  17  and  18,  Ontario-Rice  Lake  division  and  also  at  the  Rosedale  lock.  The 
steel  gains  for  these  logs  have  already  been  erected  in  several  of  the  locks  and  the 
William  Hamilton  Co..  under  a  contract  dated  the  13th  of  April.  1911.  are  now  manu- 
facturing the  balance  of  the  steel  gains  required. 

GENERAL. 

Cement. — About  110.449  barrels  of  Portland  cement  were  used  on  the  canal  dur- 
ing the  past  year.  Tt  was  supplied  and  delivered  by  the  Canada  Cement  Co.  un'er 
a  contract  dated  15th  March.  1910. 

The  cement  for  this  season.  1911-1-2.  will  be  supplied  by  the  Alfred  Rogers, 
Limited,  who  have  entered  into  a  contract,  da'ed  the  25th  April.  1911,  for  the 
supply  and  delivery  of  79.000  barrels,  and  by  the  Canada  Cement  Co.  who  have 
been  awarded  a  contract  for  the  supply  and  delivery  of  73.000  barrels. 
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Lock  Gates. — The  lock  gates  for  the  Hastings  lock  were  built  at  Hastings  by 
Mr.  James  Hadcock,  who  had  immediate  charge  of  the  work  and  carried  it  out  in 
a  first  class  and  workmanlike  manner.  The  gates  are  of  the  solid  timber  type  and  are 
built  of  B.C.  fir  which  was  supplied  by  Messrs.  Mason,  Gordon  &  Co.,  Montreal, 
other  seventeen  locks  of  the  Ontario-Rice  Lake  division. 

and  the  metal  work  was  fabricated  and  delivered  by  the  William  Hamilton  Co., 
Peterborough. 

Plans  and  specifications  are  in  course  of  preparation  for  the  lockgates  of  the 
other  seventeen  locks  of  the  Ontario-Rice  Lake  division. 

Lake  'Surveys. — No  charts  of  the  chain  of  lakes  which  form  part  of  the  Trent 
navigation  have  ever  been  made,  and  with  the  object  of  making  a  complete  and 
reliable  set  of  charts  for  these  inland  waters,  hydrographic  surveys  of  the  lakes  were 
begun  three  years  ago,  which  have  since  been  intermittently  carried  on.  Only  a 
very  small  amount  of  work  in  connection  with  these  surveys  was  done  during  the 
past  winter,  but  it  is  the  intention  to  continue  the  work  on  a  small  scale  during  the 
present  season. 

I  am,  sir, 

Tour  obedient  servant, 

ALEX.  J.  GRANT, 

Superintending  Engineer. 


TRENT  CANAL. 

Superintendent's  Office, 
Peterborough.  14th  Sept.,  1911. 

Sir, — I  have  the  honour  to  submit  herewith  my  Annual  Report  of  the  Main- 
tenance and  Operation  of  the  Trent  canal  for  the  fiscal  year  from  April  1st,  1910, 
to  March  31st.  1911. 

The  extent  of  the  canal  completed  is  the  same  as  last  year,  namely,  one  hundred 
and  sixty  miles. 

Navigation  opened  and  closed  on  the  different  si  retches  as  follows: — 

Division  extending  from : —  Opened.  Closed. 

Lake  Simcoe  to  Fenelon  Falls   April  24th  November  1st 

Fenelon  Falls  to  Lakefield   April  2nd  November  26th 

Lakefield  to  Peterborough   April  13th  November  4th 

Peterborough  to  Healey's  Falls   April  2nd  November  26th 

iiealey's  falls  to  bobcaygeon. 

The  following  work  was  performed  during  the  year  on  this  division : — 

Pengelley's  Landing. — A  splendid  new  dock  was  built  at  Pengelley's  landing.  Rice 
lake,  at  the  cost  of  $5,000. 

Wallace  Point  Swing  Bridge. — A  new  concrete  rest  pier  and  a  pivot  pier  were 
built,  at  this  point. 

Otonabee  River. — The  dredge  '  Little  Lake '  was  kept  in  operation  during  the 
greater  portion  of  the  season  at  '  Yankee  Bonnet '  in  the  Otonabee  river.  There 
has  been  a  great  improvement  to  navigation  at  this  point  by  reason  of  the  work  that 
was  done  last  year. 

Whitfield's  Landing. — A  new  dock.  66  feet  in  length  and  30  feet  in  width,  was 
built  at  Whitfield's  landing  on  the  Otonabee  river. 
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Mark  Street  Wharf,  Peterborough. — \  xui\s  whirl  was  built  at  the  foot  of  Mark 
street  iii  the  city  of  Peterborough.  This  is  a  crib  wharf,  filled  with  stone  and  gravel, 
being  200  feet  in  length  and  50  feet  in  width. 

Peterborough  Hydraulic  Lift  Lock. — Considerable  work  was  required  on  the 
banks  of  the  hydraulic  lift  lock  at  Peterborough.  There  was  evidence  of  some  leak- 
age, and  it  was  necessary  to  extend  the  core-walls.  A  portion  of  the  banks  was 
resodded. 

Warsaw  Road. — About  500  yards  of  riprapping  was  done  to  the  canal  banks 
between  Warsaw  road  and  the  Peterborough  hydraulic  lift  lock. 

Lakefield. — Eight  new  lock-gate  valves  were  installed  at  the  Lakefield  lock.  An 
addition  of  200  feet  was  built  to  the  original  concrete  dock  at  Lakefield.  Lakefield 
has  now  the  best  dockage  facilities  of  any  town  along  the  lino  of  tho  Trent  canal. 

Lakefield  to  Young's  Point. — A  considerable  amount  of  dredging  was  done 
between  Lakefield  and  Young's  Point,  and  has  proved  of  great  benefit  to  navigation. 

Young's  Point. — A  considerable  amount  of  work  was  required  on  the  dam  at  this 
point.  New  stop-log  checks  were  built,  and  a  complete  set  of  new  stop-logs  was 
placed  in  the  dam. 

Juniper  Island. — An  addition  of  60  feet  was  built  to  the  original  dock  at  Juniper 
Island,  Stoney  lake. 

Burleigh  Falls. — General  repairs  were  made  to  the  old  dam  at  Burleigh  Falls. 
These  will  be  sufficient  to  keep  the  dam  in  condition  until  the  new  concrete  dam, 
which  is  in  course  of  construction,  is  finished. 

Buckhorn. — A  new  lockhouse  for  the  lockmaster  was  built  at  this  point. 

Gannon's  Narrows. — A  new  bridgetender's  shelter  was  built  at  Gannon's  Narrows. 

Bolicaygeon. — New  arms  were  placed  on  the  lockgates  at  Bobcaygeon  looks. 

Painting. — The  steel  work  of  the  Peterborough  hydraulic  lift  lock  was  repainted, 
as  well  as  the  lockmaster's  houses  between  Peterborough  and  Lakefield,  and  the  lock- 
master's  house  at  Lovesick.  Considerable  painting  was  also  done  to  the  fences  and 
lockgates  between  Peterborough  and  Lakefield. 

Booms  and  Slides. — Considerable  repair  work  was  done  to  the  booms  and  slides 
on  this  division.  The  slide  at  No.  5  dam,  on  the  Peterborough-Lakefield  section,  was 
lengthened  about  60  feet,  and  sheeted  with  steel.    It  is  now  in  first-class  condition. 

Plant. — The  entire  plant  was  kept  in  good  repair.    The  tug      B.  McColl  wa3 
practically  rebuilt,  and  is  now  in  better  condition  than  it  has  been  for  many  years. 
A  new  scow  {No.  15),  76  feet  in  length,  with  an  18-foot  beam,  was  built. 

Bridges. — The  bridges  across  the  canal  at  Hastings,  Peterborough  locks,  Warsaw 
road,  and  Lakefield  were  all  replanked. 

BOBCAYGEON  TO  BALSAM  LAKE. 

The  following  work  on  the  division  extending  from  Bobcaygeon  to  Balsam  lake 
was  carried  on  during  the  year: — 

Scugog  River. — The  south  Lindsay  Street  bridge  was  replanked  and  repainted, 
and  new  entrance  piers  to  the  bridge  were  built.  Porty  new  buoys  were  placed  in  the 
river,  defining  the  navigation  channel.  The  lighthouses,  fourteen  in  number,  were 
repainted. 
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Fenelon  Falls. — The  work  on  dredging  the  upper  entrance  to  the  Fenelon  Palls 
lock  was  completed  and  a  turning  basin  was  dredged  just  below  the  railroad  bridge. 
A  new  landing  pier  above  the  lock,  130  feet  in  length,  was  built.  The  storehouse-, 
office  and  bridge  were  painted,  and  the  bridge  was  replanked.  The  lighthouse  at  the 
entrance  to  Fenelon  Falls  lock  was  repainted,  as  were  also  the  buoys  just  above  the 
entrance  to  the  lock  in  Cameron  lake. 

Rosedale. — We  took  over  from  the  Construction  Department  the  new  lock  at  this 
point  on  June  22,  1910. 

BALSAM    LAKE  TO   LAKE  si.MioK. 

The  following  work  on  the  division  extending  from  Balsam  lake  to  Lake  Simcoe, 
a  distance  of  18  miles,  was  carried  on  during  the  year: — 

Dredgingt—  Cousideral.il'  dredging  was  dene  just  below  the  Kirkfiehl  hydraulic 
lift  lock.    The  channel  was  deepened  through  rock  to  a  depth  of  nine  feet. 

Kirk-field. — A  new  lighting  system  was  installed  at  the  Kirkfield  hydraulic  lift 
lock.  The  dynamo  is  a  25  h.p..  250  volts,  and  the  switchboard  is  a  B.V.M.  panel 
80-iii.  x  24-in.  by  2-in.,  of  200  amp.,  250  volts.  The  system  includes  14  arc  lamps,  600 
cp..  which  light  the  banks  of  the  canal  leading  to  the  lock  on  both  the  upper  and 
lower  each.es.  The  chambers  and  walks  are  lighted  with  incandescent  lamps,  as  are 
also  the  powerhouse  and  office. 

liiprapping. — About  2,500  lineal  feet  of  riprapping  was  done  below  Locks  Nos. 
1  and  2. 

Fencing. — On  the  north  and  south  sides  of  the  canal  between  concessions  8  and 
ti  of  the  township  of  Carden,  and  also  on  the  north  side  of  the  canal  between  con- 
cessions 7  and  8  of  the  same  township,  the  Trent  Canal  Reserve  lands  were  properly 
fenced. 

Painting. — The  iockhouses,  lock  gates  and  bridges  of  this  division  were  painted. 

Navigation  channel. — A  great  .amount  of  work  was  dune  during  the  year  in  remov- 
ing the  floating  logs  and  other  debries  that  constantly  floats  into  the  navigation  chan- 
nel. There  is  a  very  large  flooded  reach  on  this  division  which  contains  a  great 
amount  of  timber  which  has  fallen,  and  which  it  would  take  some  years  yet  to  finally 
remove. 

lieaverlon  harbour. — The  lighthouse  at  the  entrance  of  the  harbour  on  Lake 
Simcoe  w.as  repaired  and  painted.  Extra  buoys  were  placed  to  show  the  proper 
entrance  to  the  harbour,  which  had  an  average  depth  of  water  during  the  season  of 
flj  feet. 

Reservoir  waters. — There  is  in  connection  with  the  Trent  canal  what  are  known 
as  '  Reservoir  waters,'  which  consist  of  numerous  rivers  and  streams  not  on  the  route 
of.  but  tributary  to,  the  canal.  Dams  have  been  built  at  the  outlet  of  many  of  the 
lakes  on  these  streams,  and  the  water  is  conserved  until  such  times  in  the  dry  summer 
and  fall  season  as-  it  may  be  required  for  navigation  and  power  purposes.  Considerable 
work  was  done  nn  these  waters  during  the  p«~t  year,  as  the  following  will  show: — 

GUM.  RfVElt. 

Horseshoe  Lair  dam. — The  dam  at  this  point,  which  was  commenced  last  year, 
was  eompleted,  by  putting  on  ,a  reinforced  Concrete  platform  and  winches  for  operat- 
ing the  stop  logs. 
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Hawk  Lake  dam. — This  dam  was  raised  4  feet  10  inches,  giving  us  now  a  head  of 
water  of  16  feet  10  inches.  Two  buttress  piers  were  built  at  the  back  of  the  dam 
for  the  purpose  of  strengthening  it. 

Redstone  lake. — A  splendid  new  concrete  dam,  175  feet  in  length  and  17  feet  in 
height,  was  built  at  Redstone  lake.  Several  other  smaller  dams  also  of  concrete  were 
built  at  various  outlets  to  Redstone.  The  old  dams  at  these  points  were  of  timber. 
We  also  raised  the  main  dam  on  Redstone  lake,  giving  us  an  additional  height  of 
water  of  five  feet.  Considering  the  fact  that  Redstone  lake  has  an  area  of  3,500  acres, 
it  is  apparent  that  it  is  very  valuable  as  a  reservoir. 

Trout  lake. — The  dam  at  this  point  was  repaired  and  gravelled. 

Hall's  lake. — The  slide  in  the  dam  at  Hall's  lake  was  repaired. 

Workman's  dam. — A  new  top  was  put  on  the  piers,  a  new  platform  placed  on  the 
dam,  and  new  stoplog  posts  were  provided. 

Elliott's  Falls. — The  slide  at  Elliott's  Falls  dam  was  repaired,  and  a  new  boom, 
100  feet  in  length,  was  placed  in  position. 

BURNT  RIVER. 

Gontain's  Lake  dam. — This  dam  is  in  the  township  of  Glamorgan.  We  have  re- 
built it. 

Bark  Lake  dam. — A  new  timber  dam,  138  feet  in  length,  was  built  at  this  point. 
We  also  built  a  side-dam  at  Bark  lake,  93  feet  in  length  and  11  feet  in  height. 

UNION  CREEK  WATERS. 

The  channel  in  Union  creek  was  considerably  deepened. 

DEER  BAY  CREEK  WATERS. 

Turtle  Lake  dam. — Turtle  lake  is  a  reservoir  lake  on  Deer  Bay  Creek  waters. 
A  new  dam  was  built  here,  110  feet  in  length  and  16  feet  in  height. 

Bass  Lake  dam. — A  new  dam  was  built  at  the  outlet  of  this  lake,  and  is  100  feet 
in  length,  and  16  feet  in  height. 

JACK'S  CREEK  WATERS. 

Jack's  Lake  dam. — Jack's  lake  is  a  reservoir  lake  at  the  head  of  Jack's  creek.  It 
has  an  area  of  4,198  acres.  We  built  a  splendid  new  concrete  dam  at  the  outlet  of  this 
lake,  600  feet  in  length  with  an  average  height  of  6  feet.  This  has  proved  of  splendid 
assistance  to  us  in  conserving  the  waters  in  that  watershed. 

The  water  was  kept  at  a  steady  and  uniform  height  throughout  the  entire  year, 
and  there  were  no  complaints  from  navigation  interests,  the  lumbermen,  or  power 
companies. 

I  am,  sir, 

Tour  obedient  servant, 

J.  H.  McCLELLAN, 

Superintendent. 

W.  A.  Bowden,  Esq.,  C.E., 
Chief  Engineer, 

Department  of  Railways  and  Canals, 
Ottawa,  Ont. 
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CANALS 


Diagrams  showing  dimensions  of  smallest  lock  on  each  canal,  &c. 

Dimensions  and  other  features  of  the  several  canal  works,  and  description  of  the 
intermediate  water  navigations: 

1.  Between  Montreal  and  Port  Arthur  or  Fort  William,  Lake  Superior. 

2.  Montreal,  Ottawa  and  Kingston. 

3.  River  Richelieu  and  Chambly  Canal  to  Lake  Champlain. 

4.  Trent  Canal. 

5.  St.  Peter's  Canal. 
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lachine  S'Anne,        Oambly       Rideau  S?  Perer's 

S'Ours, 
Carillon, 
s  Grenville. 


There  are  no  locks  on  the  through  route  between  Lake  Superior  and 
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of  the  I  Canadian  Canal  System  except  the  Trent  Canal,  which  is  uncompleted. 


Sault  Sle  Marie. 


Montreal  of  less  dimension  than  those  of  the  Welland  Canal  Locks 
20—18 
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Hydraulic   Lift-Lock  at  Peterborough 
65    Feet  Lift 
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CANALS 

The  following-  statements  give  in  concise  form  the  essential  features  of  the  gov- 
ernment canal  works  and  the  intermediate  water  navigation: — 

The  canal  systems  of  the  Dominion,  under  government  control  in  connection  with 
lakes  and  navigable  rivers  are  as  follows: — 

First. — The  through  route  between  Montreal  and  Port  Arthur  or  Fort  William  on  the 
west  shore  of  Lake  Superior  (H  feet  minimum  depth  of  water.) 


.Statute  Milis. 

1.  Lachine  canal   8$ 

Lake  St.  Louis  and  River  St.  Lawrence   16 

2.  Soulanges  canal   14 

Lake  St.  Francis  and  River  St.  Lawrence  , .  33 

3.  Cornwall  canal  ..   11 

River  St.  Lawrence   5 

1.  Farran's  Point  canal   Ij 

River  St.  Lawrence   10 

5.  Rapide  Plat  canal   3J| 

River  St.  Lawrence   4 

6.  Galops  canal   7  J 

River  St.  Lawrence  and  Lake  Ontario   3.36 

7.  Welland  canal   26J 

Lake  Eric.  Detroit  river.  Lake  St.  flair.  Lake  Huron,  &c.  580 

8.  Sault  Ste.  Marie  canal   li 

Lake  Superior  to  Port  Arthur  or  to  Fort  William   27:1 


Total   1,2304 

To  Duluth   1,354 

Chicago   1,286 

Second. — Montreal  to  International  Boundary,  near  Lake  Champlain. 

Statute  Miles. 

1.  St.  Lawrence  river  to  Sorel   46 

2.  Sorel,  via  Richelieu  river,  to  St.  Ours  lock   14 

3.  St.  Ours  lock  '.  .'.  /i.va-  \ 

4.  Richelieu  river,  St.  Ours  lock,  to  Chambly  canal   32 

5.  Chambly  canal   12 

6.  Chambly  canal  to  boundary  line   23 


Total   1-J7  i 

Third.— Montreal  to  Ottawa. 

'.  Statute  Milrs. 

1.  Lachine  canal   Si 

2.  Lake  St.  Louis   IS 

St.  Anne's  lock  at  outlet  of  Ottawa  river   i 

Lake  of  Two  Mountains  and  Ottawa  river   27 

3.  Carillon  canal   J 

Ottawa  river  V.'  ii  i,Y  .Vv.  64, 

4.  (Jrenville  canal   5j 

Ottawa  river  to  Ottawa   56 


Total   119| 

20— 1*1 
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Fourth. — Ottawa  to  Kingston  and  Perth. 


Statute  Miles. 


1.  Rideau  canal 


126J 


Fifth. — Lake  Ontario,  at  Trenton,  to  Lake  Huron, 
1.  Trent  canal, — not  completed. 


Sixth. — Atlantic  Ocean  to  Bras  d'Or  Lakes,  Cape  Breton. 


1.  St.  Peter's  canal 


Statute  Miles. 

4 


RIVER  ST.  LAWRENCE  AND  LAKES. 


The  River  St.  Lawrence,  with  the  system  of  canals  established  on  its  course 
above  Montreal,  and  the  Lakes  Ontario,  Erie,  St.  Clair,  Huron  and  Superior,  with  con- 
necting canals,  afford  a  course  of  water  communication  extending  from  the  Straits  of 
Belle  Isle  to  Port  Arthur  or  Fort  William  on  the  west  coast  of  Lake  Superior,  a  dis- 
tance of  2,233  statute  miles.  The  distance  to  Duluth  is  2.357  miles.  The  distance 
to  Chicago,  2,289  miles. 

From  the  Straits  of  Belle  Isle,  at  the  mouth  of  the  St.  Lawrence,  to  Mont- 
real, the  distance  is  1,003  statute  miles.  From  Quebec  to  Montreal  the  distance  is  160 
miles.  Owing  to  the  shallowness  of  the  waters  on  a  portion  of  the  river  between  these 
two  places,  particularly  through  Lake  St.  Peter,  vessels  drawing  more  than  from  ten  to 
twelve  feet  were  formerly  barred  from  passage  for  the  greater  part  of  the  season  of 
navigation.  In  182(3  the  question  of  deepening  the  channel  was  first  definitely  mooted, 
but  it  was  not  until  1844  that  any  dredging  operations  were  begun.  In  that  year,  the 
deepening  of  a  new  straight  channel  was  commenced,  but  the  scheme  was  abandoned 
in  1847.  In  1851  the  deepening  of  the  present  channel  was  begun.  At  that  time  the 
depth  of  the  channel  at  low  water  was  10  feet  6  inches.  By  the  year  1869  this  depth 
had  been  increased  to  20  feet,  by  1882  to  25  feet,  and  by  the  close  of  1888  the  depth 
of  27A  feet,  at  low  water,  was  attained  for  a  distance  of  108  miles  from  Montreal  to  a 
point  within  tidal  influence.  This  work  is  now  being  continued  by  the  Department  of 
Marine  and  Fisheries.  The  channel  has  a  depth  of  30  feet  at  extreme  low  water,  and 
a  minimum  width  of  450  feet,  extending  to  600  feet  at  points  of  curvature.  The 
channel  is  lighted  and  buoyed.    A  35  foot  deep  channel  was  commenced  in  1907. 

Navigation,  which  is  closed  by  ice  during  the  winter  months,  opens  about  the  end 
of  April. 

Montreal  has  by  this  work  been  placed  at  the  head  of  ocean  navigation,  and  here 
ihe  canal  systems  of  the  River  St.  Lawrence  begin,  overcoming  the  various  rapids  by 
which  the  river  channel  upwards  is  obstructed,  and  giving  access  through  the  St. 
Lawrence  canals,  the  Welland  canal,  the  great  lakes  and  the  Sault  Ste.  Marie  canal, 
to  the  head  of  Lake  Superior. 

The  difference  in  level  between  the  point  on  the  St.  Lawrence,  near  Three  Rivers, 
where  the  tidal  influence  ceases,  and  Lake  Superior,  i~  about  600  feet. 

The  Dominion  canals,  constructed  between  Montreal  and  Lake  Superior,  are  the 
Luchine,  Soulanges,  Cornwall,  Farran's  Point,  Rapide  Plat,  Galops,  Murray,  Welland 
and  Sault  Ste.  Marie.  Their  aggregate  length  is  73  miles;  total  lockage  (or  height 
directly  overcome  by  locks),  551  feet.  The  number  of  locks  through  which  a  vessel 
would  pass  in  its  passage  from  Montreal,  at  the  head  of  ocean  navigation,  to  the  head 
of  Lake  Superior,  is  48.  The  Soulanges  canal  takes  the  place  of  the  Beauharnois 
canal,  abandoned  for  navigation  purposes. 

Communication  between  Lakes  Huron  and  Superior  is  obtained  by  means  of  the 
Canadian  Sault  Ste.  Marie  canal,  and  also  by  the  St.  Mary's  Falls  canals,  situated  on 
the  United  States  side  of  the  River  St.  Mary. 
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Improvements  of  the  United  States  channels  in  St.  Mary's  river  through  Hay 
lake,  east  of  the  Sault  Ste.  Marie,  have  been  carried  on  for  several  years  past.  The 
dredged  areas  now  total  34  miles  in  length,  with  a  minimum  width  of  300  feet,  which 
is  increased  at  angles  and  other  critical  points  to  1,000  feet.  The  depth  is  20  feet  at 
the  mean  stage  of  water.  In  the  year  1903  excavation  was  commenced  to  afford  21 
feet  at  the  lowest  stage  of  water. 

It  is  important  to  note  that  the  enlargement  of  canals  on  the  main  route  be- 
tween Montreal  and  Lake  Erie  comprises  locks  of  the  following  minimum  dimensions: 
Length,  270  feet;  width,  45  feet;  depth  of  water  on  sills,  14  feet.  The  length  of  the 
vessels  to  be  accommodated  is  limited  to  255  feet.  At  Farran's,  in  the  canal  of  that 
name,  the  lock  is  800  feet  long.  A  similar  lock  is  built  at  Iroquois  on  the  Galops 
canal,  the  object  being  to  pass  a  full  tow  at  one  lockage. 


LACHINE  CANAL. 


Length  of  canal   8A  statute  miles. 

Number  of  locks   5 

Dimensions  of  locks   270  feet  by  45  feet. 

Total  rise  of  lockage   45  feet. 

Depth  of  water  on  sills,  at  two  locks   18  " 

Depth  of  water  on  sills,  at  three  locks   14  " 

Average  width  of  new  canal   150  " 


The  old  lift  locks,  200  feet  by  45  feet,  are  still  available,  with  9  feet  of  water  on 
mitre  sills.  The  two  lower  north  locks,  however,  have  been  lengthened  to  270  feet, 
and  have  16J  feet  of  water  on  the  sills. 

The  canal  consists  of  one  channel,  with  two  distinct  systems  of  locks,  the  old  and 
the  enlarged.    There  are  two  lock  entrances  at  each  end. 

The  canal  extends  from  the  city  of  Montreal  to  the  town  of  Lachine,  overcoming 
the  St.  Louis  rapids,  the  first  of  the  series  of  rapids  which  bar  the  ascent  of  the  River 
St.  Lawrence.    They  are  986  miles  distant  from  the  Straits  of  Belle  Isle. 


SOULANGES  CANAL. 


Length  of  canal   14  statute  miles 

Number  of  locks — 

Lift   4 

Guard   1 

Dimensions  of  locks   280  feet  by  45  feet. 

Total  rise  or  lockage   84  feet. 

Depth  of  water  on  sills   15  " 

Breadth  of  canal  at  bottom   100  " 

Breadth  of  canal  at  water  surface   164  " 


The  canal  extends  from  Cascade  Point  to  Coteau  Landing,  overcoming  the  Cas- 
cades rapids,  Cedar  rapids  and  Coteau  rapids. 

From  the  head  of  the  Lachine  to  the  foot  of  the  Soulanges  canal  the  distance  is 
sixteen  miles. 
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CORNWALL  (  ANAL. 


Length  of  canal   11  statute  miles. 

Number  of  locks   6 

Dimensions  of  locks   270  feet  by  45  feet. 

Total  rise  or  lockage   48  feet. 

Dentil  of  water  on  sills   14  " 

Breadth  of  canal  at  bottom   100  " 

Breadth  of  canal  at  water  surface   104  " 


The  old  lift  locks.  200  feet  by  50  feet,  are  also  available  with  nine  feet  of  water 
on  mitre  sills. 

From  the  head  of  the  Soulanges  to  the  foot  of  the  Cornwall  canal  there  is  a 
stretch  through  Lake  St.  Francis  33  miles,  which  is  navigable  for  vessels  drawing 
fourteen  feet. 

The  Cornwall  canal  extends  past  the  Long  Sault  rapids  from  the  town  of  Corn- 
wall to  Dickinson's  Landing. 


WILLIAMSBURG  CANALS. 

The  Farran's  Point,  Rapide  I'lat  and  Galops  canals  arc  collectively  known  as  the 
Williamsburg  canals. 

pabran's  point  canal. 

Length  of  canal   1J  mile. 

Number  of  locks   1 

New  lock   800  feet  by  50  feet.' 

Old  lock   200        "      45  " 

Total  rise  or  lockage   31  feet. 

Depth  of  water  on  sills  of  new  lock   14  " 

Depth  of  water  on  sills  of  old  lock   0  " 

Breadth  of  canal  at  bottom   90  " 

Breadth  of  canal  at  water  surface   154  " 

From  the  head  of  the  Cornwall  canal  to  the  foot  of  Farran's  Point  canal,  the  dis- 
tance on  the  River  St.  Lawrence  is  rive  miles.  The  latter  canal  enables  vessels 
ascending  the  river  to  avoid  Farran's  Point  rapid,  passing  the  full  tow  at  one  lock- 
age.   Descending  vessels  run  the  rapids  with  case  and  safety. 

RAPIDE    PI. AT  CAN 

Length  of  canal   3jj  miles. 

Number  of  locks   2 

Dimensions  of  locks   270    feet  by  45  feet. 

Total  rise  or  lockage   Hi  feet. 

Depth  of  water  on  sills   14 

Breadth  of  canal  at  bottom   80  " 

Breadth  of  canal  at  water  surface   152  " 

The  old  lift-lock.  200  feet  by  45,  is  also  available,  with  nine  feet  of  water  on 
mitre  sills. 

From  the  head  of  Farran's  Point  canal  to  the  foot  of  Rapide  Plat  canal,  there  is 
a  navigable  stretch  of  lot  miles.  The  canal  was  formed  to  enable  vessels  ascending 
the  river  to  pass  the  rapids  at  that  place.    Descending  vessels  run  the  rapids  safely. 
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UAI.OI'S  CANAL. 

Length  of  canal   74  mi  lei. 

Number  of  locks   3 

"I      1-800  by  50. 

Dimensions  of  locks,  one' of  which  is  a  guard-lock.  .\     1-270  by  45. 

J      1-303  by  45. 

Total  rise  or  lockage   ISA  feet. 

Depth  of  water  on  sills   14 

Breadth  of  canal  at  bottom   80 

Breadth  of  canal  at  surface  of  water   144  " 

From  the  head  of  Rapide  Plat  canal  to  Iroquois,  at  the  foot  of  the  Galops  canal, 

the  St.  Lawrence  is  navigable  4A  miles.    The  canal  enables  vessels  to  overcome  the 

rapids  at  Pointe  aux  rroquois,  Port  Cardinal  and  the  Galops. 

MCURAY  CANAL. 

Length  between  eastern  and  western  piers   5J  miles. 

Breadth  at  bottom   80  feet. 

Breadth  at  water  surface   120  " 

Deptli  below  lowest  known  lake  level   11  " 

Number  of  locks. 

This  canal  extends  through  the  Isthmus  of  Murray,  giving  connection  westward 
between  the  head  waters  of  the  Bay  of  Quinte  and  Lake  Ontario,  and  thus  enabling 
■vessels  to  avoid  the  open  lake  navigation. 

WELL  AND  CANAL. 

Main  line  from  Port  Dalhousie,  Lake  Ontario,  to  Port  Colborne,  Lake  Erie, 

•Old  line.  Enlarged  or  new  line. 

Length  of  canal   27.A  miles.  St?-}  miles. 

Pairs  of  guard-gates  (formerly  3)  .  .  1 

Number  of  locks.  j  Jj" !     . .    26  25 

1  I  tidal)  230  x  45 


Dimensions  ,     ,  ,    .   L,  .  270  feet  x  l~>  feet. 

1  lock  ZOO  x  4n 


1  lock  200  x  45 
1  lock  200  x  45 
\   24  locks  150  x  4.' 

Total  rise  or  lockage   320}  feet.  326§  feet. 

Depth  of  water  on  sills   10}    "  14  " 


WELLAND  RIVER  BRANCHES. 

Length  of  canal — 

Port  Robinson  Out  to  River  Welland   2.022  feet. 

From  the  canal  at  Welland  to  the  river,  via  lock  at 

Aqueduct   300  " 

Chippewa  Cut  to  River  Niagara   1,020  " 

Number  of  locks — one  at  Aqueduct  and  one  at  Port 

Robinson   2 

Dimensions  of  locks   150  by  20'^  feet 

Total  lockage  from  the  canal  at  Welland  down  to  River 

Welland   10  feet. 

Deptli  of  water  on  sills   9  feet  10  inches. 
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GRAND  RIVER  FEEDER. 

Length  of  canal   21  miles. 

Number  of  locks   2 

tv        ■        f  i    i  I      1  of  150  by  2Gi  ft. 

Dimensions  of  locks  \  .       ,J  -, 

(      1  of  200  by  45  ft. 

Total  rise  or  lockage   7  to  8  feet. 

Depth  of  water  on  sills   9  feet. 

PORT  MATT  LAND  BRANCH. 

Length  of  canal   1|  miles. 

Number  of  locks   1 

Dimensions  of  locks   185  feet  by  45  feet. 

Depth  of  water  on  sills   7  J  feet. 

Total  rise  or  lockage   7  to  8  feet. 

The  Welland  canal  has  two  entrances  from  Lake  Ontario,  at  Port  Dalhousie,  one 
for  the  old,  the  other  for  the  new  canal. 

From  Port  Dalhousie  to  Allanburg,  111  miles,  there  are  two  distinct  lines  of 
canal  in  operation,  the  old  line  and  the  enlarged  or  new  line. 

From  Allanburg  to  Port  Colborne,  a  distance  of  15  miles,  there  is  only  one  chan- 
nel, the  old  canal  having  been  enlarged. 

From  the  head  of  the  Welland  canal  there  is  a  deep  water  navigation  through 
Lake  Erie,  the  Detroit  river,  Lake  St.  Clair,  the  St.  Clair  river,  Lake  Huron  and  River 
St.  Mary  to  the  Sault  canal,  a  distance  of  about  580  miles.  From  the  Sault  the  dis- 
tance through  Lake  Superior  to  Port  Arthur  is  274  miles,  and  to  Duluth  397  miles. 


SAULT  STE.  MARIE  CANAL. 

Length  of  canal,  between  the  extreme  ends  of  the 

entrance  piers   l%o  miles  or  7,472  feet 

Number  of  locks   1 

Dimension  of  locks   900  feet  by  60  feet  at 

water  level ;  width  at  lock  bottom,  59  feet. 
Depth  of  water  on  sills  (at  lowest  known  water 

level   19  feet  3  inches. 

Total  rise  or  lockage  (mean)   19  feet. 

Breadth  of  canal  at  bottom   141  feet  8  inches. 

Breadth  at  surface  of  water   150  feet. 

This  canal  has  been  constructed  through  St.  Mary's  island,  on  the  north  side  of 

the  rapids  of  the  River  St.  Mary,  and,  with  that  river,  gives  communication  on  Cana- 
dian territory  between  Lakes  Huron  and  Superior. 


MONTREAL,  OTTAWA  AND  KINGSTON. 

This  route  extends  from  the  harbour  of  Montreal  to  the  port  of  Kingston,  passing 
through  the  Lachine  canal,  the  navigation  section  of  the  lower  River  Ottawa,  and 
the  Ottawa  canal«.  to  the  city  of  Ottawa;  thence  bv  the  River  Rideau  and  the 
Rideau  canal  to  Kingston,  on  Lake  Ontario — a  total  distance  of  245§  miles. 

After  leaving  the  Lachine  canal  the  works  constructed  to  overcome  difficulties  of 
navigation  are: — ■ 

Ottawa  River  canals. 


The  Ste.  Anne's  Lock.  Carillon  Canal. 


Grenville  Canal. 
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RIDEAU  CANAL. 


The  total  lockage  (not  including  that  of  the  Lachine  canal)  is  509  feet  (345 
rise,  164  fall)  and  the  number  of  locks  is  55. 

The  following  table  exhibits  the  intermediate  distances  from  Montreal  harbour : — 


Sections  of  Navigation. 


The  Lachine  Canal  . .   

From  Lachine  to  Ste.  Anne's  Lock  

Ste.  Anne's  Lock  and  piers  

Ste  Anne's  Lock  to  Carillon  Canal  

The  Carillon  Canal  

From  Carillon  to  Grenville  Canal  

The  Grenville  Canal    

From  the  Grenville  Canal  to  entrance  of  Rideau  Navigation 
Rideau  Navigation  ending  at  Kingston  


Total 
Distance 

from 
Montreal. 


Miles. 


23i 
235 
506 
516 
57g 
632 

1l!t; 

2458 


STE.  ANNE'S  LOCK. 

New  Look.  Old  Lock. 

Length  of  canal                                           J  mile.  J  mile. 

Number  of  locks                                           1  1 

Dimensions  of  locks                           200x45  feet.  190x45  feet. 

Total  rise  of  lockage                                    3  feet.  3  feet. 

Depth  on  sills                                             9    "  6  " 

This  work,  with  guide  piers  above  and  below,  surmounts  the  St.  Anne's  rapids 
between  lie  Perrot  and  the  head  of  the  Island  of  Montreal,  at  the  outlet  of  that  por- 
tion of  the  River  Ottawa  which  forms  the  Lake  of  Two  Mountains,  23J  miles  from 
Montreal  harbour. 


THE  CARILLON  CANAL. 


Length  of  canal   f  mile. 

Number  of  locks   2 

Dimensions  of  locks   200  x  45  feet. 

Total  rise  or  lockage   16  feet. 

Depth  of  water  on  sills   9  " 

Breadth  of  canal  at  bottom   100  " 

Breadth  of  canal  at  water  surface   110  " 


This  canal  overcomes  the  Carillon  rapids.  , 

From  Ste.  Anne's  lock  to  the  foot  of  the  Carillon  canal  is  a  navigable  stretch 
of  27  miles,  through  the  Lake  of  Two  Mountains  and  River  Ottawa. 

By  the  construction  of  the  Carillon  dam  across  the  River  Ottawa  the  water  at 
that  point  is  raised  9  feet,  enabling  the  river  above  to  be  used  for  navigation. 
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GRENYILLE  (  ANAL. 


Length  of  caiiiil   5|  miles. 

Number  of  locks   5 

Dimensions  of  locks   200  x  45  feet. 

Total  rise  or  lockage  .   43J  feet. 

Depth  of  water  on  sills   9  " 

Breadth  of  canal  at  bottom   40  to  50  feet. 

Breadth  of  canal  at  surface  of  water   50  to  80  feet. 


This  canal,  by  which  the  Long  Sanlt  rapids  are  avoided,  is  about  56  miles  below 
the  city  of  Ottawa,  up  to  which  point  the  River  Ottawa  affords  unim|>edcd  navigation 


RIDE  AT  NAVIGATION. 
The  Rideau  system  connects  the  liivcr  Ottawa  at  the  city  of  Ottawa  willi  the 


eastern  end  of  Lake  Ontario  at  Kingston. 

Length  of  navigation   1261  miles. 

...           i    i              rt«         •     !•■      t                    \  •'*•'  ascending. 

Number  oi  locks  from  Ottawa  to  Kingston   . . 

/  14  descending. 

Total  lockage                           457*           '  TT  u''''!  :"  lli-h  water- 

(    165i  tall.  \ 

Dimensions  of  locks   134  x  83  feet. 

Depth  of  water  on  sills   .">  feet. 

Navigation  depth  through  the  several  reaches.  ...  ."i  feet., 

\  ."i4  feet  in  rock: 

Breadth  of  canal  reaches  at  bottom  ^  00  feet  in  earth. 

Breadth  of  canal  at  surface  of  water   SO  feet  in  earth 


PERTH  BRANCH. 


Length  of  canal   7  miles 

Number  of  locks   2 

Dimensions  of  locks   134  feet  x  33  feet. 

Total  rise  or  lockage   26  " 

Depth  of  water  on  sills   f>     "    fi  inches' 

Length  of  dam   200  " 

Breadth  of  canal  at  surface  of  water   SO 


Breadth  of  canal  at  bottom  j  60     "    in  clay 

The  Perth  branch  of  the  Rideau  canal  affords  communication  between  Bev- 

eridge's  bay,  on  Lake  Rideau,  ajid  tlie  town  of  Perth. 

The  summit  level  of  the  Rideau  system  is  at  upper  Lake  Rideau.  but  several  of 

the  descending  reaches  are  also  -upplied  by  water-  which  have  been  made  tributary 

to  them.    The  following  description  gives  the  sources  of  supply: — 

From  the  summit,  the  route  towards  Ottawa  follows  the  Rideau  river,  and  that 

towards  Kingston  fellows  the  River  Cataraqui.    The  supply  of  water  for  the  canal 

is  derived  from  the  reserves  given  in  detail  below. 
The  e  may  be  divided  into  three  systems,  viz: — 

1.  The  summit  level,  supplied  by  the  Wolf  lake  system. 

2.  The  eastern  descending  level  to  Ottawa,  supplied  by  the  River  Tye  system, 
discharging  into  Lake  Rideau. 

3.  The  southwest  descending  level  to  Kingston,  supplied  by  the  Mud  lake  system, 
formerly  known  a-  the  Devil  lake  system,  discharging  into  Lake  Opinicon. 
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Lake  Opinieon  receives  I  lie  waters  of  Buck  lake  and  Unci;  lake. 

All  those  waters  on  the  descending  level,  supplemented  by  those  >>i  Lake  Lough- 
bo re',  flow  to  Cranberry  lake,  which,  discharging  through  Round  Tail  outlet,  forms 
the  River  Cataraqui.  The  river,  rendered  navigable  by  dams  at  various  points,  affords 
a  line  of  navigation  to  Kingston. 


RICHELIEU  AND  LAKE  CHAMPLAIN. 


This  system,  commencing  at  Sorel,  at  the  confluence  of  the  Rivers  St.  Lawrence 
and  Richelieu,  46  miles  below  Montreal,  extends  along  the  River  Richelieu,  through 
the  St.  Our-  lock  to  the  basin  at  Chambly;  thence,  by  the  Chambly  canal,  to  St. 
Johns,  and  up  the  River  Richelieu  to  Lake  Champlaiu.  The  distance  from  Sorel  to 
the  boundary  line  is  81  miles. 

At  Whitehall,  the  southern" end  of  Lake  Champlaiu  is  entered,  and  connection 
is  obtained  with  the  River  Hudson,  by  which  the  city  of  Xew  Fork  i-  directly 
tt  ached. 


The  following  table  shows  the  distances  between  Sore 


d  New  York  : 


Sections  of  Navigation. 


Sore!  to  St.  Ours  Lock  

St.  Ours  Lock  to  Chambly  Canal  

Chambly  Canal   

Chambly  Canal  to  boundary  line  

Boundary  line  to  Champlaiu  Canal   

Champlaiu  Canal  to  junction  with  Erie  Canal 

Krie  Canal  from  junction  to  Albany  

Albany  to  New  York   . 


Interme- 
diate 
I  tistance. 


Miles. 

14 

32 

12 

23 
111 

60 
7 
14fi 


Total 
1  bstances. 


Miles. 

14 

46 
58 
81 
192 
208 
265 
411 


ST.  OURS  LOCK  A.\l)  DAM. 


Length.   J  mile. 

Number  of  locks   1 

Dimensions  of  loek   200  feet  by  45  feet. 

Total  ri-e  or  lockage   5  feet. 

Depth  of  water  on  sills   7  " 

Length  of  dam  in  western  channel   690  " 

At  St.  Ours,  14  miles  from  Sorel.  the  River  Richelieu  is  divided  by  a  small 
inland  into  two  channels.    The  St.  Onr.s  look  is  in  the  eastern  channel. 

There  is  a  navigable  depth  in  the  Richelieu  of  7  feet  between  St.  Ours  loek  and 
Chambly  basin,  a  distance  of  32  miles. 


58 


DEPARTMENT  OF  RAILWAYS  ASD  CASALS  yii 

2  GEORGE  V.,  A.  1912 


CHAMBLY  CANAL. 


Length  of  canal   12  miles. 

Number  of  locks   9 

Dimensions  of  locks — 

Guard  lock  No.  1  at  St.  Johns   122  feet  1  From  22 J 

Lift  lock  No.  2. ...  .   124    "      i  to  24  feet 

Lift  locks  Nos.  3,  4,  5,  6   118    "      f  wide. 

Lifts  locks  Nos.  7,  8,  9,  combined   125    "  ' 

Total  rise  or  lockage   74  " 

Depth  of  water  on  sills   6 J  " 

Breadth  of  canal  at  bottom   36  " 

Breadth  of  canal  at  surface  of  water   60  " 


This  canal  succeeds  the  32  miles  of  navigable  water  between  St.  Ours  lock  and 
Chambly  basin.    The  canal  overcomes  the  rapids  between  Chambly  and  St.  Johns. 


TRENT  CANAL. 

The  term  '  Trent  canal '  is  applied  to  a  series  of  water  stretches,  which  do  not, 
however,  form  a  connected  system  of  navigation,  and  which,  in  the  present  condition, 
are  efficient  only  for  local  u?e.  By.  various  works  this  local  use  has  been  extended, 
and  by  others,  now  in  progress  and  contemplation,  this  will  become  a  through  route 
between  Lake  Ontario  and  Lake  Huron. 

The  series  is  composed  of  a  chain  of  lakes  and  rivers,  extending  from  Trenton, 
at  the  mouth  of  the  River  Trent,  on  the  Bay  of  Quinte,  Lake  Ontario,  to  Lake 
Huron. 

Many  years  ago  the  utilizing  of  these  waters  for  the  purpose  of  through  water 
communication  between  Lake  Huron  and  Lake  Ontario  was  projected. 

The  course,  as  originally  contemplated  and  modified,  is  as  follows: — 

Through  the  River  Trent,  Rice  lake,  the  River  Otonabee  and  Lakes  Clear, 
Stony,  Lovesick,  Deer,  Buckhorn,  Chemong,  Pigeon,  Sturgeon  and  Cameron  to  Lake 
Balsam,  the  summit  water,  about  165  miles  from  Trenton;  from  Lake  Balsam  by  a 
canal  and  the  River  Talbot  to  Lake  Simcoe.  The  route  from  Lake  Simcoe  to 
Georgian  bay,  Lake  Huron  has  not  yet  been  determined. 

The  full  execution  of  the  scheme,  commenced  by  the  imperial  government  in 
1837,  was  deferred.  By  certain  works,  however,  below  specified,  sections  of  these 
waters  have  been  made  practicable  for  navigation,  and  the  whole  scheme  is  now 
being  carried  out.  A  branch  of  the  main  route,  extending  from  Sturgeon  lake  south, 
afford*  communication  with  the  town  of  Lindsay,  and,  through  Lake  Scugog,  to 
Port  Perry,  a  distance  of  180  miles  from  Trenton. 

The  works  by  which  the  Trent  navigation  has  been  improved  to  date  comprise 
short  canals  with  locks  at  Hastings.  Peterborough,  Peterborough  to  Lakefield  7  locks, 
one  being  a  hydraulic  lift;  Young's  Point,  Burleigh  Falls,  Lovesick,  Buckhorn, 
Bobcaygeon,  Fenelon  Falls,  Rosedale.  and  six  locks  between  Balsam  and  Simcoe 
lakes,  one  being  a  hydraulic  lift;  also  lock  and  dam  at  Lindsay. 

Also  dams  at  Healey  Falls.  Hastings,  Peterborough  Peterborough  'o  Lakefield, 
6;  Young's  Point,  Burleigh,  Lovesick,  Buckhorn,  Bobcaygeon,  Fenelon  Falls,  Rose- 
dale,  and  three  between  Balsam  and  Simcoe  lakes. 

Bridges  also  have  been  built  at  many  of  the  locks  and  at  other  places. 
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For  convenience  the  canal  may  be  divided  into  the  following  divisions,  the 
lengths  being  given: — 

ONTARIO-RIOE  LAKE  DIVISION. 

Embracing  the  canal  and  river  navigation  between  Trenton,  on  the  Bay  of 
Quinte,  to  Rice  lake,  66-00  miles. 

The  all-river  route  from  Trenton,  on  the  Bay  of  Quinte,  to  Rice  lake  was  fully 
decided  upon  by  the  government  during  the  session  of  1907,  and  the  work  of  construc- 
tion was  begun  that  fall.  The  improvement  is  carried  out  on  the  principle  of  dam- 
ming the  river  at  suitable  points  by  means  of  dams,  and  connecting  the  pools  thus 
created  by  means  of  locks  and  short  stretches  of  canal.  The  locks  on  this  division 
will  be  175  feet  long,  33  feet  wide,  with  8  feet  4  inches  of  water  on  the  sills.  In 
the  reaches  there  will  be  a  minimum  depth  of  9  feet  of  water.  For  the  purpose  of 
construction,  this  division  of  57  miles  has  been  divided  into  seven  sections,  all  of 
which  are  under  contract.  Rice  lake  is  369  feet  above  low  water  level  of  Lake 
Ontario,  which  height  will  be  overcome  by  18  locks. 

PETERB0R(H<UI-R1CE  LAKE  DIVISION. 

Embracing  that  stretch  of  river  and  lake  navigation  from  the  lower  end  of 
Rice  Lake  to  Peterborough,  30-00  miles. 

This  division  is  navigable  with  a  minimum  depth  of  C  feet. 

At  Hastings  is  a  masonry  lock  and  timber  dam  which  maintain  navigation  on 
the  Trent  river,  Rice  lake  and  the  Otonabee  river  to  Peterborough,  a  distance  of  about 
36  miles. 

At  Peterborough,  S7  miles  from  Trenton,  is  a  masonry  lock  and  a-concrete  dam 
which  maintain  navigation  through  Little  lake  to  lock  No.  6  of  the  Pe'erhorough- 
LakcfieLl  division,  a  distance  of  about  three-quarters  of  a  mile. 

PETERBOROUGH-LAKEF1ELD  DIVISION. 

Embracing  that  stretch  of  river  and  canal  navigation  from  Little  lake  at  Peter- 
borough to  Lakefield,  11-00  miles. 

Construction  completed  and  canal  in  operation  with  a  minimum  depth  of  6 
feet  for  navigation. 

From  Peterborough  to  Lakefield,  navigation  is  maintained  on  the  Otonabee  river 
by  a  series  of  concrete  locks  and  timber  flams  as  follows : — 

Leavinsr  Little  lake  through  lock  No.  6,  in  a  distance  of  about  half  a  mile,  the 
hydraulic  lift  lock  is  reached,  where  there  is  a  lift  of  65  feet  into  a  reach  which  ex- 
tends to  lock  No.  5.  about  five  miles  from  Peterborough,  the  last  mile  only  of  this 
reach  being  in  the  river;  from  here  to  Lakefield,  locks  5,  4,  3,  2  and  1,  with  their 
respective  dams,  give  navigation  to  Lakefield,  about  ten  miles  from  Peterborough,  or  97 
from  Trenton,  and  thence  on  five  miles  further  to  Young's  Point. 

KAWARTHA  LAKES  DIVISION. 

Embraces  that  stretch  of  lake  and  river  navigation  from  Lakefield  to  Balsam 
lake — 64  miles. 

Navigable  with  a  minimum  depth  of  6  feet.  Also  in  this  division,  may  be 
included  the  Lindsay  branch  which  .embraces  the  Scugog  lake  and  river  from  main 
channel  on  Sturgeon  lake  to  Port  Perry,  the  distance  being  36  miles,  not  included  in 
the  total  of  64  miles,  above  mentioned.  A  new  lock  and  dam  at  Lindsay  on  this 
branch  has  recently  been  built. 

At  Young's  Point,  a  masonry  lock  and  timber  dam  maintain  navigation  through 
Clear  and  Stony  lakes  to  Burleigh,  a  distance  of  about  nine  miles. 
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At  Burleigh,  a  masonry  lock  of  two  lifts  and  timber  Jam  maintains  navigation 
through  Lovesick  lake,  about  two  miles,  to  Lovesick.  A  new  concrete  dam  is  under 
construction  at  Burleigh. 

At  Lovesick,  a  masonry  lock  and  timber  dam  maintain  navigation  through  Deer 
hay  for.  about  five  miles  to  Buckhorn. 

At  Buckhorn,  a  masonry  lock  and  new  concrete  dam  maintain  navigation  for 
about  164  miles  through  Buckhorn  and  Pigeon  lakes  to  Bobcaygeon,  135  miles  from 
Trenton. 

At  Bobeaygeon.  a  masonry  lock  and  two  dams,  one  being  recently  rebuilt  of  con- 
crete and  the  other  a  timber  one,  maintain  navigation  through  Sturgeon  lake  and 
Fendon  river,  a  distance  of  about  14A  miles  to  Fenelon  Falls. 

At  Fenelon  Falls  is  a  short  canal,  a  masonry  lock  of  two  lifts  and  a  timber  dam 
which  maintain  navigation  across  Cameron  lakes  to  Rosdale,  a  distance  of  about  3J 
miles  to  a  new  concrete  lock  of  the  same  dimensions  as  those  of  the  Ontario-Rice 
Lake  division. 

A4  Rosedale.  the  new  concrete  lock  and  dam  maintain  navigation  on  Balsam 
lake,  the  summit  level  of  the  canal,  which  extends  from  Kosedale  to  the  hydraulic 
lock  at  Kirkfield,  a  distance  of  twelve  miles;  half  of  this  distance  is  through  a  canal 
connecting  Balsam  lake  with  the  lock,  which  is  about  165  miles  from  Trenton. 


SI  MCOE-BA  LS  A  M  LAKE  DIVISION. 

Extends  from  Balsam  lake  to  Gamebridge  on  Lake  Simcoe — 19  miles. 

Construction  completed  and  canal  in  operation  with  a  minimum  depth  of  li  feet. 

At  the  Kirkfield  hydraulic  lock  is  a  drop  of  50-44  feet  from  the  summit  level. 
From  this  point  to  Gamebridge  on  Lake  Simcoe,  178  miles  from  Trenton,  the  route 
consists  of  canal  and  river  reaches  maintained  by  damming  the  Talbot  river.  There 
are  five  new  concrete  locks  numbered  1,  2.  .'5.  4  and  o,  with  concrete  dams  at  Nos.  1, 
2  and  ,'S. 

HOLLAND  RIVER  DIVISION 

Or  Holland  River  Improvement,  i^  a  branch  extending  southwards  from  Lake 
Simcoe  to  Newmarket- — 12-3  miles. 

Under  construction  to  furnish  t>  feet  navigation. 

Superintending  engineer's  report  covers  progress  of  construction. 
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The  following-  is  a  list  of  locks  now  in  use,  with  their  dimensions,  in 
location,  from  Hastings  to  Gamebridge  on  Lake  Simeoe. 


of 


Length  be- 
tween Hol'o.v 
Quoins. 


Lock  at  Hastings  

at.  Peterborough  _  

No.  6,  Peterborough  —  Lakefield  Division  

at  Peterborough,  hydraulic  lift  lock  No.  1  

No.  6,  Peterborough— Lakefield  Division  

No.  4,         ,.  ,.   

No.  3,   

No.  2,        „  ;.  •■   

No.  1,         .,  ,.  ..   

at  Young's  Point  

at  Burleigh,  each  1U  feet  {  j^'*'. 

at  Lovesick  

at  Buckhorn  

:it  Bobcaygeon 

at  Fenelon  Fall 


-■•12  feet  


24 
1 


at  Rosedale   

at  Kirkfield,  hydraulic  lift  look  No.  2.  . 
No.  1,  Simeoe — Balsam  Lake  Division. 

No.  2,       ii  ii 
No.  3,       ,.  ii 
No.  4, 
No.  5, 


at  Lindsay,  Scugog  Branch 


Ft. 

175 
134 
142 
140 
142 
142 
142 
142 
142 
134 
134 
150 
134 
134 
134 
134 
150 
175 
140 
142 
142 
142 
142 
142 


142 


Width. 

Depth 

on  Sill. 

Lift. 

Ft. 

Ft. 

Ft. 

33 

S  4  in. 

:i 

33 

0 

9 

Q'i 

n 

1  •> 

33 

6 

05 

oo 

O 

33 

Ii 

12 

33 

ti 

12 

33 

n 

10 

33 

c 

Hi 

33 

ti 

G 

33 

G 

23 

33 

0 

4 

as 

33 

6 
6 

23 

6 

■n 
J  4 

33 

8  4  in. 

* 

33 

tj 

50  44 

33 

6 

21 

33 

ti 

14 

33 

(i 

14 

33 

6 

14 

33 

(i 

11 

33 

G 

5 

ST.  PETER'S  (  ANA I..  CAPE  BRETON. 

Length  of  canal   About  2,400  feet. 

Breadth  at  water  line   55  feet. 

Lock   1  tidal  lock,  4  pairs  of  gates. 

Dimensions   200  feet  by  4S  feet. 

Depth  of  water  on  sills   18  feet  at  lowest  water. 

Depth  through  canal   10  feet. 

Extreme  rise  and  fall  of  tide  in  St.  Peter's  bay  4  " 

This  canal  connects  St.  Peter's  bay  on  the  southern  side  of  Cape  Breton.  Nova 
Scotia,  with  the  Bras  d'Or  lakes.  It  crosses  an  isthmus  half  a  mile  in  width,  and 
gives  access  from  the  Atlantic 
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PARI'  VIII.  -MISCELLANEOUS. 
Table  of  distances.  Intercolonial  and  Prince  Edward  Island  Railways. 

INTERCOLONIAL  RAILWAY. 

Expenses,  gross  earnings,  freight  tonnage,  profit  or  loss,  and  passengers  yearli 

since  July  1,  1876.  . 
Earnings,  passenger,  freight,  mails  and  sundries  yearly  since  July  1,  1876. 
Earnings,  yearly  since  July  1,  1876. 
Local  and  through  freight,  yearly  since  July  1,  1876. 
Local  and  through  passengers,  yearly  since  July  1,  1876. 
Coal  carried  from  Nova  Scotia  collieries,  yearly  since  July  1,  1876. 
Grain  carried  for  shipment,  yearly  since  July  1,  1876. 
Flour  and  meal  carried,  yearly  since  July  1,  1876. 
Grain  carried,  yearly  since  July  1,  1876. 
Lumber  carried,  yearly  since  July  1,  1876. 
Live  stock  carried,  yearly  since  July  1,  1876. 
Raw  and  refined  sugar  carried  yearly,  since  July  1,  1876. 
Fresh  and  salt  fish  carried,  yearly  since  July  1,  1876. 
Ocean-borne  goods  earned,  yearly  since  July  1,  1876. 

WINDSOR  BRANCH. 

Earnings,  expenses  and  profits  or  losses,  yearly  from  1880. 

PRINCE  EDWARD  ISLAND  RAILWAY. 

Expenses,  earnings,  freight  and  passenger  traffic  and  loss,  yearly  from  1875- 

CANALS. 

Statement  showing  total  cost  of  construction  and  enlargement  from  Montreal  to 
Port  Arthur. 

Statement  showing  total  cost  of  construction  and  enlargement  from  Lachine  to 
Ottawa. 

Statement  showing  total  cost  of  construction  and  enlargement  from  Ottawa  to 
Kingston. 

Statement  showing  total  cost  of  construction  and  enlargement  from  St.  Johns  to 
Sorel. 

Statement  showing  total  cost  of  construction  and  enlargement  from  Lake  Ontario 
to  Georgian  Bay. 

Statement  showing  total  cost  of  construction  and  enlargement  from  Atlantic  Ocean 

to  Bras  d'Or  Lakes. 
Dates  of  opening  and  closing  of  canals  for  the  season  of  1910. 
Freight  traffic  in  1909  and  1910. 
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INTERCOLONIAL  RAILWAY. 

The  Intercolonial  railway  touches  six  Atlantic  ocean  ports,  namely,  Point  du 
ChGne,  Pictou,  Halifax,  St.  John,  Sydney  and  North  Sydney,  as  well  as  the  River  St. 
Lawrence  ports  of  Levis,  opposite  Quebec,  and  Montreal. 

The  total  length  of  the  road  operated  during  the  year  ended  March  31,  1911,  was 
1,455-63  miles. 

The  following  are  the  through  distances: — 

Miles. 


Montreal  to  Halifax,  via  Levis   827 

"       "  St.  John,  via  Levis   ..  740 

"       "  Sydney,  via  Levis   990 

"-       "  North  Sydney,  via  Levis   983 


Freight  is  carried  direct  via  St.  Henri,  which  would  reduce  each  of  the  above 
distances  by  3  miles. 

MAIN  LINE  AND  BRANCHES. 


Miles. 

Halifax  to  Truro   61-87 

Dartmouth  Branch   12-00 

Truro  to  Moncton   123-77 

Moncton  to  St.  John   89-31 

Pointe  du  Chene  Branch   11-98 

Moncton  to  Campbell  ton   185-37 

Campbellton  to  Ste.  Flavie   105-03 

Indiantown  Branch   21-95 

Ste.  Flavie  to  Riviere  du  Loup   83-29 

Riviere  Ouelle  Branch   6-19 

Riviere  du  Loup  to  Pointe  Levis   115-55 

Hadlow  to  Chaudiere  Curve   5-63 

Chaudiere  to  Ste.  Rosalie   115-53 

St.  Charles  Junction  to  Chaudiere  Junction   16-73 

Nicolet  Branch   14-70 

Dalhousie  Branch   6-28 

Pictou  to  Oxford  Junction   69-39 

Brown's  Point  to  Stellarton   11-90 

Junction  near  New  Glasgow  to  Pictou  Landing   8-18 

Pugwash  Junction  to  Pugwash   4-54 

Truro  to  Mulgrave   122-30 

Mulgrave  to  Point  Tupper  (Ferry)   0-80 

Point  Tupper  to  Sydney   91-17 

North  Sydney  Junction  to  Sydney  Mines   7-07 

Fredericton  to  Loggieville   124-80 


1,415-33 

LEASED. 

Length  of  main  line  from  Pointe  Levis  to  Hadlow.  .  1-48 

Chaudiere  Curve  to  Chaudiere   1-19 

Ste.  Rosalie  Junction  to  Montreal   37-63  40-30 


Total  miles   1,455-63 

20— 19J 
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FREIGHT  BRANCHES  OWNED. 

Miles. 


Switch  near  North  street  to  D.W.T.,  Halifax   0-85 

Halifax  Cotton  Factory   2-10 

Dartmouth  Station  to  end  of  line   2-12 

Sydney  Station  to  wharf   1-08 

North  Sydney  Station  to  wharf   0-82 

Switch  near  Pictou  landing  to  coal  wharf  '.  .  0- 7;j 

Pictou  Station  to  wharf   0-15 

Pictou  Station  to  Copper  Grown  Smelter   0-72 

Logan's  Tannery  siding   0-48 

Pugwash  Station  to  wharf.   0-07 

Sackville  Wharf  Branch   0-47 

Dorchester  Wharf  Branch   1-00 

Moncton  Wharf  Branch   100 

Courtney  Bay  Branch:    2-39 

St.  John  water  front  extension  •.     0-44 

St.  John  Station  to  Deep  Water  Wharf   0-2S 

Newcastle  Wharf  Branch   1-75 

Dalhousie  Station  to  wharf   0-50 

Campbellton  Wharf  Branch   0-4:5 

Rimouski  Wharf  Branch   2-0u 

Trois  Pistoles  Spur   2-38 

Riviere  du  Loup  Wharf  Branch   4-3."> 

St.  Paeome  Spur   1-27 

Nicolet  Station  to  wharf   2-08 

Carmel  Branch,  main  line  to  village   1-05 

Fort  Lawrence  Spur  :   1-18 

Wallace  Spur.   2-00 

Petit  Rocher  Spur  to  wharf  •   1-35 


35  04 

WINDSOR  BRANCH. 

This  road  extends  from  Windsor  Junction,  on  the  Intercolonial  railway,  to 
Windsor,  N.S.,  a  distance  of  32  miles. 

PRINCE  EDWARD  ISLAND  RAILWAY. 

-  LENGTH  OF  I. INI 

Souris  to  Tignish  

Mount  Stewart  to  Georgetown  

Charlottetown  to  Royalty  Junction.  .  .  . 
Emerald  Junction  to  Cape  Traverse.  .  . 

Alberton  t.>  Cascumpec  wharf  

Charlottetown  to  Murray  Harbour.  .  .  . 
Montague  Junction  tci  Montague  


Mile,. 
.  16t! 
24 
5 
13 
1 

523 
6-2 


267-5 


viii 


MI80BLLA  \  EOl  8 


5 


SESSIONAL  PAPER  No.  20 

INTERCOLONIAL  RAILWAY. 

The  following  tsilile  shows  the  working  expenses,  gross  earnings,  iho  tonnage  of 
freight,  and  nimiher  of  passengers  carried  each  year  from  July  I,  ISTti,  to  March  31. 
1911. 


X    y  U 


Working  Gross 
K\iH-nscs.  learnings. 


Profit. 


Toils  No.  of 

Loss.      1  of  Freight  Passengers 
carried.  carried. 


1876  77 
1S77  7S 
•1878-7!! 
1879-80. 
18S0  S! 
1881-82. 
1882  88. 

1883-  84 

1884-  85 
1880  8tj 

1886-  87. 

1887-  88. 

1888-  811. 

1889-  90. 
1890  ill 

1891-  92. 

1892-  93 

1893-  1)4 
1894  95. 
1895-91). 
1896  H7 
1897-98. 
18118  911. 
1899  1900 
1900-01. 

1901  ll'J 

1902-  03  . 

1903-  04 

1904-  05 
1903-06 

1906-  07 

1907-  08 

1908-  09 

1909-  10. 

1910-  11 


714 

714 

714 

.829 

840 

840 

840 

887 

941 

Dili 

977 

971 

971 

971 
1,091 
1,142 
1,142 
1,142 
1,142 
1,142 
1.145 
1,201 
1,301 
1,301 
1,301 
1,301 
1,315 
1,321 
1,446 
1,446 
1,448 
1,448 
1,44713 
1,447  13 
1,455  -63 


3  cts. 

1,601,673  55 
1,816,273  56 
2,010,183  22 
1,6(13.439  71 
1,759,851  27 
2,069,657  15 
2,360,373  27 
2,377,433  62 
2,519,751  56 
2,583,999  67 
2,922,369  112 
3,366,781  74 

3.244.647  73 
3,560,575  74 
3,062,341  94 
3,439,377  00 
3,045,317  50 
2,981,671  98 
2,936,902  74 
3,012,827  62 
2,925,968  67 

3.327.648  51 
3,675,686  21 
4,431,404  69 
5, 160,404  64 
5,574,563  30 
6,196,653  19 
7,239,982  04 
8,508,826  75  1 
7,881,914  36 
6,030,171  83 
9,157,435  53 
9,328,021  55 
8,645,070  33 
9,595,971!  79 


cts. 

1,154,445  33 
1,378,946  78 
1,294,009  09 
1,506~,298  4  s 
1,760,393  92 
2,079,262  66 
2,370,910  10 
2,384,414  92 
2,441,203  611 
2,450,093  88 
2,660,1  Hi  93 
2,983,336  05 
2,967,801  00 
3,012,739  87 
2,977,395  38 


2,945,441  97 
3,065,499  09 
2,987,510  17 
2.940,717  95 
2,957,670  10 
2,866,028  02 
3,117,009  85 
3,738,331  44 
4,552,071  71 
4,972,235  87 
5,671,385  91 
6,324,323  72 
6,339,231  43 
6,783,522  8  i 
7,643,829  90 
0,248,311  00 
9.173,558  80 
8,527,069  46 
9,268,234  99 
9,863,783  40 


542  05 
9,608  18 
17,547  18 
0.9S1  30 


20,181  59 
5,838  29 
3,815  21 


62,645  43 
120,667  02 

96)822  61 
127,070  53 


61,915  54 
218,139  17 
10  123  27 


623, 104  66 
267,806  61 


*  cts. 

507,228  22  1 
432,326  78 
710.08:',  53 
97,131  23 


78,547  90 
133,905  79 
202,252  69 
383,445  69 
270,847  73 
847,835  87 
084,940  56 
493,935  03 


55,187  52 
59,910  65 
209,978  66 


488.1  SI !  77 


900.750  01 
1,725,303  92 


800.952  09 


421,327 
552.710 
510.801 
561,924 
725,777 
838,950 
970,901 
1,009,237 
989.981; 
1,023,788 
1,143,020 
1,288,823 
1,218,877 
1,368,819 
1,304,534 
1,204,575 
1,338,080 
1,342,710 
1,270,816 
1,379,618 
1 ,296,028 
1,434,570 
1,750,761 
2,151,208 
2,111,310 
2,385,816 
2,790,737 
2,004  149 
2,782,257 
3,156,189 
2,000,073 
4,134,064 
3,573,972 
3,927,240 
4, 10!.,  400 


1113.420 
1118,957 

640,101 
581,483 
631,245 
779,994 
878,000 
944,636 
957,228 
932,880 
942,784 
1,040,163 
1,130,272 
1,219,233 
1,298,304 
1.297,732 
1,292,878 
1,301,002 
1,352,664 
1,471,860 
1,501.090 
1,523,444 
1,603,095 
1,029,754 
2,517.295 
2,186,220 
2,404,230 
2,663,150 
2,810,960 
2,737,100 
2,044,847 
2,789,371 
2,907,237 
3,122,324 
3,232,895 


f  The  year  1906-7  was  nine  months  only  ;  the  Canadian  fiscal  year  having  been  changed  to  close  on 
March  31,  instead  of  June  30. 

'  The  railway  was  remeasured  ^n  this  year. 


DEPARTMENT  OF  RAILWAYS  AND  CANALS  viii 

2  GEORGE  V.,  A. 

INTEECOLONIAL  EAILWAY. 
Statement  of  Earnings,  yearly,  from  July  1,  1876,  to  March  31,  1911. 


Year. 


1870-7... 

1877-  S... 

1878-  9. . . 

1879-  SO  . 

1880-  1... 

1881-  2... 

1882-  3... 

1883-  4... 

1884-  5... 

1885-  6  .. 

1886-  7  .. 

1887-  8. .. 

1888-  !)... 

1889-  90  . 

1890-  1  . 

1891-  2... 

1892-  3  .. 

1893-  4... 

1894-  5... 

1895-  0... 

1896-  7... 

1897-  8  .. 
189S-9... 

1899-  1900 

1900-  1  . 

1901-  2  .. 

1902-  3  .. 

1903-  4  .. 

1904-  5 . . . 

1905-  6... 

1906-  7... 

1907-  8. .. 

1908-  9 . . . 

1909-  10. . 

1910-  11 


Miles 
in 

Operation. 


Passenger 
Traffic. 


714 
714 
714 
829 
840 
840 
840 
887 
941 
940 
977 
971 
971 
971 
1,094 
1,142 
1,112 
1,142 
1,142 
1,142 
1,145 
1,201 
1,315 
1,315 
1,315 
1,315 
1,315 
1,321 
1,440 
1,446 
1,448 
1,448 
147  13 
447  13 
,455  03 


S  cts. 


460. 
475, 
451, 
490, 
545, 
051, 
741 
775, 
747, 
765, 
828. 
844. 
906, 
895, 
902. 
961, 
1,002. 
958, 
963, 
971, 
979. 
1,053, 
1,167, 
1,404, 
1,607. 
1,770, 
1,927, 
2,021, 
2, 105, 
2,297, 
1,952, 
2,711, 
2.628, 
2,765, 
2,899, 


368  15 
250  82 
,893  29 
,338  06 
114  48 
,299  74 
,992  72 
■84  77 
285  13 
,900  03 
328  2.S 
,448  07 
,246  77 
,094  53 
316  SS 
427  94 
,912  74 

915  13 
914  41 
126  26 

,005  57 
864  64 
453  16 
169  S7 
166  79 
941  13 

916  87 
568  40 
,066  75 
716  c2 
43s  ss 
416  98 
218  57 
,884  66 
,419  82 


Freight 
Traffic. 


$  cts. 

007,564  99 
801,709  82 
752,490  85 
915,486  50 
1,113,872  21 
1,303,496  00 
1,487,601  98 
1,461,390  37 
1,542,052  10 
1,523,487  72 
1,077,971  59 
1,932,877  85 
1,909,094  44 
1,904,046  86 
1,853,029  88 
1,803,529  03 
1,808,853  84 
1,834,126  34 
1,782,608  54 
1,788,813  18 
1,087,050  42 
1,857,740  00 
2,348,090  5S 
2,912,790  52 
3,121,006  15 
3,644,513  42 
4,128,255  00 
4,041,122  48 
4,373,178  75 
5,019,805  53 
4,032,745  00 
6,054,493  45 
5,502,550  58 
0,048,884  18 
0,344,595  66 


Mails 
and 
Sundries. 


Total 


8  cts. 

86,512  21 
101,985  07 

88,715  55 
100,473  32 
101,407  23 
124,470  72 
141,326  40 
147,240  78 
151,566  35 
160,706  13 
153,817  06 
166,010  13 
152.460  09 
152,998  48 
160.448  62 
180,485  00 
184,468  80 
193,762  51 
194,194  97 
197,400  66 
199.472  03 
206,065  15 
222.781  70 
234,811  32 
244,062  93 
255,931  36 
268,151  75 
276,540  55 
305,277  53 
326,307  85 
263,127  12 
407,643  37 
396,300  31 
453,466  15 
619,767  92 


As  emeasured  in  this  year.        1 1806-07,  nine  months  only. 


MISCELLANEOUS 
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INTERCOLONIAL  RAILWAY. 

Statement  showing  the  Number  of  Tons  of  Local  and  Through  Freight  carried, 
yearly,  from  July  1,  1876,  to  March  31,  1911. 


Year. 


1876-  7 

1877-  8  .  . 

1878-  9 

1879-  80  . 

1880-  1 

1881- 2 

1882-  3 

1883-  4 

1884-  5 

1885-  6  . . . 

1886-  7 

1887-  8 

1888-  9 

1889-  90  . . 

1890-  1  ... 

1891-  2 

1892-  3  .  . . 

1893-  4 

1894-  5 

1895-  6 

1896-  7 

1897-  8 

1898-  9  ... 

1899-  1900  . 

1900-  1 

1901-  2 

1902-  3  ... 

1903-  4 
1S04-5 

1905-  6 

1906-  7 

1907-  8 

1908-  9  . . . 

1909-  10  .  . . 

1910-  11  .  . . 


714 

714 

714 

829 

840 

840 

840 

887 

941 

946 

977 

971 

971 

971 
1,094 
1,142 
1,142 
1,142 
1,142 
1,142 
1,145 
1,201 
1,315 
1,315 
1,315 
1,315 
1,315 
1,321 
1,446 
1,446 
1,448 
1,448 
tl,447  13 
1,447  13 
1,455  63 


Local 
Freight. 


The  Information  for  these 
years  w  a  s  destroyed 
when  the  general  offices 
in  Moncton  were  burned 


571,784 
537,025 
584,581 
506,574 
580,076 
633,455 
727.599 
624,436 
736,696 
797,  m 
750,783 
1.030,628 
966,114 
901,374 
1,101,229 
927, 167 
1,053,569 
1,351,569 
1,713,928 
1,633,671 
1,914,551 
2,239,993 
2,123,261 
2,119,528 
2,413,863 
1,996,869 
3,227,425 
2,742,454 
2,958,642 
3,085,437 


207,272 
443,936 
424,658 
483,352 
443,712 
509,565 
561,224 
594,441 
612,123 
507,042 
513,792 
357,452 
376,596 
366,442 
368,389 
368,859 
381,007 
399,192 
437,280 
477,639 
471,265 
550,744 
540,888 
662,729 
742,326 
609,204 
906,629 
831,518 
968,598 
1,015,963 


*  1906-07  nine  months  only. 


f  As  remeasured  in  this  year. 
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2  GEORGE  V.,  A.  1912 

INTERCOLONIAL  RAILWAY. 

Statement  of  the  Number  of  Local  and  Through  Passengers  carried,  yearly,  from 

July  1,  1876,  to  March  31,  1911. 


War. 


1870-7 

1877-  8  ... 

1878-  11.... 

1879-  80 

1880-  1 . . 

1881-  2... 
1882  3  . . . 
1883-4. . . . 
1881  5  .  . . 
1885-6... 
18S6-7  . . . 

1887-  8.  .. 

1888-  9. . . . 
1899-90. . 

1890-  1  ... 

1891-  2... 

1892-  3.... 

1893-  4... 

1894-  5 

1895-  6  ... 

1896-  7  ... 

1897-  8. . . . 
1S98-9  . 

1899-  1900. 

1900-  1. . 

1901-  2... 

1902-  3  ... 

1903-  4.  . 

1904-  5. . 

1905-  6.  .. 
♦1906-7  . 

1907-  8  . . . 

1908-  9.... 

1909-  10  . . 
1910  II  .. 


Miles 
in 

Operation. 


714 
714 
714 
H29 
840 
840 
840 
887 
941 
946 
977 
971 
971 
971 
1,094 
1,142 
1,142 
1,142 
1,142 
1,142 
1,145 
1,201 
1,315 
1,315 
1,315 
1,315 
1,315 
1,321 
1,446 
1,446 
1.448 
1,448 
tl.447 ' 
1,44; 


Number  of    Number  of 

Local  Through 
Passengers.  Passengers. 


Total. 


The  information  for  these 
1   years    was  destroyed 
when  the  general  offices 
in  Moncton  were  burned. 


13 
13 

1.45.".  63 


647,534 
728,186 
784,715 
812,028 
784,817 
814,032 
948,324 
1,050,592 
1,112,695 
1,203,814 
1,198,649 
1,188,827 
1,216,027 
1.272,2*4 
1,386,803 
1,416,631 
1,438,590 
1,504,652 
1.S7-S858 
1.905,599 
2,061.196 
2,555,013 
2,447,843 
2,589,928 
2,491,472 
1,853,126 
2,593.886 
2,656,217 
2,873,547 
2,968,435 


132,460 
150,414 
159,921 
145,200 
148,063 
128,752 
91,839 
85,680 
91,531 
94,490 
99.083 
104,051 
85,035 
80,383 
85,063 
85,059 
89,854 
98,443 
112,896 
119,696 
125,030 
149,217 
215,313 
221,032 
245,688 
191,721 
195,485 
251,020 
248,777 
264,460 


613,420 
619,957 
640,101 
581,483 
631,245 
779,994 
878,600 
944,636 
957,228 
932,880 
942,784 
1,040,163 
1,136,272 
1,219,233 
1,298,304 
1,297,732 
1,292,878 
1,301,062 
l.X.2.067 
1,471,866 
1,501,690 
1,523,444 
1,103,095 
1,791,754 
2,025,295 
2,186.226 
2,404,230 
2,663,156 
2,810,960 
2,737,160 
2,044,846 
2,789,371 
2,907,237 
3,122,324 
3,232,895 


*  1906-07  nine  months  only. 


t  As  reineasured  in  this  year. 
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The  following  table  shows  the  number  of  Tons  of  Coal  carried  over  the  Inter- 
colonial railway  from  the  Nova  Scotia  collieries  to  Ste.  Rosalie,  Montreal  and  St. 
. I  uluis  for  points  west  thereof,  and  to  local  stations  in  each  year  since  July  1,  1876. 


1876  7:... 

1877-  8 

1878-  0  . . 
1871I-8H.  . 

1880-  1. . . . 

1881-  2  . . . 
1882  3 

1883-  4 

1884-  5  ... 

1885-  0  .  . 
1880-7. 
1887-8  ... 
188S-9  . 

1889-  90 

1890-  1  ... 
1891  2... 

1892-  3.  .. 

1893-  4... 

1894-  5.  . . 

1895-  0. . 

1896-  7. . . 

1897-  8. . . . 

1898-  9.... 

1899-  1900 

1900-  1  ... 

1901-  2. . . . 

1902-  3  .  . 

1903-  4  . 

1904-  5. . . 

1905-  0  . . 
♦1900-7 

1907-  8. .  . 

1908-  9 
1909  10. 
1910-11 . . . 


Via 
Ste.  Rosalie. 


Km-  tlit-  West. 


Via 
Montreal. 


2,200 
2,260 
800 
7,542 
1,737 
22 
514 
42 
90 


:ino 
1,097 
0,102 
18,015 
12,837 
32,014 
133,140 
171,170 
192,871 
183,704 
100,020 
104,r63 
113,990 
35,447 
136,808 
102,273 
67,082 
53,124 
38,395 
9,084 
4,647 
3,495 
136 
1,181 
7,817 
■  637 
265 
1,625 
2,808 
183 
945 
890 
180 


Via 
St.  .John, 


4,022 
11,779 
22,206 
19,532 
1,773 
21.150 
27,536 
36,228 
27,923 
25,126 
00,213 
5,918 
3,775 
8,028 
7,805 
9,681 
12,305 
9,790 
5,399 


5,763 
0,775 

513 
5,022 

661 
3,252 
4,245 
4,243 
1.452 

633 


To  Local 
Stations. 


103,420 
97,043 
112,232 
135,369 
174,483 
218,364 
227,380 
252,014 
213,791 
215,272 
233,178 
309,727 
338,538 
306,907 
344,829 
392,441 
402,053 
307,390 
310,253 
369,708 
331.40:1 
351,009 
484,103 
599,714 


3,040 
725,727 
691,346 
596,290 
610,444 
624,833 

1,061,694 
909,050 

1,003,120 
983,921 


Total. 


103,420 
97,043 
112,532 
136,466 
184,607 
248,158 
262,423 
293,562 
319,004 
407,592 
453,585 
529,659 
526,487 
5:54, 546 
498, 038 
433,806 
543,296 
478,691 
385,200 
432,513 
382,172 
369,949 
494,206 
603,289 
506,454 
546,986 
742,519 
094,761 
002,377 
020,272 
632,630 

1,066,134 
914,752 

1,005,504 
984,824 


"  1906-7  nine  months  only. 


lO  DEPARTMENT  Of  RAILWAYS  AXD  CANALS  viii 

2  GEORGE  V.,  A.  1912 

Table  showing  the  number  of  Bushels  of  Grain  carried  during  each  year  over  the 
Intercolonial  railway  for  shipment  since  July  1,  1876. 


Bushels. 


Via 
Chaudiere. 


Via 
St.  John. 


31,011 
73,389 
300,901 
389,122 
575,880 
69,021  I 
129,725  | 
502,012 
148,803 
845,997 
156.306 
NiL 


59,543 
519,500 
197,666 
8,026 


Total. 


31 
73! 

300. 

389, 

575. 
69, 

129. 

502, 

218 
1,265. 

352 


oil 

3x9 
901 
122 
880 
021 
72.-. 
(112 
337 
497 
97:. 
026 


Year. 


1894-  5.... 

1895-  6. . . . 

1896-  7... 

1897-  8. . . . 

1898-  9.... 
1899  19110 

1900-  1 .... 

1901-  2... 

1902-  3.... 

1903-  4... 

1904-  5. ... 

1905-  6.... 
1900-7. . . . 

1907-  8. ... 

1908-  9. . . . 

1909-  10  .. 

1910-  11... 


Bushels. 


Via 
Chaudiere. 


Nil. 


8,000 
30,000 
13,239 
147 

Nil 

147,43S 
Nil 

1170,000 


•233,839 


Via 
St.  John. 


Nil 


2,000 


Total. 


*  Via  Montreal.    1906-7  nine  months  onlv. 


Table  showing  the  number  of  Barrels  of  Flour  and  Meal  carried  during  each  year 
over  the  Intercolonial  railway  since  July  1,  1876. 


Year. 

1876-  7  

1877-  8  

1878-  9  

1879-  80.  

1880-  1  

1881-  2  

1882-  3  

1883-  4  

1884-  5  

1885-  6  

1886-  7  

1887-  8  

1868-9  

1889-  90.  

1890-  1  

1891-  2  

1892-  3  

1893-  4  


Barnels. 


254, 
557, 
030. 
535, 
672, 
692, 
983, 
817, 
935, 
761, 
763, 
871, 
948. 
1,116 
1,013, 
954, 
856, 
944, 


Tin 

772 
329 
24S 
310 
095 
916 
134 
977 
127 
894 
838 
514 
050 
129 
015 
913 
967 


Year. 


1894-  5..  . 

1895-  6 

1896-  7.... 

1897-  8.. . . 

1898-  9.... 

1899-  1900 . 

1900-  1.... 

1901-  2 . 

1902-  3 . 

1903-  4 . 


Barrels. 


938,351 
S22.097 
847,701 
987,701 
1,157,250 
1,234,077 
1,292,106 
1,311,707 
1,521,540 
1,607,050 


1904-5  1  1,769,480 


1905-  6 . 

1906-  7 . . 

1907-  8 . . 

1908-  9 . . 

1909-  10. 

1910-  11 . 


1,882,630 
1,531,140 
1,528,620 
1,466,920 
1,608,170 
1,696,280 


1906-7  nine  months  only. 
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Table  showing  the  number  of  Bushels  of  Grain  carried  during  each  year  over  the 
Intercolonial  railway  since  July  1,  1876. 


Year. 


1870-77. 
1877-78. 
1878.7!i. 

1879-  80. 

1880-  81. 

1881-  8-2. 
1892-83. 
1883-84. 
1881-85. 
1885-80. 
1880-S7. 
1SS7-SS. 
1S8.S-S9. 
1889  90 
1890-91. 
1891  -92. 

1892-  93. 

1893-  94. 


I  inxhels. 


292, 
331, 
302 
534, 
565. 
560, 
1,195. 
654. 
734, 
849, 
1,018, 
1,219, 
1,256, 
2,610, 
2,890, 
3,776, 
1,514, 
1,304, 


,852 
,170 
921 
021 
678 
253 
,601 
673 
902 
800 
395 
035 
158 
202 
921 
677 
619 
684 


1894 
1895 
1R96 
1897 
is:  is 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 


95... 
96.  . 
97. . . 
98. . . 
-99... 
1900. 
01... 
02. . . 
03. . . 
04. . . 
05. . . 
06. . . 
07. . . 
08. . . , 
09. . . , 
10. . . 
11. . . . 


Tear. 


1906-07  nine  months  only. 


Table  showing  the  quantity  of  lumber  in  feet  carried  during  each  year  over  the  Inter- 
colonial railway  since  July  1,  1876. 


Year. 

Feet. 

Year. 

Feet. 

1876-77  

50,096,474 
56,626,547 
55.626,696 
55,462,654 
72,841,388 
78,356,418 
104,633,417 
131,120,948 
138,493,675 
117,186,512 
161,801,763 
197,755,272 

202,247,269 
226,332,715 
243,355,725 
354,093,816 
306,554,031 
379,350,074 
396,858,964 
428,051,029 
459,231,589 
465,379,803 
518,434,310 
572,878,600 
452,602,703 
754,759,383 
571,395,101 
677,805,611 
647,327,499 

1877-78  

1878-79  

1896-97  

1897-98  

1880-81  

1899-1900  

1882-83  

1883-84  

1901-02.  

1902-03  

1885-S6  

1903-04  

1886-87  

1904-05.    

1887-88  

1900-07.   

1889-90  

210,886,071 
184,188,324 
175,474,340 
181,211,013 
200,507,949 

1908-09  

1991-92  

1909-10  

1892-93  

1910-11  

1893-94  

1906-07  nine  months  only. 
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Table  showing  the  number  of  Live  Stock  carried  during  each  year  over  the  Inter- 
colonial railway  since  July  1,  1876. 


Year. 


187C  77. 

1877-  78. 

1878-  7!!. 

J  879-80. . 

1880-  81. 

1881-  82. 

1882-  83. 

1883-  8-1. . 

1884-  85. . 

1885-  80. 
1880  87. 

1887-  88. . 

1888- 39. 

1889-  90. . 

1890-  91. 
1891  92. 

1892-  93. . 

1893-  94. 


Number. 


34,414 
40,498 
47,584 
70,990 
01,574 
73,479 
68,338 
60,090 
70,785 
74,498 
82,890 
98,302 
85,900 
80,771 
95,529 
87,889 
93,309 
79,203 


Yeai 


1894-  95. 

1895- 96. 
1890-97. 


1897-  98. .  .  . 

1898-  99. 

1899-  1900. 

1900-  01.  . 

1901-  02.  . 

1902-  03. . .  . 

1903  114.  . 

1904  05. 
1905-00.  . . 
19011-07. .  . 
19U7  08. 

1908-  09. 

1909-  10. 

1910-  11... 


Number. 


72,100 
04.051 
72,082 
89,301 
1119,821 
92,813 
95,923 
98,495 
127,000 
113,030 
110.070 
100,589 
97,381 
99,824 
104,105 
100,712 
113,970 


1900-07  nine  months. 

Table  showing  the  number  of  Tons  of  Ocean-borne  goods  to  and  from  Europe  carried 
over  the  Intercolonial  railway  during  each  year  since  July  1,  1876. 


Year. 


Via  Ste. 
Rosalie  and 
from  the 
West. 


Via  Mon- 
treal to 
and  from 
the  West. 


Via 
St.  John 
to  and  from 
the  West.  , 


To  and 
from  Local 
Stations. 


Total. 


1876-  77.. 

1877-  78.. 

1878-  79.. 

1879-  80.. 

1880-  81.. 

1881-  82.. 

1882-  83.. 

1883-  84.. 

1884-  85.. 

1885-  80.. 

1886-  87.. 

1887-  88.. 


1888-  89... 

1889-  90.. . . 

1890-  91.. 

1891-  92.... 

1892-  93.. .  . 

1893-  94.  . . 

1894-  95. 

1895-  96  .  . 

1896-  97.  . 

1897-  98..  . 

1898-  99..  . 

1899-  1900.. 

1900-  01... 

1901-  02.. .  . 

1902-  03.. . . 

1903-  04.. . 

1904-  05. 

1905-  00..  . 
1900-07..  . 

1907-  08.... 

1908-  09.. . . 

1909-  10.. 

191"-11.. . 


322 
1,100 

817 
2,079 

284 
2,020 
1,384 
2. 140 
2,487 
2.307 
7,220 


14,949 
21.028 
21,073 
15,454 
21,607 
24,875 
19,690 
22,787 
13,464 
10,923 
41,804 
17,340 
9,895 
9,923 
9,710 
7,295 
3,023 
0,749 
3,707 
2,054 
5,950 
2,462 
6,880 
7,780 
11,925 
21,377 
15,325 
17,217 
15,922 
16,652 
16,652 
23,402 
21,064 
27,607 


204 
213 
314 
263 
1.637 
243 
307 
1,142 
1,528 
1,194 
2,994 
3,683 
5,337 
436 
519 
649 
5,818 
0.927 


3,405 
2,043 
4,952 
3,334 
4,108 
7,911 
0,533 
8,405 
8,210 
9,811 
8,878 
11,481 
11,730 
10,704 
23,835 
12,319 
13,455 
10,399 
10,748 
17,239 
18,633 
31,555 
37,108 
155,514 
172,733 
124,695 
146,070 
85,853 
128,462 
110,447 
134,541 
119,913 
131,273 
130,770 


18,354 
24,271 
20,025 
18,788 
25,775 
32,780 
26,229 
31,192 
21,680 
26,734 
50,743 
28,821 
21,025 
20,087 
33,571 
19,714 
10,082 
17,301 
20,829 
20,150 
20,220 
34,203 
39,794 
103,838 
183.147 
138,031 
174,520 
105,149 
153,042 
128,219 
154,052 
110,451 
160,522 
172,530 


1906-07  nin.'  months. 
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TABLE  showing  tho  number  of  Tons  of  lUwv  and  Kefined  Sugar  carried  over  the  Inter 
colonial  railway  during  each  year  since  July  1,  lS7b\ 


Raw  Sr/GAB. 


To 

\  in  Ste.  Montreal 
RosulieJ  for 

the  .vest. 


To 
St.  John 
for  the 

\V03t. 


To 
Locnl 
Stal  ions 


Total 


Repined  Sugar. 


Tuns. 

340 
ISO 

1,041 
12.220 
13,872 
13,256 

0.405 
13.77* 
10,381 

4.394 
20,450 
14,320 

21.35s 

0,300 
5.  OSS 
7.142 


T<  ma. 


4,'070 
3,000 


357 
B02 


G 

:soo 

532 


00 
489 
oo 

194 

875 
60o 
715 
304 
012 
1,705 
2.0IIO 
1,203 


Tons. 

Tons. 

3  01 

186 

1,041 

12,220 

13,802 

1,290 

15,5*6 

008 

9,973 

3,068 

16,846 

3,661 

14,042 

3,988 

8,392 

8,500 

28,950 

14,085 

2S.405 

7,160 

31,51 S 

8,913 

16,303 

8,215 

17,973 

10.535 

21,037 

10.137 

10,137 

6,775 

6,775 

10,342 

10,342 

9,824 

9,824 

4,925 

4,925 

To  Ste. 
Rosalie 

for  the 

West. 


Tons 


To      |  To 
Montreal  St.  John  To 

for  for  the  Local 
the  West.    Went.  Stations 


Total. 


78 
68 


11,553 
17,137 
7,495 
1,4'.I5 
0,308 
14,671 
4,371 
6,817 
12,203 
24.166 


96 
480 
11,6%3 
17,331 
8,727 
15,684 
10,091 
15,065 
5,283 
8,528 
14.512 
25.001 


403  ! 

101 

183 

oi:; 

440 

235 

998 

280 

095 

402 

326  i 


Ton- 


Tons 


Tons.  Tons. 


1,022 
7,146 
11,126 
l  1.54:; 
18,024 
7.074 
15.044 
21,641 
12,955 
6,778 
10,130 
12,6.13 
8,327 
17,720 
13,351 
15,138 
5,604 
6,624 
8,138 
9,795 
14,791 
0.S31 
5,763 
8,628 
7,107 
12.268 
5,898 
10,555 
8,906 
0,217 
9. 368 


168 
7,047 
6,456 
6,967 
15,819 
13,734 
8,069 
8,821 
2.183 
257 
12 
861 
1,636 
879 
224 
176 
2,3-4 
723 
979 
1,05! 
947 


2,902 
3,607 
5.497 
'  7,265 
8,445 
5,858 
8,395 
7.133 

11.120 
6,125 
5,000 

12.41  1 
7,840 
8,885 
4,695 

11.309 
•1,057 

10,080 

i:,,8:;:; 
10,655 
10.615 
]S,  830 
20,529 
29,400 
23,937 
24,780 
13,027 
21,073 
21,527 
23,221 
25,026 


0.021 
10,753 
16,62:; 
21,808 
26,460 
13.518 
23,439 
28.774 
24, Oi  5 
12,003 
16  594 
32,721 
22.623 
33,581 
33,865 
40,181 
20,720 
26,534 
26,164 
20,907 
25,821 
20,632 
31,111 
44,920 
31,76  4 
41,450 
24,197 
37,631 
36,507 
39,894 
41,667 


1906-07— nine  month*  only. 
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Table  showing  the  number  of  Tons  of  Fresh  and  Salt  Fish  carried  over  the  Inter- 
colonial railway  during  each  year  since  1876. 


Fresh  Fish. 


Via  Ste. 
Rosalie. 


Tons. 


37 
219 
14!) 
779 
284 
320 
199 
312 
547 
1,216 


Via 
Montreal 


Via 
St.  John 


Tons. 

530 
596 

4:1 

519 
498 
475 
542 
838 
1,062 
1,669 
1,278 
1,533 
2,474 
2,335 
2,029 
1,367 
1,683 
1,959 
2,000 
1,966 
3,307 
3,575 
1,210 
2,547 
2,1  MCI 
3,013 
2,269 
1,939 
2,  48 
2,882 
3,288 
2,965 
3,965 
4,300 


Tons. 

921 
1,015 
1,336 
1,462 
1,879 
1,919 

384 
1,682 
1,885 
1,655 
1,572 
1,477 
2,000 
1,787 
2,788 
1,746 
1,875 
2,192 
3,726 
3,059 
3,115 
3,703 
2,070 
2,706 
3,2n7 
4,373 
3,010 
3,588 
2, '39 
3,712 
1,353 
2,794 
2,016 
2,733 


To 
Local 
Stations 


Tons. 

527 
474 
817 
453 
920 
967 
393 
412 
484 
902 
2,008 
1,031 
1,870 
2,111 
1,848 
547 
3,340 
2,224 
1,160 
1,316 
1,286 
1,052 
3,305 
3,686 
4,125 
5,477 
4,842 
5,002 
7,706 
7,400 
6,224 
6,946 
6,525 
6,161 


Total. 


Tons. 

1,978 
2,085 
2,624 
2,334 
3,297 
3,951 
1,319 
2,932 
3,431 
4,216 
4,859 
4,041 
63,44 
6,223 
6,665 
3,660 
6,898 
6,375 
6,892 
6,344 
7,708 
8,330 
5,583 
8,939 
i>,393 
13,082 
10.2S9 
11,068 
13,177 
14,314 
11,061 
13,017 
14,110 
14,110 


Salt  Fish. 


Via  Ste. 
Rosalie 


Tons. 


860 
283 
493 
225 
683 
307 
661 
668 
697 
893 


Via 
Montreal 


Tons. 

551 
898 
988 
1,612 
1,418 
4,031 
3,229 
1,322 
3,563 
1,680 
3,230 
2,617 
3,070 
2,449 
'  1,953 
1,946 
3,262 
2,921 
2,075 
1,863 
2,158 
1,729 
1,651 
2,421 
3,416 
3,250 
2,808 
2,359 
2,740 
3,159 
2,856 
4,078 
3,759 
3,590 


VU 
St  John 


Tons. 

1,848 
1,644 
1,038 
2,238 

937 
1,066 

759 
1,143 
3,600 
3,047 

569 

470 
7,746 

847 
1,917 

928 
1,811 
1,814 
1,849 
1,087 
1,176 
1,066 
1,198 
1,563 
1,346 
1.413 
1,615 

564 

346 

410 
1,976 
1,632 

806 
1,993 


To 

Local  Total. 
Stations 


Tons. 

802 
805 
1,048 
959 
1,051 
2,487 
1,354 
1,224 
1,596 
3,370 
1,747 
1,099 
2,994 
3,288 
3,236 
1,889 
2,176 
2.962 
5,285 
2,791 
2,536 
2,210 
3,625 
2,658 
4,643 
5,191! 
6,579 
5,848 
6.994 
6,348 
7,(«4 
4,866 
6,706 
9,130 


1906-07 — nine  months  only. 
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WINDSOR  BRANCH. 

This  road  is  operated  by  the  Dominion  Atlantic  Railway  Company  (formerly  the 
Windsor  and  Annapolis  Railway  Company),  under  a  lease  which  covers  also  running 
powers  over  the  Intercolonial  railway  between  Windsor  Junction  and  Halifax.  The 
company  retain  two-thirds  of  the  gross  earnings,  and  the  government  receive  one- 
third  of  the  gross  earnings,  for  maintaining  the  way  and  works. 


Vi  ar. 


1880-81  . 
1NS1-S2 

1882-  83  . 

1883-  84.. 

1884-  85. . 

1885-  86. . 

1886-  87.. 

1886-  87 . . 

1887-  88. . 
1S89-9II  . 

1890-  91  . 

1891-  92.. 

1892-  93  . 

1893-  91  . 

1894-  95  . 

1895-  96. . 

1896-  97  . 

1897-  98  . 

1898-  99. . 

1899-  1900 

1900-  01 . . 

1901-  02 

1902-  03.. 

1903-  04. . 

1904-  05. . 

1905-  06.. 

1906-  07  . 

1907-  OS 

1908-  09. 

1909-  10. . 

1910-  11.. 


Miles 
in  oper- 
ation. 


32 
32 
32 
32 
32 
32 
32 
32 
32 
32 
32 
32 
32 
32 
39 
32 
32 
32 
32 
32 
32 
32 
32 
32 
32 
32 
32 
32 
32 
32 
32 


One-third 

gross 
earnings. 


$  cts. 

2.8,434  29 
28,461  07 
31.199  77 
30,428  39 
32,246  30 
31,185  63 
33,564  58 
32,242  85 

37.313  43 
39,544  19 
39,519  56 

42.891  23 
43,901  28 
41,834  70 
50,703  84 
47,456  74 
54,208  81 

48.892  21 

56.314  51 
62,266  61 
62,523  20 

65.315  38 
56,417  38 
72,708  54 
66.798  46 
65,936  66 
61.597  30 
76,471  58 
75,781  80 
81,861  73 
64,781  89 


Proportion 
credited 
to  line 
Windsor 

Junction  to 
Halifax. 


$  cts. 

7,217  76 
7,407  88 
8,095  88 
7,409  46 
7,794  95 
T,527  52 
8,237  1)0 
6,689  30 
8,941  32 

9.381  73 
9,284  48 

9.382  38 
9,585  17 
8,859  23 

11,626  20 
10,894  91 
13,605  58 
11,665  57 
13,840  48 
14,925  18 
15,261  31 
15,710  79 
13,856  57 
19,074  49 
16,759  79 
16,484  16 
16.15G  78 
20,041  17 
19,750  47 
21,207  75 
16,59"  46 


Proportion 
credited 
to  the 
Windsor 
Branch. 


$  cts. 

21,216  53 
21,052  19 
24,113  89 
23,018  93 

24.451  35 
23,658  11 
25,327  58 
24,553  55 
28,372  11 
30,162  46 
38,50S  35 
30,235  13 
34,316  11 
32,£75  47 
39.077  64 
36,561  83 

40.603  23 
37,226  64 
42,474  04 
47,351  43 
47,261  89 

49.604  59 
42.560  81 
53,634  05 
50,038  67 

49.452  50 
45,440  52 
56,430  41 
56,031  33 
60,653  98 
48,191  43 


Maintenance 
expenses. 


S  cts. 

20,502  20 
13,090  55 
23,103  93 
22,140  86 
18,751  96 
19,229  49 
26,042  33 
24,040  33 
20,856  50 
18,982  82 
28,931  71 
19,514  37 
16,889  95 
17,645  09 
14,640  07 
16,476  46 
10,821  04 
18,181  09 
12,873  06 
12,891  56 

16.862  66 
16,376  27 
17,843  19 
21,281  09 

26.863  16 
17,485  97 
15,425  32 
37,912  11 
36,234  55 
23,549  90 
17,797  98 


Profit. 


S  cts. 

714  27 

7,953  64 

1,009  96 

878  07 

5,699  39 

4,428  62 


513  22 
7,515  61 
11,179  64 
1,303  42 
13,994  48 
17,426  16 
15,330  38 
24, 137  57 
20,985  37 
29,782  19 
14,045  01 
29,600  94 
34,459  87 
30  399  23 
33,228  32 
24,717  62 
29,352  96 
23,175  51 
31,966  53 
30,015  20 
18,518  20 
19,796  78 
37,104  08 
30,393  45 


1906-07 — nine  njonths  only. 
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PRINCE  EDWARD  ISLAND  RAILWAY. 


The  following  table  shows  the  working  expenses,  the  gross  and  net  earnings,  the 
tons  of  freight  and  number  of  persons  carried  each  year  since  June  30, 1875,  when  the 
road  was  first  opened  for  traffic: — 


Year. 

Mibs 
in 

operation. 

\\  orking 
expenses. 

irross 
earnings. 

Loss. 

Tons 
of  freight 
carried. 

No.  of 
passengers 
carried. 



cts . 

o     cts . 

c     cts . 



199 

314,930  43 

118,0611  96 

96,869  47 

28,358 

93,964 

1870-77   

199 

228,595  25 

130,664  92 

97,930  33 

41,039 

93,478 

1*77-78  

199 

221,599  46 

135,899  60 

85,699  89 

38,668 

111,428 

1978-79  

199 

223,313  12 

125,855  99 

97,457  21 

38,923 

105,046 

1879-80  

199 

164,640  55 

113,851  11 

50.7S9  44 

37,208 

90,533 

1S80-81  

199 

228,259  97 

137,267  54 

90,922  43 

48,315 

118,436 

199 

252,808  41 

141,170  1L' 

106,637  99 

51,920 

117,162 

1882-83  

199 

236,428  13 

144,504  12 

91,924  01 

51,841 

118,988 

1883-84  

211 

211.207  01 

158,588  06 

52,618  95 

57,346 

130,423 

1884-85   

211 

216,744  34 

155,584  36 

61,159  98 

57,913 

120,374 

1885-86  

211 

204,237  37 

155,303  37 

48,934  00 

63,589 

103,067 

1886-87  

211 

229,639  95 

158,365  62 

71,276  33 

59,603 

131,246 

1887-88  

211 

247,559  44 

171,369  56 

76,189  89 

55,682 

152,780 

1888-89  

211 

266,485  85 

160,971  78 

105,524  07 

52,604 

133,4)99 

1889-90  

211 

257,990  08 

174,258  05 

83,732  OS 

59,511 

145,508 

1890-91  

211 

289,706  38 

157,442  69 

132,263  69 

51,065 

139,389 

1891-92  

211 

226,422  17 

162,690  42 

63,731  75 

56,718 

132,111 

1893-94  

211 

226,801  06 

158,533  83 

68,857  23 

53.. 57  7 

123,727 

1894-95  !  

211 

232,105  19 

149,654  71 

83,250  41 

48,325 

1 25, 089 

1895  %  

211 

225,138  56 

146,476  54 

78,662  02 

46,395 

122.586 

1896-97  

211 

240.489  90 

153,443  13 

87,046  77 

52,151 

L31,498 

1897-98  

211 

231,418  74 

158,950  61 

72,468  13 

57,539 

156,510 

1898-99  

211 

218,053  01 

165,021  03 

53,040  98 

57,968 

129,667 

1899-1900   

211 

220,931  81 

174,738  73 

46,193  08 

62,227 

147,471 

1900-01  

211 

261,766  24 

193,833  4S 

67,88?  76 

73,691! 

157,793 

1901-02   

210 

270,159  97 

197,999  97 

72,160  00 

74,381 

184.748 

1902-03  

209 

269,737  82 

217,714  24 

41,923  58 

80,582 

205,265 

1903-04  

209 

335,695  44 

234,390  03 

101,305  41 

86.286 

224,517 

1904-05  

209 

370,464  44 

217,330  61 

153,133  83  i 

75,969 

235,194 

1905-06  

261 

294,253  16 

257,270  57 

36.9S2  59 

87.162 

250,092 

1906-07   

267 

282,148  5)1 

215,534  97 

67,713  53 

07.144 

232,371 

267 

390,947  70 

304,579  83 

95,:-:67  90 

97,250 

317,828 

1908-09   

267  5 

400,330  00 

311,319  63 

69,010  78 

106,090 

332,758 

1909-10   

267  5 

427,283  73 

319,074  74 

108,208  99 

105,741 

251.038 

1910-11  

267  5 

124,104  00 

337,419  55 

86,681  45 

108,263 

356,761 

1906  07 — nine  months  only. 
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CANALS. 

Statement  showing  the  total  cost  of  the  individual  Dominion  canal  works  and  connect- 
ing waters,  up  to  March  31,  1910. 

Route  from  Montreal  lo  Lake  Superior. 


■ 



Original 
Construction. 

Enlargement 
of 
Canals. 

Improvemt  nts 
to 

St.  Lawrence 
River  and 
Lakes. 

Totals. 

$  cts. 
2,580,532  85 

S>  eta. 
10,L39,277  20 

S  cts. 

#  cts. 

12,628,810  o.-, 
298,170  11 
7,228,835  30 
1,030,690  20 
75,900  71 
7,234,707  14 
1,331,351  80 
877,090  57 
2.158,242  no 
0,118,927  32 
1,039,895  65 
711,238  93 
1,718,778  83 
1, 2  IS,  946  71 
28,743,292  99 
4,923,330  27 

■>98  17t;  1 1 

7,228,835  30 
1,630,600  26 





75,906  71 

1,045,624  73 
1,320,655  54 

5,289,142  41 
10,696  26 
877,090  57 
2,158,242  00 
6,118,927  32 

Rapide  Plat  Canal  

1,039,895  65 
711,238  93 
1,718,778  83 

North  Channel   

Murray  Canal  

1,218,946  71 
7,693,S24  03 
4,923,330  27 

Welland  Canal  

21,049,468  96 

.Sault  Ste.  Marie  Canal  

Totals    

28,587,439  69 

45,542,844  72 

3,843,996  23 

77.974,280  64 

Route  from  Lachine  to  Ottawa. 

Original 
Construction. 

Enlargement. 

Total. 

$  cts. 

134,150  :>i 
63,053  64 
382,770  46 

$  cts. 

1,035,759  12 
4,119.039  32 

$  cts. 

1,170,215  63 
4,1S2,092  90 
382,776  46 

Carillon  and  Gren villa    

Total  

580,286  61 

5,154,798  44 

5,735,085  05 

Construction  by  the  Imperial  Government  is  not  included.    Records  relating  to  same  were  kept  in 
Ordnance  Office,  Montreal,  and  were  desrroyed  by  fire  in  1852. 

Route  from  Ottawa  lo  Kingston. 

Original 
Construction. 

Enlargement. 

Total 

$  cts. 

4,085,889  21 
489,599  23 

¥  cts. 

$  cts. 

4,085,889  21 
489,599  23 

4,575,488  44 

4.575,488  44 
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Route  from  St.  Johns,  P.Q.,  to  Sorel. 


Original 
Construction. 

Enlargement. 

Total. 

$  cts. 

637,050  76 
121,537  65 

$  cts. 
63,944  37 

$  cts. 

701,001  13 
121,537  65 

Total  

758,954  41 

63,944  37 

822,535  78 

Route  from  Lake  Ontario  to  Georgian  Bay. 

Original 
Construction. 

Enlargement. 

Total. 

Trent  Canal  

$  cts. 
9,555,950  41 

S  cts. 

i  cts. 

9,555,950  41 

Total  

9,555,950  41 

9,555,950  41 

Route  from  Atlantic  Ocean  to  Bras  d'Or  Lakes. 

Original 
Construction. 

Enlargement. 

Total. 

Total  

$  cts. 
248,762  84 

$  cts. 
399,784  30 

$  cts. 
648,547  14 

248,762  84 

399,784  30 

648,547  14 

MISCELLANEOUS 
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Comparative  Statement  of  Tons  of  Freight  which  passed  through  the  canals  in 

seasons  of  190!)  and  1910. 


Name  of  Canal. 


Sault  Ste.  Marie  

Wellanri  

St.  Lawrence  

Chambly   

St.  Peter's  

Murray  

Ottawa  

Rideau   

Trent  

St.  Andrew's'  . . . . . 

Total 


Season  of 
1909. 


Tons. 

21,8G1,245 
2,055,951 
2,410,B29 
752,117 
79,850 
102,291 
336,939 
91,774 
59,952 


33,720,748 


Season  of 
1910. 


Tons. 


Number  of  trips  of 
vessels. 


395,6871 
326,290 
760,752 
669,299 

85,951 
177,941 
385,261 
134,881 

46,263 
8,283 


Season  of 
1909. 


6,331 
2,433 
9,271 
4,725 
1,439 
957 
2,181 
2,236 
3,730 


42,990,608 


33,303 


Season  of 
1910. 


7,972 
2,544 
10,220 
4,219 
1,470 
1,308 
2,601 
2,815 
3,442 
202 


36,799 


*This  is  a  lock  and  dam  on  the  Red  River,  between  Winnipeg  and  Lake  Winnipeg,  built  and  operated 
by  the  Department  of  Public  Works. 


Table  showing  the  dates  of  opening  and  closing  of  the  canals  for  the  season  of  1910 


Lachine   

Soulanges  

Orenville  

Carillon  

Ste.  Anne's  

Ohambly  

St.  Ours      

Cornwall  

(Farran  Point   
Rapide  Plat  
Galops  

Murray   

Welland   

Sault  Ste.  Marie  

H,..   „  /  At  Ottawa  

K,deaU I  At  Kingston  Mills  

I  Lake  Simcoe  to  Fenelon  Falls.. 
TW>f  J  Fenelon  Falls  to  Lakefield. 

Arent  IT  „1, TX.4-....U  U 


St.  Peter's. 


'  J  Lakefield  to  Peterlwrough. 
I  Peterborough  to  Healy  Falls . 


Navigation 
Opened  1910. 


Navigation 
Closed  1910. 


May  1 
1 

April  29 
1 1  29 
.,  25 
„  29 
„  19 
„  SO 
May  1 
1 
1 

April  1 
.,  15 
.,  12 

May  1 
1 

April  24 
u  2 
„  13 
.i  2 
.,  10 


December 


5. 

5. 
15, 
15. 

November  30. 
.,  29. 

!!  26 


26. 

January     16,  1911. 
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PART  IX 


ACTS  AUTHORIZING  RAILWAY  SUBSIDIES 


IN  FORCE,  MARCH  31,  1911 
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A.  1912 


RAILWAY  SUBSIDIES 

The  following  are  the  several  Railway  Subsidy  Acts  passed  since  jnd  including 
the  year  1907,  being  the  only  Acts  in  force  at  the  close  of  the  fiscal  year  1910-11 
(March  31,  1911). 

1  9  O  7 
ACT  6-7  EDWARD  VII.,  CHAP.  40. 

(Assented  to  April  27,  1907). 

1,  The  Governor  in  Council  may  grant  a  subsidy  of  $3,200  per  mile  towards  the 
construction  of  each  of  the  undermentioned  lines  of  railway  (not  exceeding  in  any 
ease  the  number  of  miles  hereinafter  respectively  stated)  which  shall  not  cost  more  on 
the  average  than  $15,000  per  mile  for  the  mileage  subsidized,  and  towards  the  construc- 
tion of  each  of  the  said  lines  of  railway,  not  exceeding  the  mileage  hereinafter  stated 
which  shall  cost  more  on  the  average  than  $15,000  per  mile  for  the  mileage  subsidized, 
a  further  subsidy  beyond  the  sum  of  $3,200  per  mile  of  fifty  per  cent  on  so  much  of  the 
average  cost  of  the  mileage  subsidized  as  is  in  excess  of  $15,000  per  mile,  such  subsidy 
not  exceeding  in  the  whole  the  sum  of  $6,400  per  mile: — 

1.  To  tlie  Central  Ontario  Railway,  for  an  extension  of  its  railway  from  a  point 
at  or  near  Bancroft  to  a  point  on  the  Canada  Atlantic  railway  at  or  near  Whitney,  in 
lieu  of  the  subsidy  granted  by  chapter  57  of  1903,  section  2,  item  4;  not  exceeding 
40  miles. 

2.  For  a  line  of  railway  from  Woodstock  to  the  International  Boundary,  in  lieu 
of  the  subsidy  granted  by  chapter  57  of  1903,  section  2,  item  15;  not  exceeding  26 
miles. 

3.  For  a  line  of  railway  from  a  point  on  the  Canadian  Pacific  railway  at  or  near 
Welsford  or  Westfield,  or  between  the  said  two  points,  to  Gagetown,  in  lieu  of  the 
subsidy  granted  by  chapter  57  of  1903,  section  2,  item  16 ;  not  exceeding  30  miles. 

4.  For  a  line  of  railway  from  Liverpool  to  Milton,  Nova  Scotia,  in  lieu  of  part  of 
the  subsidy  granted  by  chapter  57  of  1903,  section  2,  item  23  (d) ;  not  exceeding  7 
miles. 

5.  For  a  line  of  railway  from  Milton  to  Caledonia,  Nova  Scotia,  in  lieu  of  part  of 
the  subsidy  granted  by  chapter  57  of  1903,  section  2,  item  23  (d)  ;  not  exceeding  22 
miles. 

6.  For  a  line  of  railway  from  Cheticamp  to  a  point  on  the  line  already  built  be- 
tween Broad  Cove  and  Point  Tupper,  in  lieu  of  the  subsidy  granted  by  chapter  57  of 
1903,  section  2,  item  24;  not  exceeding  37  miles. 

7.  For  a  line  of  railway  from  a  point  on  the  Dominion  Atlantic  railway  to  the 
Government  pier  or  wharf  at  Canning,  in  lieu  of  the  subsidy  granted  by  chapter  57  of 
1903,  section  2,  item  25 ;  not  exceeding  1  mile. 

8.  To  the  Nicola,  Kamloops  and  Similkameen  Coal  and  Railway  Company,  for  a 
line  of  railway  from  a  point  at  or  near  Spence's  Bridge,  on  the  Canadian  Pacific  rail- 
way, to  Nicola  lake,  in  lieu  of  the  subsidy  granted  by  chapter  57  of  1903.  section  2, 
Item  26;  not  exceeding  47  miles. 
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9.  To  the  Edmonton,  Yukon  and  Pacific  Railway  Company,  for  a  line  of  railway 
from  the  town  of  Strathcona  to  Edmonton  and  thence  westerly  towards  Yellow  Head 
Pass,  in  lieu  of  the  subsidy  granted  by  chapter  57  of  1903,  section  2,  item  28;  not 
exceeding  50  miles. 

10.  For  a  line  of  railway  from  Fredericton  to  Woodstock,  in  lieu  of  the  subsidy 
granted  by  chapter  57  of  1903,  section  2,  item  29;  not  exceeding  59  miles. 

11.  For  a  line  of  railway  from  Hawkesbury,  Ontario,  to  South  Indian,  in  lieu  of 
the  subsidy  granted  by  chapter  57  of  1903,  section  2,  item  30;  not  exceeding  35  miles. 

12.  To  the  Tilsonburg,  Lake  Erie  and  Pacific  Railway  Company,  for  a  line  of  rail- 
way from  Woodstock  northerly  to  a  point  on  the  Grand  Trunk  railway  at  Berlin,  or 
from  Ingersoll  to  Stratford,  or  to  any  point  on  the  Grand  Trunk  railway  between 
these  places,  in  lieu  of  the  subsidy  granted  by  chapter  57  of  1903,  section  2,  item  31 ; 
not  exceeding  35  miles. 

13.  To  the  Canadian  Northern  Ontario  Railway  Company,  for  a  line  of  railway 
from  Toronto,  via  the  east  side  of  Lake  Simcoe,  to  a  point  at,  near  or  beyond  Sud- 
bury through  Parry  Sound,  in  lieu  of  the  subsidy  granted  to  the  James  Bay  Railway 
Company  by  chapter  57  of  1903,  section  2,  item  39;  not  exceeding  265  miles. 

14.  For  a  branch  Hue  from  a  point  at  or  near  the  intersection  of  the  Canadian 
Pacific  railway  and  the  Canadian  Northern  Quebec  railway  (formerly  the  Great 
Northern  railway)  between  St.  Philippe  d'Argenteuil  and  Lachute,  thence  in  a  north- 
erly direction  passing  through  the  village  of  Brownsburg,  in  lieu  of  the  subsidy 
granted   by  chapter  57  of  1903,  section  2,  item  49;  not  exceeding  4-2  miles. 

15.  To  the  Orford  Mountain  Railway  Company,  for  the  following  lines  of  railway, 
namely: — from  Bolton  Line  to  Mansonville,  7-54  miles;  from  Mansonville  to  the 
International  Boundary,  3-12  miles;  from  Windsor  Mills  to  Brompton  Falls,  8  miles; 
from  Melbourne  Road  Crossing  to  Melbourne  village,  3-50  miles;  and  from  a  point  on 
its  main  line  of  railway  to  the  south  end  of  Bonella  lake,  5  miles;  in  lieu  of  the  sub- 
sidies granted  by  chapter  57  of  1903,  section  2,  item  50,  but  not  exceeding  in  the  whole 
27  miles. 

16.  To  the  Canadian  Northern  Quebec  Railway  Company,  for  a  line  of  railway 
from  a  point  on  its  main  line  at  or  near  L'Epiphanie.  passing  by  way  of  the  parish  of 
St.  Jacques  de  l'Achigan,  to  the  village  of  Rawdon,  in  lieu  of  the  subsidy  granted  to 
the  Chateauguay  and  Northern  Railway  Company  by  chapter  57  of  1903,  section  2, 
item  55;  not  exceeding  16  miles. 

17.  To  the  York  and  Carleton  Railway  Company,  for  a  line  of  railway  from  its 
present  terminus  westerly,  in  the  lieu  of  subsidy  granted  by  chapter  57  of  1903.  section 
2,  item  61;  not  exceeding  5  miles. 

18.  To  the  Midway  and  Yernon  Railway  Company,  for  a  line  of  railway  from 
Midway  to  Vernon,  in  lieu  of  the  subsidy  granted  by  chapter  57  of  1903,  section  2. 
item  69;  not  exceeding  150  miles. 

19.  For  a  line  of  railway  from  a  point  at  or  near  the  north  end  of  Lake  Megantic, 
thence  along  the  said  lake  to  a  point  on  the  International  Boundary  at  or  near  Riviere 
Morte,  in  lieu  of  the  subsidy  granted  by  chapter  57  of  1903,  section  2,  item  78;  not 
exceeding  19  miles. 

20.  For  a  line  of  railway  from  Wellington  to  or  towards  Union  bay  by  way  of 
Alberni,  in  lieu  of  the  subsidy  granted  by  chapter  43  of  1906,  section  1,  item  6;  not 
exceeding  55  miles. 

21.  For  a  line  of  railway  from  Ste.  Rose  (or  from  Chimney  Corner  Coal  Mines 
to  a  point  at  or  near  Chimney  Corner  Cove),  thence  via  the  east  side  of  Lake  Ainslie 
to  or  towards  a  point  on  the  Intercolonial  railway  at  or  near  Orangedale,  not  exceeding 
34  miles;  and  for  a  line  of  railway  from  a  point  on  the  Intercolonial  railway  between 
Orangedale  and  Point  Tupper,  to  Caribou  Cove,  or  Inhabitants  bay  or  river,  not 
exceeding  4  miles;  in  lieu  of  the  subsidies  granted  by  chapter  43  of  1906,  section  1. 
item  34. 
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22.  To  the  Klondike  Mines  Railway  Company,  for  the  following  lines  of  railway, 
namely: — 

(a)  for  a  line  of  railway  from  Dawson  to  a  point  at  or  near  Sulphur  Spring,  not 
exceeding  31  miles; 

(6)  for  a  line  of  railway  from  a  point  at  or  near  Sulphur  Springs  to  a  point  at 
or  near  the  divide  between  Dominion  and  Flat  creeks,  not  exceeding  45 
miles ;  and 

( c)  for  a  line  of  railway  from  a  point  at  or  near  the  said  divide  to  or  towards  the 
Stewart  river,  not  exceeding  S  miles; 

the  whole  in  lieu  of  the  subsdiy  granted  by  chapter  43  of  1900,  section  1,  item  46. 

23.  For  a  line  of  railway  from  St.  Peter's  to  Louisbourg.  in  lieu  of  the  subsidy 
granted  by  chapter  57  of  1903,  section  2,  item  65;  not  exceeding  50  miles. 

-4.  For  a  line  of  railway  from  Grandique  Ferry  to  Arkhat,  Nova  Scotia,  being  a 
revote  of  the  subsidy  granted  by  chapter  7  of  1901,  section  2,  item  15 ;  not  exceeding 
!•!  miles. 

25.  For  a  mile  of  railway  from  Connors,  at  the  terminus  of  the  Temiscouata  rail- 
way, to  a  point  on  the  boundary  line  between  New  Brunswick  and  Quebec  at  the  foot 
of  Beau  lake,  being  a  revote  of  part  of  the  subsidy  granted  by  chapter  7  of  1901,  section 
2,  item  2 ;  not  exceeding  18  miles. 

2.  The  Governor  in  Council  may  grant,  towards  the  construction  and  completion 
of  a  railway  bridge  and  approaches  over  the  Nicolet  river  at  Nicolet,  in  lieu  of  the 

subsidy  granted  by  chapter  57  of  1903,  section  3,  item  1,  a  subsidy  of  $15,000. 

3.  In  this  Actt,  unless  the  context  otherwise  requires,  the  expression  '  cost ' 
means  the  actual,  necessary  and  reasonable  cost,  and  shall  include  the  amount  ex- 
pended upon  any  bridge,  up  to  and  not  exceeding  $25,000,  forming  part  of  the  line 
of  railway  subsidized  not  otherwise  receiving  any  bonus,  but  shall  not  include  the 
cost  of  equipping  the  railway,  not  the  cost  of  terminals,  nor  the  cost  of  right-of-way 
of  the  railway  in  any  city  or  incorporated  town;  and  such  actual,  necessary  and 
reasonable  cost  shall  be  determined  by  the  Governor  in  Council,  upon  the  recom- 
mendation of  the  Minister  of  Bailways  and  Canals,  and  upon  the  report  of  the  Chief 
Engineer  of  the  Department  of  Eailways  and  Canals,  certifying  that  he  has  made 
or  caused  to  be  made  an  inspection  of  the  line  of  railway  for  which  payment  of 
subsidy  is  asked,  and  careful  inquiry  into  the  cost  thereof,  and  that  in  his  opinion 
the  amount  upon  which  the  subsidy  is  claimed  is  reasonable,  and  does  not  exceed 
the  true,  actual  and  proper  cost  of  the  construction  of  such  railway. 

4-  The  subsidies  hereby  authorized  towards  the  construction  of  any  railway  or 
bridge  shall  be  payable  out  of  the  Consolidated  Revenue  Fund  of  Canada  and  may, 
unless  otherwise  expressly  provided  in  this  Act,  at  the  option  of  the  Governor  in 
Council,  on  the  report  of  the  Minister  of  Railways  and  Canals,  be  paid  as  follows: — 

( a)  Upon  the  completion  of  the  work  subsidized ;  or 

< l>)  By  instalments,  on  the  completion  of  each  ten-mile  section  of  the  railway,  in 
the  proportion  which  the  cost  of  such  completed  sections  bears  to  that  of 
the  whole  work  undertaken ;  or 

I  r )  .\\\wn  the  progress  estimates  on  the  certificate  of  the  Chief  Engineer  of  the 
Department  of  Railways  and  Canals  that,  in  his  opinion,  having  regard  to 
the  whole  work  undertaken  and  the  aid  granted,  the  progress  made  justifies 
the  payment  of  a  sum  not  less  than  thirty  thousand  dollars;  or 

(d)  With  respect  to  (b)  and  (c),  part  one  way,  part  the  other. 

5-  The  subsidies  hereinbefore  authorized  to  be  granted  to  companies  named  shalb 
if  granted  by  the  Governor  in  Council,  be  granted  to  such  companies  respectively;  the 
other  subsidies  may  be  granted  to  such  companies  as  established  to  the  satisfactoin  of 
the  Governor  in  Council  their  ability  to  construct  and  complete  the  said  railways  and 
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bridge  respectively;  all  the  lines  and  the  bridge  for  the  construction  of  which  subsidies 
are  granted,  unless  they  are  already  commenced,  shall  be  commenced  within  two  years 
from  the  first  day  of  August,  1907,  and  completed  within  a  reasonable  time,  not  to 
cocceed  tour  years  from  the  said  first  day  of  August,  to  be  fixed  by  the  Governor  in 
Council,  and  shall  also  be  constructed  according  to  descriptions,  conditions  and  specifi- 
cations approved  by  the  Governor  in  Council  on  the  report  of  the  Minister  of  Railways 
and  Canals,  and  specified  in  each  case  in  a  contract  between  the  Company  and  the  said 
Minister,  which  contract  the  Minister,  with  the  approval  of  the  Governor  in  Council, 
is  hereby  empowered  to  make.  The  location  also  of  such  subsidized  lines  and  bridge 
shall  be  subject  to  the  approval  of  the  Governor  in  Council. 

6.  The  granting  of  such  subsidies  and  the  receipt  thereof  by  the  respective  com- 
panies shall  be  subject  to  the  condition  that  the  Board  of  Railway  Commissioners  for 
Canada  may  at  all  times  provide  and  secure  to  other  companies  such  running  powers, 
tratfic  arrangements  and  other  rights  as  will  afford  to  all  railways  connecting  with  the 
railways  and  bridge  so  subsidized  reasonable  and  proper  facilities  in  exercising  such 
running  powers,  fair  and  reasonable  traffic  arrangements  with  connecting  companies, 
and  equal  mileage  rates  between  all  such  connecting  railways;  and  the  said  Board  shall 
have  absolute  control,  at  all  times,  over  the  rates  and  tolls  to  be  levied  and  taken  by 
any  of  the  companies,  or  upon  any  of  the  railways  and  bridge  hereby  subsidized:  Pro- 
vided always  that  any  decision  of  the  said  Board  made  under  this  section  may  be 
at  any  time  varied,  changed  or  rescinded  by  the  Governor  in  Council,  as  he  deems 
just  and  proper. 

Every  company  receiving  a  subsidy  under  this  Act,  its  successors  and  assigns, 
and  any  person  or  company  controlling  or  oeprating  the  railway  or  portion  of  railway 
subsidized  under  this  Act,  shall  each  year  furnish  to  the  Government  of  Canada 
transportation  for  men,  supplies,  materials  and  mails  over  the  portion  of  the  lines  in 
respect  of  which  it  has  received  such  subsidy,  and,  whenever  required,  shall  furnish 
mail  cars  properly  equipped  for  such  mail  service;  and  such  transportation  and 
service  shall  be  performed  at  such  rates  as  are  agreed  upon  between  the  Minister  of 
the  department  of  the  Government  for  which  such  service  is  being  performed,  and  the 
company  performing  it,  and,  in  case  of  disagreement,  then  at  such  rates  as  are 
approved  by  the  Board  of  Railway  Commissioners  for  Canada;  and  in  or  towards 
payment  for  such  charges  the  Government  of  Canada  shall  be  credited  by  the 
company  with  a  sum  equal  to  three  per  cent  per  annum  on  the  amount  of  subsidy 
received  by  the  company  under  this  Act. 

8.  As  respects  all  railways  and  the  bridge  for  which  subsidies  are  granted  by 
this  Act,  the  company  at  any  time  owning  or  operating  any  of  the  railways  or  the 
bridge  shall,  when  required,  produce  and  exhibit  to  the  Minister  of  Railways  and 
( 'anals,  or  any  person  appointed  by  him,  all  books,  accounts  and  vouchers  showing 
the  cost  of  constructing  the  railway'  or  bridge,  the  cost  of  operating  it,  and  the 
earnings  thereof. 

9.  The  Governor  in  Council  may  make  it  a  condition  of  the  grant  of  the  sub- 
sidies herein  provided  that  the  company  shall  lay  the  railway  with  new  steel  rails 
and  fastenings  made  in  Canada  and  shall  purchase  all  materials  and  supplies  re- 
quired for  the  construction  of  the  railway  and  bridge,  and  the  rolling  stock  for  tha 
first  equipment  of  the  railway,,  from  Canadian  producers,  if  such  rails,  fastenings, 
materials,  supplies  and  equipment  are  procurable  in  Canada  of  suitable  quality  and 
upon  terms  as  favourable  as  elsewhere,  of  which  the  Minister  of  Railways  and  Canals 
shall  be  the  judge. 

10.  Whenever  a  contract  has  been  duly  entered  into  with  a  company  for  the 

construction  of  any  line  of  railway  hereby  subsidized,  the  Minister  of  Railways  and 
Canals,  at  the  request  of  the  company,  and  upon  the  report  of  the  Chief  Engineer  of 
the  Department  of  Railways  and  Canals,  and  his  certificate  that  he  has  made  careful 
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examination  of  the  surveys,  plans  and  profile  of  the  whole  line  so  contracted  for,  and 
has  duly  considered  the  physical  characteristics  of  the  country  to  he  traversed  and  the 
means  of  transport  available  for  construction,  naming  the  reasonable  and  probable 
cost  of  such  construction,  may,  with  the  authorization  of  the  Governor  in  Council, 
enter  into  a  supplementary  agreement,  .fixing  definitely  the  maximum  amount  of  the 
subsidy  to  be  paid,  based  upon  the  said  certificate  of  the  Chief  Engineer,  and  provid- 
ing that  the  company  shall  be  entitled  to  be  paid,  as  the  minimum,  the  ordinary 
subsidy  of  $3,200  per  mile,  together  with  sixty  per  cent  of  the  difference  between 
the  amount  so  fixed  and  the  said  $3,200  per  mile,  if  any;  and  the  balance,  forty 
rior  cunt,  shall  be  paid  only  on  completion  of  the  whole  work  subsidized,  and  in  so 
far  as  the  actual  cost,  as  finally  determined  by  the  Governor  in  Council  upon  the 
recommendation  of  the  Minister  of  Railways  and  Canals,  and  upon  the  report  and 
certificate  of  the  said  Chief  Engineer,  entitles  the  company  thereto:  Provided 
always — 

(a)  that  the  estimated  cost,  as  certified,  is  not  less  on  the  average  than  $18,000 
per  mile  for  the  whole  mileage  subsidized; 

(b)  that  no  payment  shall  be  made  except  upon  a  certificate  of  the  Chief  Engi- 
neer that  the  work  done  is  up  to  the  standard  specified  in  the  company's 
contract ; 

(c)  that  in  no  case  shall  the  subsidy  exceed  the  sum  of  $6,400  per  mile. 


19  0  8 

ACT  7-8  EDWARD  VII.,  CAP.  63,  1908. 

(Assented  to  20th  July,  1908.) 

1.  The  Governor  in  Council  may  grant  a  subsidy  of  $3,200  per  mile  towards  the 
construction  of  each  of  the  undermentioned  lines  of  railway  (not  exceeding  in  any  case 
the  number  of  miles  hereinafter  respectively  stated)  which  shall  not  cost  more  on  the 
average  than  $15,000  per  mile  for  the  mileage  subsidized,  and  towards  the  construction 
of  each  of  the  said  lines  of  railway,  not  exceeding  the  mileage  hereinafter  stated, 
which  shall  cost  more  on  the  average  than  $15,000  per  mile  for  the  mileage  subsidized, 
a  further  subsidy  beyond  the  sum  of  $3,200  per  mile  of  fifty  per  cent  on  so  much  of 
the  average  cost  of  the  mileage  subsidized  as  is  in  excess  of  $15,000  per  mile,  such 
subsidy  not  exceeding  in  the  whole  the  sum  of  $6,400  per  mile: — 

1.  To  the  Kettle  River  Valley  Railway  Company,  for  a  line  of  railway  from  a  point  at 

or  near  Grand  Forks  to  a  point  fifty  miles  up  the  North  Fork  and  East  or  West 
Fork  of  the  North  Fork  of  Kettle  river,  in  lieu  of  the  subsidy  granted  by  chapter 
43  of  1906,  section  1,  item  39 ;  not  exceeding  50  miles. 

2.  For  a  line  of  railway  from  Owen  Sound,  in  the  province  of  Ontario,  to  Meaford,  in 

lieu  of  the  subsidy  granted  by  chapter  43  of  1906,  section  1,  item  18;  not  exceed- 
ing 30  miles. 

3.  For  a  line  of  railway  from  Sharbot  lake  or  Bathurst  station,  in  the  province  of  On- 

tario, or  between  these  points,  via  Lanark  village,  to  Carleton  Place,  in  lieu  of 
the  subsidy  granted  by  chapter  43  of  1906,  section  1,  item  7;  not  exceeding  41 
miles. 

4.  To  the  Nipigon  Railway  Company,  for  the  following  lines  of  railway: — 

(a)  from  a  point  at  or  near  Nipigon  Station  on  the  line  of  the  Canadian  Pacific 
railway  to  Nipigon  lake;  not  exceeding  30  miles; 
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(b)  from  a  point  on  Nipigon  bay  of  Lake  Superior  to  a  point  on  the  west  of  Lake 
Helen  on  the  line  of  the  Nipigon  railway;  not  exceeding  3A  miles; 

(c)  from  a  point  on  the  line  of  the  Nipigon  railway  at  or  near  the  crossing  of 
the  Fraser  river  to  a  point  on  Lake  Jesse,  by  way  of  Cameron's  Falls;  not 
exceeding  1$  miles; 

(d)  from  a  point  on  the  north  shore  of  Lake  Nipigon  northerly ;  not  exceeding 
45  miles. 

the  said  subsidies  to  the  said  lines  being  granted  in  lieu  of  the  subsidies  granted 
by  chapter  43  of  1906,  section  1,  item  10;  not  exceeding  in  all  80  miles. 

5.  To  the  Manitoulin  and  North  Shore  Railway  Company  (or  to  the  Canada  Central 

Railway  Company,  with  the  consent  of  the  Manitoulin  and  North  Shore  Railway 
Company,  and  subject  to  the  approval  of  the  Governor  in  Council"),  for  the  fol- 
lowing railway  lines  of  railway: — 

(a)  from  a  point  on  the  said  line  of  railway,  between  Little  Current  and  Sudbury, 
westerly  towards  the  Algoma  Central  and  Hudson  Bay  railway;  not  exceeding  100 
miles; 

(6)  from  Little  Current  thence  crossing  the  Canadian  Pacific  railway,  at  or  near 
Stanley,and  thence  to  Sudbury;  not  exceeding  64  miles. 

(c)  from  a  point  at  or  near  Sudbury,  not  exceeding  30  miles; 

the  said  subsidies  being  granted  in  lieu  of  the  subsidies  granted  by  chapter  43 
of  1906,  section  1,  item  1;  not  exceeding  in  all  194  miles. 

6.  To  the  Ontario,  Northern  and  Timagami  Railway  Company,  for  a  line  of  railway 

from  a  point  at  or  near  Sturgeon  Falls,  in  a  northwesterly  direction,  to  a  point 
on  the  westerly  shore  of  Lake  Timagami,  in  the  district  of  Nipissing,  in  lieu  of 
the  subsidy  granted  by  chapter  43  of  1906,  section  1,  item  28;  not  exceeding  50 
miles. 

7.  For  a  line  of  railway  from  a  point  at  or  near  Baptiste,easterly  to  a  point  at  or  near 

Renfrew,  in  lieu  of  the  subsidy  granted  by  chapter  43  of  1906,  section  1.  item  24; 
not  exceeding  75  miles. 

8.  To  the  Bracebridge  and  Trading  Lake  Railway  Company,  for  a  railway  from  Brace- 

bridge,  in  Muskoka,  to  a  point  at  or  near  Baysville,  Ontario,  in  lieu  of  the  sub- 
sidy granted  by  chapter  34  of  1904,  section  2,  item  1,  for  15  miles;  not  exceeding 
16  miles. 

9.  To  the  Quebec  and  Lake  St,  John  Railway  Company,  for  a  line  of  railway  from 

Roberval  westward  towards  James  Bay,  in  lieu  of  the  subsidy  granted  by  chapter 
43  of  1906,  section  1,  item  12;  not  exceeding  100  miles. 

10.  To  the  Matane  and  Gaspe  Railway  Company,  for  a  line  of  railway  from  a  point  ator 
near  Ste.  Flavie.  on  the  Intercolonial  railway,  to  Matane,  in  lieu  of  the  subsidy 
granted  by  chapter  43  of  1906,  section  1.  item  44,  for  30  miles;  not  exceeding 
38  miles. 

11.  To  the  Canadian  Northern  Quebec  Railway  Company,  for  aline  of  railway  from  a 
point  at  or  near  Arundel  to  a  point  in  the  municipality  of  the  united  townships 
of  Preston  and  Hartwell.  not  exceeding  30  miles;  and  for  a  line  of  railway  con- 
necting its  Montfort  and  Gatineau  line  with  the  main  line  from  St.  Jerome,  not 
exceeding  15-2  miles;  in  lieu  of  the  subsidies  granted  to  the  Great  Northern 
railway  of  Canada  by  chapter  43  of  1906.  section  1,  item  36;  not  exceeding  in  all 
45-2  miles. 

12.  To  the  Canadian  Northern  Quebec  Railway  Company,  for  aline  of  railway  from,  or 
near,  Garneau  Junction  to  Quebec,  with  a  branch  to  or  towards  the  Quebec 
bridge  in  lieu  of  the  subsidy  granted  to  the  Great  Northern  railway  of  Canada 
by  chapter  43  of  1906,  section  1,  item  37,  for  70  miles ;  not  exceeding  83  miles. 

13.  To  the  Atlantic,  Quebec  and  Western  Railway  Company,  for  a  line  of  railway 
from  a  point  at  or  near  Causapascal,  on  the  Intercolonial  railway,  to  Edmunds- 
ton,  in  lieu  of  the  subsidy  granted  by  chapter  43  of  1906,  section  1,  item  9,  for 
a  line  between  the  points  above  mentioned;  not  exceeding  160  miles. 
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14.  For  a  line  of  railway  from  Yamaska  to  a  point  in  the  county  of  Lotbiniere,  in 
lieu  of  the  subsidy  granted  by  chapter  57  of  1903,  section  2,  item  12,  not  exceed- 
ing 70  miles;  and  for  a  line  of  railway  from  Mount  Johnson  to  St.  Gregoire 
Station,  in  lieu  of  the  subsidy  granted  to  the  United  Counties  Railway  Company 
by  chapter  7  of  1899,  section  2,  item  16,  for  one  mile,  not  exceeding  1J  miles; 
and  not  exceeding  in  all  71 J  miles. 

15.  To  the  International  Railway  Company  of  New  Brunswick,  for  a  line  of  rail- 
way from  the  western  end  of  the  twenty  miles  of  its  railway,  as  already  con- 
structed from  Campbellton,  to  a  point  on  the  St.  John  river  between  Grand 
Falls  and  Edmundston,'  in  lieu  of  the  subsidies  granted  by  chapter  57  of  1903, 
section  2,  items  14  and  59  respectively;  not  exceeding  90  miles. 

16.  For  a  line  of  railway  from  Brazil  lake,  on  the  Dominion  Atlantic  railway,  to 
Kemptville,  Nova  Scotia,  in  lieu  of  the  subsidy  granted  by  chapter  8  of  1900, 
section  2,  item  30;  not  exceeding  11  miles. 

17.  To  the  Inverness  Railway  and  Coal  Company,  for  a  line  of  railway  from  Cheticamp 
to  a  point  on  the  line  already  built  between  Broad  Cove  and  Point  Tupper,  in  lieu 
of  the  subsidy  granted  by  chapter  57,  of  1903,  section  2,  item  24,  for  37  miles ; 
not  exceeding  37  miles. 

18.  To  the  Margaree  Coal  and  Railway  Company,  for  a  line  of  railway  from  a  point  at 
or  near  Orangedale,  on  the  International  railway,  thence  via  the  east  side  of  Lake 
Ainslie  and  Ste.  Rosa,  to  Chimney  Corner  Cove,  not  exceeding  46  miles ;  and 
from  a  point  on  the  Intercolonial  railway  between  Orangedale  and  Point  Tupper 
to  Caribou  Cove  on  Inhabitant's  bay  or  river,  not  exceeding  4  mile3;  in  lieu  of 
the  subsidy  granted  by  chapter  40  of  1907.  section  1,  item  21,  for  38  miles;  not 
exceeding  in  all  50  miles. 

19.  To  the  Lotbiniere  and  Megantic  Railway  Company,  for  a  line  of  railway  to  extend 
its  railway  southerly  from  a  point  at  or  near  Lyster,  in  Megantic  county,  to  or 
towards  a  point  at  or  near  Lime  Ridge,  in  the  township  of  Dudswell.  not  exceed- 
ing 50  miles;  and  for  a  line  of  railway  from  a  point  on  its  line  in  the  township 
of  Inverness  to  a  point  at  or  near  the  bridge  over  the  St.  Lawrence  at  or  near 
Quebec,  not  exceeding  30  miles;  in  lieu  of  the  subsidies  granted  by  chapter  43  of 
1906,  section  1,  items  3  and  20,  respectively ;  not  exceeding  in  all  80  miles. 

20.  To  the  Cape  Breton  Railway  Company,  Limited,  for  a  line  of  railway  from  Port 
Hawkesbury  or  Point  Tupper,  on  the  Strait  of  Canso,  Nova  Scotia,  to  St.  Peter's, 
in  lieu  of  the  subsidy  granted  by  chapter  7,  of  1899,  section  2,  item  6,  for  30 
miles;  not  exceeding  31  miles. 

21.  For  a  line  of  railway  from  a  point  on  the  Intercolonial  railway  at  or  near 
Dartmouth,  in  the  county  of  Halifax,  to  a  point  at  or  near  Deans  Settlement,  in 
the  county  of  Halifax,  in.  lieu  in  part  of  the  subsidy  granted  by  chapter  43,  of 
1906,  section  1,  item  5;  not  exceeding  80  miles. 

22.  For  a  line  of  railway  from  a  point  at  or  near  Deans  Settlement,  in  the  county  of 
Halifax,  to  a  point  at  or  near  Melrose,  in  the  county  of  Guysborough,  in  lieu  in 
part  of  the  subsidy  granted  by  chapter  43,  of  1906,  section  1,  item  5;  not  exceed- 
ing 52  miles. 

23.  For  a  line  of  railway  from  a  point  at  or  near  New  Glasgow,  in  the  county  of  Pictou. 
to  a  point  at  or  near  Melrose,  in  the  county  of  Guysborough,  and  from  the  said 
point  at  or  near  Melrose  to  Guysborough,  in  the  county  of  Guysborough,  with 
branch  line  to  Country  Harbour  in  the  county  of  Guysborough,  in  lieu  in  part  of 
the  subsidy  granted  by  chapter  43,  of  1906,  section  1,  item  5:  not  exceeding  in 
all  116  miles. 

24.  To  the  Ha  Ha  Bay  Railway  Company,  for  a  line  of  railway  from  a  point  at  or  near 
.Tonquieres  village  to  Baie  de  Ha  Ha  via  Laterriere  village,  in  lieu  of  the  sub- 
sidy granted  by  chapter  43,  of  1906,  section  1.  item  33,  for  20  miles:  not  exceed- 
ing 24  miles. 
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25.  To  the  Quebec  and  New  Brunswick  Railway  Company,  for  a  line  of  railway  from 
Chaudiere  Junction  to  a  point  at  or  near  the  International  Boundary,  in  lieu 
of  the  subsidy  granted  by  chapter  7  of  1901,  section  2,  item  2,  for  45  miles;  not 
exceeding  62  miles. 

For  a  line  of  railway  from  a  point  at  or  near  Ste.  Agathe  des  Monts  Station 
towards  the  township  of  Howard,  in  the  county  of  Argenteuil,  passing  near 
Lake  St.  Joseph  and  St.  Mary  in  a  southerly  direction,  in  lieu  of  the  subsidy 
granted  by  chapter  43  of  1906,  section  1,  item  38;  not  exceeding  15  miles. 

27.  For  a  line  of  railway  from  Tusket  Wedge  to  a  point  on  the  Halifax  Southwestern 
railway  at  or  near  Riverdale  Station ;  not  exceeding  8  miles. 

28.  To  the  Halifax  and  Southwestern  Railway  Company,  for  a  line  of  railway  from 
Luuenburg  to  Bridgewater,  via  Upper  Lahave ;  not  exceeding  12  miles. 

To  the  Erie,  London  and  Tilsonburg  Railway  Company,  for  a  line  of  railway  from 
Port  Burwell  to  London ;  not  exceeding  35  miles. 

30.  For  a  line  of  railway  from  a  point  at  or  near  Centrevllle  to  Aylesford,  or  Kingston, 
or  Middleton,  on  the  line  of  the  Dominion  Atlantic  railway;  not  exceeding  35 
miles. 

31.  For  a  line  of  railway  from  a  point  on  the  Canadian  Pacific  railway  at  or  near 
Plaster  Rock  to  Riley  Brook;  not  exceeding  28  miles. 

32.  To  the  North  Shore  Railway  Company,  Limited  (formerly  the  Beersville  Coal  and 
Railway  Company),  for  a  line  of  railway  extending  its  present  line  from  Beers- 
ville to  Brown's  Landing,  not  exceeding  7  miles;  and  for  a  branch  line  of  rail- 
way from  its  main  line  to  Mount  Carlyle,  not  exceeding  2 J  miles ;  not  exceeding 
in  all  9*  miles. 

33.  To  the  York  and  Carleton  Railway  Oomapny,  for  a  line  of  railway  from  its  present 
terminus  to  a  point  on  the  National  Transcontinental  railway ;  not  exceeding 
9  miles. 

34.  To  the  Vancouver  and  Lulu  Island  Railway  Company,  for  a  line  of  railway  from 
Eburn,  on  its  main  line,  to  New  Westminster;  not  exceeding  9-65  miles. 

85.  To  the  Esquimalt  and  Nanaimo  Railway  Company,  for  a  line  of  railway  from 
a  point  near  French  creek  to  the  village  of  Sandwich,  not  exceeding  41  miles; 
and  for  a  line  of  railway  from  the  village  of  Sandwich  to  Campbell  river,  not 
exceeding  38  miles;  not  exceeding  in  all  79  miles. 

36.  For  a  line  of  railway  from  Macleod,  via  Cardston,  towards  a  point  on  the  Inter- 
national Boundary  west  of  range  21 ;  not  exceeding  45  miles. 

37.  To  the  Southern  Central  Pacific  Railway  Company,  for  a  line  of  railway  from  a 
point  at  or  near  Cowley,  in  Alberta,  to  a  point  on  Highwood  river;  not  exceed- 
ing 50  miles. 

38.  For  a  line  of  railway  from  a  point  at  or  near  the  town  of  Red  Deer  to  a  point  on 
the  North  Saskatchewan  river  at  or  near  Rocky  Mountain  House;  not  exceeding 
70  miles. 

39.  To  the  Canadian  Pacific  Railway  Company,  for  a  line  of  railway  from  Winnipeg 
Beach  northerly  to  Gimli,  not  exceeding  91  miles;  and  for  a  line  from  Gimli  to 
Riverton,  not  exceeding  25  miles;  not  exceeding  in  all  341  miles. 

40.  To  the  Canadian  Pacific  Railway  Company,  for  a  line  of  railway  from  Moose- 
jaw;  in  a  northwesterly  direction;  not  exceeding  123  miles. 

41.  To  the  Eastern  Townships  Railway  Company,  for  a  line  of  railway  from  the 
Intercolonial  railway  at  St.  Leonard's  Junction  to  Dudswell ;  not  exceeding  36 
miles. 

42.  To  the  Quebec,  Montreal  and  Southern  Railway  Company,  for  a  line  of  railway 
from  i\oyan  Junction  to  the  International  boundary,  not  exceeding  8  miles; 
and  for  a  line  of  railway  from  St.  Lambert  to  St.  Constant,  not  exceeding  15 
miles;  not  exceeding  in  all  23  miles. 

43.  To  the  Quebec  and  Lake  St.  John  Railway  Company,  for  the  following  lines  of 
railway : — 
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(a)  from  Valcartier  Station  to  St.  Catherine;  not  exceeding  3-8  miles. 
(6)  from  Valcartier  Station  towards  Gosford;  not  exceeding  5 J  miles. 

(c)  from  the  end  of  the  35th  mile  of  the  branch  to  La  Tuque,  on  the  River  St. 
Maurice  to  La  Tuque  Falls;  not  exceeding  5  miles; 

(d)  from  La  Tuque  Falls  to  the  mouth  of  the  River  Croche,  not  exceeding  5 
miles ; 

(e)  from  a  point  on  La  Tuque  branch  to  the  steamboat  landing  near  La  Tuque; 
not  exceeding  1-6  miles;  not  exceeding  in  all  20-9  miles; 

44.  To  the  Quebec  and  Lake  St.  John  Railway  Company,  for  a  line  of  railway  from 
Herbertville  to  St.  Joseph  d'Alma ;  not  exceeding  10  miles. 

45.  To  the  St.  Maurice  Valley  Railway  Company,  for  aline  of  railway  from  Three 
Rivers  to  Grand  Mere;  not  exceeding  28  miles. 

46.  For  a  lino  of  railway  from  a  point  on  the  main  line  of  the  Great  Northern  Railway 
at  or  near  St.  Jerome  to  Charlemange  (Bout  de  File)  ;  not  exceeding  22  miles. 

47.  To  the  North  Eastern  Railway  Company,  for  aline  of  railway  from  a  point  east 
of  Lake  Temiskaming,  at  or  near  Villemarie.  easterly;  not  exceeding  25  miles. 

48.  To  the  Canadian  Northern  Quebec  Railway  Company,  for  a  line  of  railway  from 
Montreal  to  Hawkesbury;  not  exceeding  65  miles. 

49.  For  a  line  of  railway  from  Montreal  to  a  point  on  the  National  Transcontinental 
railway;  not  exceeding  200  miles. 

50.  To  the  Quebec  Central  Railway  Company,  for  an  extension  of  its  line  of  railway 
from  St.  George  to  or  towards  St.  Justine;  not  exceeding  30  miles. 

51.  To  the  Maritime  Coal,  Railway  and  Power  Company,  for  a  line  of  railway  from 
Chignecto  to  a  point  on  the  Northumberland  Straits,  not  exceeding  25  miles;  and 
from  Joggins  Mines  to  a  point  on  the  Bay  of  Fundy,  not  exceeding  1  mile;  not 
exceeding  in  all  26  miles. 

52.  For  a  line  of  railway  from  St.  Peter's,  in  the  couuty  of  Richmond,  by  the  south 
shore  of  Bras  d'Or  lake  to  Sydney;  not  exceeding  60  miles. 

53.  To  the  Nipissing  Central  Railway  Company,  for  a  line  of  railway  from  a  point  on 
the  Temiskaming  and  Northern  Ontario  railway,  at  or  near  the  town  of  New 
Liskeard,  to  a  point  in  the  township  of  Guigues,  in  the  Province  of  Quebec;  not 
exceeding  13  miles. 

54.  To  the  Vancouver  Island  and  Eastern  Railway  Company,  for  a  line  of  railway 
from  a  point  on  the  Esquimalt  and  Nanaimo  railway,  near  Campbell  river 
towards  Fort  George,  on  the  line  of  the  Grand  Trunk  Pacific  railway;  not  ex- 
ceeding 100  miles. 

55.  To  the  Vancouver,  Westminster  and  Yukon  Railway  Company,  for  a  line  of  railway 
from  Vancouver  towards  Fort  George,  on  the  line  of  the  Grand  Trunk  Pacific 
railway ;  not  exceeding  100  miles. 

56.  For  a  line  of  railway  around  Death  Rapid,  British  Columbia ;  not  exceeding  4 
miles. 

57.  To  the  Pacific  Northern  and  Omineca  Railway  Company,  for  a  line  of  railway 
from  Kittimat  to  the  Telkwa  river;  not  exceeding  110  miles. 

5S.  For  a  line  of  railway  from  Nicola  to  a  point  at  or  near  Penticton;  not  exceeding 
100  miles. 

59.  For  a  line  of  railway  from  Carmi  to  Penticton ;  not  exceeding  50  miles. 

60.  To  the  St.  Mary  and  Western  Ontario  Railway  Company,  for  a  line  of  railway 
from  Woodstock  to  Exeter;  not  exceeding  45  miles. 

61.  To  the  Algoma  Central  and  Hudson  Bay  Railway  Company,  for  a  line  of  railway 
from  a  point  on  the  Canadian  Pacific  railway  northward  towards  the  National 
Transcontinental  railway;  not  exceeding  50  miles. 

62.  To  the  Grand  Trunk  Pacific  Railway  Company,  for  branch  lines  of  railway  from 
the  line  of  the  National  Transcontinental  railway  to  Port  Arthur  and  Fort 
William ;  not  exceeding  220  miles. 
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03.  To  the  Lac  Seul,  Rat  Portage  and  Keewatin  Railway  Company,  for  a  line  of  rail- 
way from  a  point  at  or  near  Kenora  to  the  line  of  the  National  Transcontinental 
railway;  not  exceeding  18  miles. 

04.  To  the  Burk's  Falls  and  French  River  Railway  Company,  for  a  line  of  railway 
from  Burk7s  Falls  to  French  river;  not  exceeding  85  miles. 

05.  To  the  Thessalon  and  Northern  Railway  Company,  for  a  line  of  railway  from 
Thessalon,  northerly ;  not  exceeding  4  miles. 

06.  To  the  Canadian  Northern  Ontario  Railway  Company,  for  a  line  of  railway  from 
Sudbury  Junction  to  Hutton  Mines;  not  exceeding  30  miles. 

67.  To  the  Esquimalt  and  Nanaimo  Railway  Company,  for  a  line  of  railway  from 

Cowichan  bay  to  Cowiehan  lake;  not  exceeding  54  miles. 
OS.  To  the  Canadian  Northern  Quebec  Railway  Company,  for  a  line  of  railway  from 

Hawkesbury  to  Ottawa;  not  exceeding  00  miles. 
09.  For  the  following  lines  of  railway : — 

(a)  from  Westfield  to  St.  John,  not  exceeding  14  miles; 

(Z»)  from  Gagetown  to  Fredericlon,  not  exceeding  40  miles; 

(c)  from  a  point  between  Centreville  and  Woodstock  to  a  point  at  or  near  Grand 
Falls,  not  exceeding  55  miles. 
70.  To  the  Little  Nation  River  Railway  Company,  for  a  line  of  railway  from  Papi- 

neauville  on  the  Canadian  Pacific  railway  towards  Lake  Nominique;  not  exceed- 
ing 30  miles. 

1 1.  To  the  L'Avenir  and  Melbourne  Railway  Company,  for  a  line  of  railway  from 

Melbourne  to  Drummondville ;  not  exceeding  28  miles. 
72.  To  the  Quebec  and  Lake  St.  John  Railway  Company,  for  a  line  of  railway  from 

Chieoutimi  south  or  southeast;  not  exceeding  5  miles. 

2.  The  Governor  in  Council  may  grant  the  subsidies  hereinafter  mentioned 
towards  the  construction  and  completion  of  the  bridges  also  hereinafter  mentioned, 
that  is  to  say: — 

1.  Towards  the  construction  and  completion  of  a  railway  bridge  and  approaches  over 

the  Nicolet  river  at  Nicolet,  in  lieu  of  the  subsidy  granted  by  chapter  40  of 
1907,  section  2,  $15,000. 

2.  To  the  Canadian  Pacific  Railway  Company  (lessees  of  the  Calgary  and  Edmonton 

Railway  Company),  towards  the  construction  and  completion  of  a  bridge  over 
the  Saskatchewan  river  connecting  Strathcona  and  Edmonton,  15  per  cent  upon 
the  amount  expended  thereon;  not  exceeding  $100,000. 

3.  To  the  Quebec.  Montreal  and  Southern  Railway  Company,  towards  the  construction 

and  completion  of  the  following  railway  bridges: — 

(a)  bridge  across  the  Gentilly  river,  $15,000; 

(b)  bridge  across  the  Becancour  river,  $30,000; 

(c)  bridge  across  the  Richelieu  river,  $30,000; 

4.  To  the  Atlantic,  Quebec  and  Western  Railway  Company,  towards  the  construction 

and  completion  of  the  26  railway  bridges  on  its  line  of  railway  from  Paspebiao 
to  Gaspe,  payable  upon  the  completion  of  the  said  line  of  railway  between  the 
said  points,  $250,000. 

5.  To  the  Interprovincial  Railway  Bridge  Company  of  New  Brunswick,  towards  the 

construction  and  completion  of  a  railway  bridge  over  the  Restigouche  river 
from  Campbellton  to  Mission  Point,  not  exceeding  $160,000. 

6.  To  the  Vancouver,  Westminster  and  Yukon  Railway  Company,  towards  the  con- 

struction and  completion  of  a  railway  bridge  across  Burrard  Tnlet. 

3.  In  this  Act,  unless  the  context  otherwise  requires,  the  expression  'cost'  means 
the  actual,  necessary  and  reasonable  cost,  and  shall  include  the  amount  expended 
upon  any  bridge,  up  to  and  not  exceeding  $25,000.  forming  part  of  the  line  of  railway 
subsidized  not  otherwise  receiving  any  bonus,  but  shall  not  include  the  cost  of 
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equipping  the  railway,  nor  the  cost  of  terminals,  nor  the  cost  of  right  of  way  of  the 
railway  in  any  city  or  incorporated  town ;  and  such  actual,  necessary  and  reason- 
able cost  shall  be  determined  by  the  Governor  iii  Council,  upon  the  recommendation 
of  the  Minister  of  Eailways  and  Canals,  and  upon  the  report  of  the  Chief  Engineer 
of  the  Department  of  Railways  and  Canals,  certifying  that  he  has  made  or  caused  to  be 
made  an  inspection  of  the  line  of  railway  for  which  payment  of  subsidy  is  asked,  and 
careful  inquiry  into  the  cost  thereof,  and  that  in  his  opinion  the  amount  upon  which 
the  subsidy  is  claimed  is  reasonable,  and  docs  not  exceed  the  true,  actual  and  proper 
cost  of  the  construction  of  such  railway. 

4.  The  subsidies  hereby  authorized  towards  the  construction  of  any  railway  or 
bridge  shall  be  payable  out  of  the  Consolidated  Revenue  Fund  of  Canada,  and  may, 
unless  otherwise  expressly  provided  in  this  Act,  at  the  option  of  the  Governor  in 
Council,  on  the  report  of  the  Minister  of  Railways  and  Canals,  be  paid  as  follows : — 

(a)  Upon  the  completion  of  the  work  subsidized;  or 

(b)  By  instalments,  on  the  completion  of  each  ten-mile  section  of  the  railway, 
in  the  proportion  which  the  cost  of  such  completed  section  bears  to  that  of 
the  whole  work  undertaken;  or 

(c)  Upon  the  progress  estimates  on  the  certificate  of  the  Chief  Engineer  of  the 
Department  of  Railways  and  Canals  that  in  his  opinion,  having  regard  to  the 
whole  work  undertaken  and  the  aid  granted,  the  progress  made  justifies  the 
payment  of  a  sum  not  less  than  thirty  thousand  dollars;  or 

( d)  With  respect  to  (b)  and  ( c),  part  one  way,  part  the  other. 

5,  The  subsidies  hereinbefore  authorized  to  be  granted  to  companies  named 
shall  if  granted  by  the  Governor  in  Council,  be  granted  to  such  companies  respectively; 
the  other  subsidies  may  be  granted  to  such  companies  as  establish  to  the  satis- 
faction of  the  Governor  in  Council  their  ability  to  construct  and  complete  the  said 
railway  and  bridges  respectively;  fill  the  lines  and  tho  bridge  for  the  construction 
of  which  subsidies  are  granted,  unless  they  are  already  commenced,  shall  be  com- 
menced within  two  years  from  the  first  day  of  August,  190S,  and  completed  within 
a  reasonable  time,  not  to  exceed  four  years  from  the  said  first  day  of  August,  to  be 
fixed  by  the  Governor  in  Council,  and  shall  also  be  constructed  according  to  des- 
criptions, conditions  and  specifications  approved  by  the  Governor  in  Council  on  the 
report  of  the  Minister  of  Railways  and  Canals,  and  specified  in  each  case  in  a 
contract  between  the  Company  and  the  said  Minister,  which  contract  the  Minister, 
with  the  approval  of  the  Governor  in  Council,  is  hereby  empowered  to  make.  The 
location  also  of  such  subsidized  lines  and  bridges  shall  be  subject  to  the  approval 
of  the  Governor  in  Council. 

6-  The  granting  of  such  subsidies  and  the  receipt  thereof  by  the  respective 
companies  shall  be  subject  to  the  condition  that  the  Board  of  Railway  Com- 
missioners for  Canada  may  at  all  times  provide  and  secure  to  other  companies  such 
running  powers,  traffic  arrangements  and  other  rights  as  will  afford  to  all  railways 
connecting  with  the  railway  and  bridges  so  subsidized  reasonable  and  proper  facilities 
in  exercising  such  running  power,  fair  and  reasonable  traffic  arrangements  with 
connecting  companies,  and  equal  mileage  rates  between  all  such  connecting  rail- 
ways; and  the  said  Board  shall  have  absolute  control,  at  all  times,  over  the  rate= 
and  tolls  to  be  levied  and  taken  by  any  of  the  companies,  or  upon  any  of  the  railway? 
and  bridges  hereby  subsidized:  Provided  always  that  any  decision  of  the  said  Board 
made  under  this  section  may  be  at  any  time  varied,  changed  or  rescinded  by  the 
Governor  in  Council,  as  he  deems  just  and  proper. 

7-  Every  company  receiving  a  subsidy  under  this  Act,  its  successors  and  assigns, 
and  any  person  or  company  controlling  or  operating  the  railway  or  portion  of 
railway  subsidized  under  this  Act.  shall  each  year  furnish  to  the  Government  of 
Canada  transportation  for  men,  supplies,  materials  and  mail^  over  the  portion  of  the 
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lines  in  respect  of  which  it  has  received  such  subsidy,  and,  whenever  required,  shall 
furnish  mail  cars  properly  equipped  for  such  mail  service;  and  such  transportation 
and  service  shall  be  performed  at  such  rates  as  are  agreed  upon  between  the  Minister 
of  the  department  of  the  Government  for  which  such  service  is  being  performed, 
and  the  company  performing  it,  and,  in  case  of  disagreement,  then  at  such  rates 
as  are  approved  by  the  Board  of  Railway  Commissioners  for  Canada;  and  in  or 
towards  payment  for  such  charges  the  Government  of  Canada  shall  be  credited  by 
the  company  with  a  sum  equal  to  three  per  cent  per  annum  on  the  amount  of  the 
subsidy  received  by  the  company  under  this  Act. 

8-  As  respects  all  railways  and  bridges  for  which  subsidies  are  granted  by  this 
Act,  the  company  at  any  time  owning  or  operating  any  of  the  railways  or  bridges  shall 
when  required,  produce  and  exhibit  to  the  Minister  of  Railways  and  Canals,  or  any 
person  appointed  by  him,  all  books,  accounts  and  vouchers  showing  the  cost  of 
constructing  the  railway  or  bridge,  the  cost  of  operating  it,  and  the  earnings  thereof. 

9.  The  Governor  in  Council  may  make  it  a  condition  of  the  grant  of  the  sub- 
sidies herein  provide  that  the  company  shall  lay  the  railway  with  new  steel  rails  and 
fastenings  made  in  Canada  and  shall  purchase  all  materials  and  supplies  required 
for  the  construction  of  the  railways  and  bridges,  and  the  rolling  stock  for  the  first 
equipment  of  the  railway,  from  Canadian  producers,  if  such  rails,  fastenings, 
materials,  supplies  and  equipment  are  procurable  in  Canada  of  suitable  quality  and 
upon  terms  as  favourable  as  elsewhere,  of  which  the  Minister  of  Railways  and  Canals 
shall  be  the  judge. 

10-  Whenever  a  contract  has  been  duly  entered  into  with  a  company  for  the 
construction  of  any  line  of  railway  hereby  subsidized,  the  Minister  of  Railways  and 
Canals,  at  the  request  of  the  Company,  and  upon  the  report  of  the  Chief  Engineer  of 
the  Department  of  Railways  and  Canals,  and  his  certificate  that  he  has  made  careful 
examination  of  the  surveys,  plans  and  profile  of  the  whole  line  so  contracted  for  and 
has  duly  considered  the  physical  characteristics  of  the  country  to  be  traversed  and 
the  means  of  transport  available  for  construction,  naming  the  reasonable  and  probable 
cost  of  such  construction,  may,  with  the  authorization  of  the  Governor  in  Council, 
enter  into  a  supplementary  agreement,  fixing  definitely  the  maximum  amount  of  the 
subsidy  to  be  paid,  based  upon  the  said  certificate  of  the  Chief  Engineer,  and  pro- 
viding that  the  company  shall  be  credited  to  be  paid,  as  the  minimum,  the  ordinary 
subsidy  of  $3,200  per  mile,  together  with  sixty  per  cent  of  the  difference  between 
the  amount  so  fixed  and  the  said  $3,200  per  mile,  if  any;  and  the  balance,  forty  per 
cent,  shall  be  paid  only  on  completion  of  the  whole  work  subsidized,  and  in  so  far  as  the 
actual  cost,  as  finally  determined  by  the  Governor  in  Council  upon  the  recommen- 
dation of  the  Minister  of  Railways  and  Canals,  and  upon  the  repor.t  and  certificate 
of  the  said  Chief  Engineer,  entitles  the  company  thereto:  Provided  always — 

(a)  that  the  estimated  cost,  as  certified,  is  not  less  on  the  average  than  $1S,000 
per  mile  for  the  whole  mileage  subsidized; 

(b )  that  no  payment  shall  be  made  except  upon  a  certificate  of  the  Chief  Engineer 
that  the  work  done  is  up  to  the  standard  specified  in  the  companies'  contract; 

(c)  that  in  no  cases  shall  the  subsidy  exneed  the  sum  of  $0,400  per  mile. 

1  !)09 

ACT  8-9  EDWARD  VII.,  CHAP.  35. 

Assented  to  May  19,  1909). 

1.  Paragraph  6  of  section  2  of  chapter  63  of  the  statutes  of  1908  is  amended  by 
-adding  at  the  end  thereof  the  figures  '$200,000.' 
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ACT  9-10  EDWARD  VII.,  CHAP.  51. 

(Assented  to  May  k,  1910). 

1.  The  Governor  in  Council  may  grant  a  subsidy  of  $3,200  per  mile  towards  the 
construction  of  each  of  the  undermentioned  lines  of  railway  (not  exceeding  in  any 
case  the  number  of  miles  hereinafter  respectively  stated)  which  shall  not  cost  more  on 
the  average  than  $15,000  per  mile  for  the  mileage  subsidized,  and  towards  the  con- 
struction of  each  of  the  said  lines  of  railway,  not  exceeding  the  mileage  hereinafter 
«t)ated.  which  shall  cost  more  on  the  average  than  $15,000  per  mile  for  the  mileage 
subsidized,  a  further  subsidy  beyond  the  sum  of  $3,200  per  mile  of  fifty  per  cent  on  so 
much  of  the  average  cost  of  the  mileage  subsidized  as  is  in  excess  of  $15,000  per  mile, 
such  subsidy  not -exceeding  in  the  whole  the  sum  of  $6,400  per  mile: — 

1.  For  a  line  of  railway  from  Tusket  Wiedge  to  a  point  on  the  Halifax  and 
Southwestern  railway  at  or  neter  Riverdale  station,  in  lieu  of  the  subsidy  granted 
by  chapter  63  of  190S,  section  1,  item  27:  not  exceeding  8  miles. 

2.  To  the  Halifax  and  Southwestern  Railway  Company,  for  a  line  of  railway 
from  Lunenburg  to  Bridgewater  via  Upper  La  Have,  in  lieu  of  the  subsidy  granted 
by  chapter  63  of  190S,  section  1,  item  28 ;  not  exceeding  12  miles. 

3.  To  the  Inverness  Railway  and  Coal  Company,  for  a  line  of  railway  from  Cheti- 
carap  to  a  point  on  the  line  already  built  between  Broad  Cove  and  Point  Tupper,  in 
lieu  of  the  subsidy  granted  by  chapter  63  of  1908,  section  1,  item  17 ;  not  exceeding 
37  miles. 

4.  To  the  Margaree  Coal  and  Railway  Company,  for  a  line  of  railway  from  a 
point  at  or  near  Orangedale,  on  the  Intercolonial  railway,  thence  by  the  east  side  of 
Lake  Ainslee  and  Ste.  Rosa,  to  Chimney  Corner  Cove,  not  exceeding  46  miles;  and 
for  a  line  of  railway  from  a  point  on  the  Intercolonial  railway  between  Orangedale 
and  Point  Tupper  to  Caribou  Cove  on  Inhabitants  bay  or  river,  not  exceeding  4  miles ; 
in  lieu  of  the  subsidy  granted  by  chapter  63  of  1908,  section  1,  item  18;  not  exceed- 
ing in  all  50  miles. 

5.  For  a  line  of  railway  from  a  point  on  the  Dominion  Atlantic  railway  to  the 
Government  pier  or  wharf  at  Canning,  in  lieu  of  the  subsidy  granted  by  chapter  40 
of  1907,  section  1,  item  7;  not  exceeding  one  mile. 

6.  For  a  line  of  railway  from  Brazil  lake,  on  the  Dominion  Atlantic  railway  to 
Kemptville,  Nova  Scotia,  in  lieu  of  the  subsidy  granted  by  chapter  63  of  1908,  section 
1,  item  16 ;  not  exceeding  11  miles. 

7.  To  the  Dominion  Atlantic  Railway  Company,  for  a  line  of  railway  from 
Centreville  on  the  Dominion  Atlantic  railway,  westerly  to  Weston,  in  lieu  of  the 
subsidy  granted  by  chapter  63  of  1908.  section  1,  item  30;  not  exceeding  15  miles. 

8.  For  a  line  of  railway  from  a  point  on  the  Intercolonial  railway  at  or  near 
Dartmouth,  in  the  county  of  Halifax,  to  a  point  at  or  near  Deans  Settlement,  in  the 
county  of  Halifax,  in  lieu  of  the  subsidy  granted  by  chapter  63  of  1908,  section  1. 
item  21;  not  exceeding  80  miles. 

9.  For  a  line  of  railway  from  a  point  at  or  near  Deans  Settlement,  in  the  county 
of  Halifax,  to  a  point  at  or  near  Melrose,  in  the  county  of  Guysborough,  in  lieu  of 
the  subsidy  granted  by  chapter  63  of  1908,  section  1,  item  22;  not  exceeding  52  miles. 

10.  For  a  line  of  railway  from  a  point  at  or  near  New  Glasgow,  in  the  county  of 
Pictou.  to  a  point  at  or  near  Melrose,  in  the  county  of  Guysborough,  and  from  the 
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said  point  at  or  near  Melrose  to  Guysborough,  in  the  county  of  Guysborough,  with  a 
branch  line  to  Country  Harbour,  in  the  county  of  Guysborough,  in  lieu  of  the  subsidy 
granted  by  chapter  63  of  190S,  section  1,  item  23;    not  exceeding  in  all  116  mile?. 

11.  To  the  International  Railway  Company  of  New  Brunswick,  for  3i  miles  of 
its  railway,  being  the  distance  which  the  subsidy  granted  by  chapter  63  of  190S, 
section  1,  item  15,  is  short  of  covering. 

12.  For  a  line  of  railway  from  Grand  Falls  to  St.  John,  New  Brunswick,  in  lieu 
of  the  subsidies  granted  by  chapter  40  of  1907,  section  1,  items  2,  3  and  10,  respec- 
tively, and  in  lieu  of  the  subsidy  granted  by  chapter  63  of  1908,  section  1,  item  69 ; 
not  exceeding  22S  miles. 

13.  For  a  line  of  railway  from  Connors,  at  the  terminus  of  the  Temiscouata  rail- 
way to  a  point  on  the  boundry  line  between  New  Brunswick  and  Quebec,  at  the  foot 
of  Beau  lake,  in  lieu  of  the  subsidy  granted  by  chapter  40  of  1907,  section  1.  item  25 ; 
not  exceeding  IS  miles. 

14.  To  the  York  and  Carleton  Railway  Company,  for  a  line  of  railway  from  its 
present  terminus  to  a  point  on  the  National  Transcontinental  railway,  in  lieu  of  the 
subsidy  granted  by  chapter  63  of  190S,  section  1,  item  33;  not  exceeding  9  miles. 

15.  For  a  line  of  railway  from  a  point  on  the  Canadian  Pacific  railway  at  or  near 
Plaster  Rock  to  Riley  Rock,  in  lieu  of  the  subsidy  granted  by  chapter  63,  of  1903, 
section  1.  item  31;  not  exceeding  28  miles. 

16.  To  the  Atlantic,  Quebec  and  Western  Railway  Company,  for  a  line  of  railway 
from  Paspebiac  to  Gaspe,  as  near  the  shore  as  practicable,  in  lieu  of  the  subsidy 
granted  by  chapter  43  of  1906,  section  1,  item  9.  for  a  line  between  the  points  above 
mentioned;  not  exceeding  102  miles. 

17.  To  the  Canadian  Northern  Quebec  Railway  Company,  for  a  line  of  railway 
from  a  point  at  or  near  Arundel  to  a  point  in  the  municipality  of  the  united  town- 
ships of  Preston  and  Hartwell,  in  lieu  of  the  subsidy  granted  by  chapter  63  of  1908, 
section  1,  item  11,  for  a  line  of  railway  between  the  points  above  mentioned :  not 
exceeding  30  miles. 

18.  For  a  line  of  railway  from  Roberval  westward  towards  James  bay,  in  lieu  of 
the  subsidy  granted  by  chapter  63  of  1908,  section  1,  item  9;  not  exceeding  100  miles. 

19.  To  the  Quebec  and  Lake  St.  John  Railway  Company,  for  the  following  lines 
of  railway: — 

(a)  from  Valcartier  station  to  St.  Catherine,  not  exceeding  3-8  miles; 
(&)  from  Valcartier  station  towards  Gosford,  not  exceeding  5 J  miles; 

(c)  from  the  end  of  the  35th  mile  of  the  branch  to  La  Tuque,  on  the  River  St. 
Maurice,  to  La  Tuque  Falls,  not  exceeding  5  miles; 

(d)  from  La  Tuque  Falls  to  the  mouth  of  the  River  Croche.  not  exceeding  5 
miles ; 

(e)  from  a  point  on  the  La  Tuque  branch  to  the  steamboat  landing  near  La 
Tuque,  not  exceeding  1.6  miles; 

(/)  from  Herbertville  to  St.  Joseph  d'Alma;  not  exceeding  10  miles; 

(g)  from  Chieoutimi  south  or  southeast;  not  exceeeding  5  miles; 
the  said  subsidies  being  granted  in  lieu  of  the  subsidies  granted  by  chapter  03  of 
1908,  section  1.  items  43,  44  and  72.  respectively;  not  exceeding  35-9  miles. 

20.  To  the  Quebec  and  New  Brunswick  Railway  Company,  for  a  line  of  railway 
from  Chaudiere  Junction  to  a  point  at  or  near  the  International  Boundary,  in  lieu 
of  the  subsidy  granted  by  chapter  63  of  1908,  section  1.  item  25:  not  exceeding  62 
miles. 

21.  To  the  Eastern  Townships  Railway  Company,  for  a  line  of  railway  from  the 
Intercolonial  railway  at  St.  Leonard's  Junction  to  Dudswell.  in  lieu  of  the  subsidy 
granted  by  chapter  63  of  1908.  section  1.  item  41:  not  exceeding  36  miles. 

22.  To  the  L'Avenir  and  Melbourne  Railway  Company,  for  a  line  of  railway 
from  Melbourne  to  Drummondville.  in  lieu  of  the  subsidy  granted  by  chapter  "3  of 
1908.  section  1.  item  71:  not  exceeding  28  miles. 
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23.  To  the  Lotbiniere  and  Megantic  Railway  Company,  for  a  line  of  railway  to 
extend  its  railway  southerly  from  a  point  at  or  near  Lyster,  in  Megantic  county,  to  or 
towards  a  point  at  or  near  Lime  Eidge,  in  the  township  of  Dudswell,  not  exceeding 
50  miles;  and  for  a  line  of  railway  from  a  point  on  its  line  in  the  township  of  Inver- 
ness, to  a  point  at  or  near  the  bridge  over  the  St.  Lawrence  river  at  or  near  Quebec; 
not  exceeding  30  miles;  in  lieu  of  the  subsidies  granted  by  chapter  63  of  1908,  section 
1,  item  19;  not  exceeding  in  all  SO  miles. 

24.  For  a  line  of  railway  from  Joliette  to  or  near  Lake  Manuan,  in  lieu  of  the 
subsidy  granted  by  chapter  57  of  1903,  section  2,  item  9;  not  exceeding  60  miles. 

25.  For  a  line  of  railway  from  St.  Joachim  towards  Seven  Islands,  including 
branches  to  Murray  Bay  and  Baie  St.  Paul,  in  lieu  of  the  subsidy  granted  by  chapter 
43  of  1906,  section  1,  item  11 ;  not  exceeding  170  miles. 

26.  For  a  line  of  railway  from  a  point  at  or  near  Ste.  Agathe  des  Monts  station 
towards  the  township  of  Howard,  in  the  county  of  Argenteuil,  passing  near  Lake  St. 
Joseph  and  St.  Mary,  in  a  southerly  direction,  in  lieu  of  the  subsidy  granted  by  chapter 
63  of  1908,  section  1,  item  26 ;  not  exceeding  15  miles. 

27.  To  the  Ha  Ha  Bay  Railway  Company,  for  a  line  of  railway  from  a  point  at 
or  near  Jonquieres  village  to  Baie  des  Ha  Ha  via  Laterriere  village,  in  lieu  of  the 
subsidy  granted  by  chapter  63  of  1908,  section  1,  item  24;  not  exceeding  24  miles. 

28.  To  the  St.  Mary's  and  Western  Ontario  Railway  Company,  for  a  line  of 
railway  from  Embro  to  Exeter,  in  lieu  of  the  subsidy  granted  by  chapter  63  of  1908. 
section  1.  item  60;  not  exceeding  36  miles. 

29.  To  the  Manitoulin  and  North  Shore  Eailway  Company  for  the  following  lines 
of  railway: — 

(a)  from  a  point  on  the  said  company's  line  of  railway  between  Little  Current 
and  Sudbury,  westerly  towards  the  Algoma  Central  and  Hudson  Bay  railway; 
not  exceeding  76  miles; 

(b)  from  Little  Current  thence  crossing  the  Canadian  Pacific  railway,  at  or  near 
Stanley,  and  thence  to  Sudbury;   not  exceeding  88  miles; 

(c)  from  a  point  at  or  near  Sudbury,  northerly,  not  exceeding  30  miles; 

the  said  subsidies  being  granted  in  lieu  of  the  subsidies  granted  by  chapter  63  of  1908, 
section  1.  item  51;  not  exceeding  in  all  194  miles. 

30.  To  the  Algoma  Central  and  Hudson  Bay  Eailway  Company  for  the  following 
lines  of  railway: — 

(a)  from  Sault  Ste.  Marie  to  a  point  on  the  Canadian  Pacific  railway  between 
White  river  and  Dalton  stations  in  the  district  of  Algoma,  not  exceeding  200 
miles ; 

(b)  from  Michipicoten  Harbour,  Lake  Superior,  towards  the  main  line  of  the 
Canadian  Pacific  railway,  not  exceeding  25  miles; 

(c)  from  a  point  on  the  Canadian  Pacific  railway,  northerly,  towards  the  National 
Transcontinental  railway,  not  exceeding  50  miles ; 

the  said  subsidies  being  granted  in  lieu  of  the  subsidies  granted  by  chapter  43  of  1906. 
section  1,  item  2,  and  chapter  63  of  1908,  section  1,  item  61 ;  not  exceeding  in  all  275 
miles. 

31.  To  the  Bracebridge  and  Trading  Lake  Eailway  Company,  for  a  line  of  rail- 
way from  Bracebridge,  in  Muskoka.  to  a  point  at  or  near  Baysville,  Ontario,  in  lieu 
of  the  subsidy  granted  by  chapter  63  of  1908,  section  1,  item  8;  not  exceeding  16 
miles. 

32.  To  the  Lac  Seul,  Eat  Portage  and  Keewatin  Eailway  Company,  for  a  line  of 
railway  from  a  point  at  or  near  Kenora  to  the  National  Transcontinental  railway,  in 
lieu  of  subsidy  granted  by  chapter  63  nf  1908.  section  1.  item  63  for  18  miles;  not 
exceeding  22  miles. 
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33.  To  the  Canadian  Northern  Quebec  Railway  Company,  for  a  line  of  railway 
from  Montreal  to  Hawkesbury,  in  lieu  of  the  subsidy  granted  by  chapter  63  of  190S. 
section  1,  item  48;  not  exceeding  G5  miles. 

34.  To  the  Nipigon  Eailway  Company  for  the  following  lines  of  railway: — 
(a)  from  a  point  at  or  near  Nipigon  station  on  the  line  of  the  Canadian  Pacific 

railway  to  Nipigon  lake;  not  exceeding  30  miles; 
(6)  from  a  point  on  Nipigon  bay  of  Lake  Superior  to  a  point  on  the  west  of  Lake 
Helen  on  the  line  of  the  Nipigon  railway;  not  exceeding  3J  miles; 

(c)  from  a  point  on  the  line  of  the  Nipigon  railway  at  or  near  the  crossing  of  the 
French  river  to  a  point  on  Lake  Jesse,  by  way  of  Cameron's  Falls;  not 
exceeding  li  miles; 

(d)  from  a  point  on  the  north  shore  of  Lake  Nipigon,  northerly;  not  exceeding 

45  miles; 

the  said  subsidies  being  granted  in  lieu  of  the  subsidies  granted  by  chapter  63  of 

1905,  section  1,  item  4;  not  exceeding  in  all  80  miles. 

3.5.  To  the  Ontario,  Northern  and  Timagami  Railway  Company,  for  a  line  of 
railway  from  a  point  at  or  near  Sturgeon  Falls,  in  a  northwesterly  direction,  to  a 
point  on  the  westerly  shore  of  Lake  Timagami,  in  the  district  of  Nipissing,  in  lieu 
of  the  subsidy  granted  by  chapter  63  of  1908,  section  1,  item  6 ;  not  exceeding  50 
miles. 

36.  For  a  line  of  railway  from  Sharbot  lake  or  Bathurst  station  ,in  the  province 
of  Ontario,  or  between  these  points,  via  Lanark  village,  to  Carleton  Place,  in  lieu  of 
the  subsidy  granted  by  chapter  63  of  1908,  section  1,  item  3;  not  exceeding  41  miles. 

37.  To  the  Erie,  London  and  Tillsonburg  Railway  Company,  for  a  line  of  railway 
from  Port  Burwell  to  London,  in  lieu  of  the  subsidy  granted  by  chapter  63  of  190S, 
section  1,  item  29;  not  exceeding  35  miles. 

38.  To  the  Toronto,  Lindsay  and  Pembroke  Railway  Company,  for  a  line  of  rail- 
way from  Golden  lake  to  Bancroft,  in  lieu  of  the  subsidy  granted  by  chapter  43  of 

1906,  section  1,  item  41;  not  exceeding  51  miles.' 

39.  To  the  Kingston,  Smith's  Falls  and  Ottawa  Railway  Company,  for  a  line  of 
railway  from  Kingston  to  Ottawa,  in  lieu  of  the  subsidy  granted  by  chapter  43  of 
1906,  section  1,  item  19;  not  exceeding  101  miles. 

40.  To  the  Pacific  Northern  and  Omineca  Railway  Company,  for  a  line  nf  rail- 
way from  Edmonton,  northwesterly,  to  or  towards  the  Peace  river,  in  lieu  of  the  sub- 
sidy granted  by  chapter  63  of  1908,  section  1,  item  51;  not  exceeding  110  miles. 

41.  To  the  Southern  Central  Pacific  Railway  Company,  for  the  following  lines 
of  railway:  — 

(a)  from  a  point  two  miles  west  of  Pincher  station  on  the  Crow's  Nest  Pass 
branch  of  the  Canadian  Pacific  railway,  northeasterly;  not  exceeding  10 
miles; 

(b)  from  a  point  two  miles  west  of  Pincher  station  on  the  Crow's  Nest  Pass 
branch  of  the  Canadian  Pacific  railway,  southwesterly;  not  exceeding  40 
miles; 

the  said  subsidies  being  granted  in  lien  of  the  subsidy  granted  by  chapter  63  of  1908. 
section  1.  item  37 ;  not  exceeding  in  all  50  miles. 

42.  To  the  Kettle  River  Valley  Railway  Company,  for  the  following  lines  of 
railway: — 

(a)  from  Midway  to  a  junction  near  Merritt  with  the  Nicola.  Kamloops  and 
Similkameen  railway;  not  exceeding  250  miles; 

(b)  from  a  point  on  the  company's  line  of  railway  near  Coldwater  river  to  a  point 
on  the  Fraser  river ;  not  exceeding  50  miles : 

the  said  subsidies  being  granted  in  lieu  of  the  subsidies  granted  by  chapter  40  of  1907. 
section  1.  item  18.  and  chapter  63  of  1908,  section  1.  items  58  and  59,  respectively; 
not  exceeding  in  all  300  miles. 
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43.  To  the  Kootenay  Central  Railway  Company,  for  a  line  of  railway  from 
Golden  towards  the  International  Boundary  via  Windermere  and  Fort  Steele,  thence 
crossing'  the  Crow's  Nest  Pass  railway,  at  or  near  Elko;  in  lieu  of  the  subsidy  granted 
by  chapter  43  of  1906,  section  1,  item  31 ;  not  exceeding  186  miles. 

44.  To  the  Esquimalt  and  Nanaimo  Railway  Company,  for  a  line  of  railway  from 
a  point  on  its  main  line  of  railway,  at  or  near  Duncan's  to  Cowichan  lake,  in  lieu  of 
the  subsidy  granted  by  chapter  63,  of  1908,  section  1,  item  67;  not  exceeding  24 
mile.-. 

45.  For  a  line  of  railway  from  Montreal  to  a  point  on  the  National  Transconti- 
nental railway,  in  lieu  of  subsidy  granted  by  chapter  63  of  1908,  section  1,  item  49; 
not  exceeding  200  miles. 

46.  To  the  Little  Nation  River  Railway  Company,  for  a  line  of  railway  from 
Papineauville,  on  the  Canadian  Pacific  railway,  towards  Lake  Nomining,  in  lieu  of 
subsidy  granted  by  chapter  63  of  1908,  section  1,  item  70;  not  exceeding  30  miles. 

2.  In  this  Act,  unless  the  context  otherwise  requires,  the  expression  'cost'  means 
the  actual,  necessary  and  reasonable  cost,  and  shall  include  the  amount  expended  upon 
any  bridge  up  to  and  not  exceeding  $25,000,  forming  part  of  the  line  of  railway  sub- 
sidized not  otherwise  receiving  any  bonus,  but  shall  not  include  the  cost  of  equipping 
the  railway  nor  the  cost  of  terminals,  nor  the  cost  of  right-of-way  of  the  railway  in 
any  city  or  incorporated  town ;  and  such  actual,  necessary  and  reasonable  cost  shall  be 
determined  by  the  Governor  in  Council,  upon  the  recommendation  of  the  Minister  of 
Railways  and  Canals,  and  upon  the  report  of  the  chief  engineer  of  the  Department 
of  Railways  and  Canals,  certifying  that  he  has  made,  or  caused  to  be  made,  an  inspec- 
tion of  the  line  of  railway  for  which  payment  of  subsidy  is  asked,  and  careful  inquiry 
into  the  cost  thereof,  and  that  in  his  opinion  the  amount  upon  which  the  subsidy  is 
claimed  is  reasonable,  and  does  not  exceed  the  true,  actual  and  proper  cost  of  con- 
struction of  such  railway. 

3.  The  subsidies  hereby  authorized  towards  the  construction  of  any  railway  shall 
be  payable  out  of  the  Consolidated  Revenue  Fund  of  Canada,  and  may,  unless  other- 
wise expressly  provided  in  this  Act,  at  the  option  of  the  Governor  in  Council,  on  the 
report  of  the  Minister  of  Railways  and  Canals,  be  paid  as  follows: — 

(a)  Upon  completion  of  the  work  subsidized;  or, 

(b)  By  instalments,  on  the  completion  of  each  ten-mile  section  of  the  railway,  in 
the  proportion  which  the  cost  of  such  completed  section  bears  to  that  of  the 
whole  work  undertaken;  or 

(c)  Upon  the  progress  estimates  on  the  certificate  of  the  chief  engineer  of  the 
Department  of  Railways  and  Canals  that  in  his  opinion,  having  regard  to 
the  whole  work  undertaken  and  the  aid  granted,  the  progress  made  justifies 
the  payment  of  a  sum  not  less  than  thirty  thousand  dollars;  or, 

(d)  With  respect  to  (b)  and  (c),  part  one  way,  part  the  other. 

4.  The  subsidies  hereinbefore  authorized  to  be  granted  to  companies  named 
shall,  if  granted  by  the  Governor  in  Council,  be  granted  to  such  companies  respec- 
tively; the  other  subsidies  may  be  granted  to  such  companies  as  establish  to  the  satis- 
faction of  the  Governor  in  Council  their  ability  to  construct  and  complete  the  said 
railways  respectively;  all  the  lines  for  the  construction  of  which  subsidies  are  granted, 
unless  they  are  already  commenced,  shall  be  commenced  within  two  years  from  the 
first  day  of  August,  1910,  and  completed  within  a  reasonable  time,  not  to  exceed  four 
years  from  the  said  first  day  of  August,  to  be  fixed  by  the  Governor  in  Council,  and 
shall  also  be  constructed  according  to  descriptions,  conditions  and  specifications, 
approved  by  the  Governor  in  Council  on  the  report  of  the  Minister  of  Railways  and 
Canals,  and  specified  in  each  case  in  a  contract  between  the  company  and  the  said 
Minister,  which  contract  the  Minister,  with  the  approval  of  the  Governor  in  Council. 
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is  hereby  empowered  to  make.  The  location  also  of  such  subsidized  lines  shall  be 
subject  to  the  approval  of  the  Governor  in  Council. 

5.  The  granting  of  such  subsidies  and  the  receipt  thereof  by  the  respective  com- 
panies shall  be  subject  to  the  condition  that  the  Board  of  Railway  Commissioners  for 
Canada  may  at  all  times  provide  and  secure  to  other  companies  such  running  powers, 
traffic  arrangements  and  other  rights  as  will  afford  to  all  railways  connecting  with  the 
railway  so  subsidized  reasonable  and  proper  facilities  in  exercising  such  running  power, 
fair  and  reasonable  traffic  arrangements  with  connecting  companies,  and  equal  mileage 
rates  between  all  such  connecting  railways;  and  the  said  Board  shall  have  absolute 
control,  at  all  times,  over  the  rates  and  tolls  to  be  levied  and  taken  by  any  of  the  com- 
panies, or  upon  any  of  the  railways  hereby  subsidized:  Provided  always  that  any 
decision  of  the  said  Board  made  under  this  section  may  be  at  any  time  varied,  changed 
or  rescinded  by  the  Governor  in  Council,  as  he  deems  just  and  proper. 

6.  Every  company  receiving  a  subsidy  under  this  Act.  its  successors  and  assigns, 
and  any  person  or  company  controlling  or  operating  the  railway  or  portion  of  railway 
subsidized  under  this  Act,  shall  each  year  furnish  to  the  Government  of  Canada 
transportation  of  men,  supplies,  materials  and  mails  over  the  portion  of  the  lines  in 
respect  of  which  it  has  received  such  subsidy,  and,  whenever  required,  shall  furnish 
mail  ears  properly  equipped  for  such  mail  service:  and  such  transportation  and  ser- 
vice shall  be  performed  at  such  rates  as  are  agreed  upon  between  the  Minister  of  the 
department  of  the  government  for  which  such  service  is  bing  performed  and  the 
company  performing  it,  and,  in  case  of  disagreement,  then  at  such  rates  as  are  approved 
by  the  Board  of  Railway  Commissioners  for  Canada;  and  in  or  towards  payment  for 
such  charges  the  Government  of  Canada  shall  be  credited  by  the  company  with  a  sum 
equal  to  three  per  cent  per  annnum  on  the  amount  of  the  subsidy  received  by  the 
company  under  this  Act. 

7.  As  respects  all  railways  for  which  subsidies  are  granted  by  this  Act,  the  com- 
pany at  any  time  owning  or  operating  any  of  the  railways  shall,  when  required,  pro- 
duce and  exhibit  to  the  Minister  of  Railway-  and  Canals,  or  any  person  appointed 
by  him,  all  books,  accounts  and  vouchers  showing  the  cost  of  constructing  the  rail- 
way, the  cost  of  operating  it,  and  the  earnings  thereof. 

8.  The  Governor  in  Council  may  make  it  a  condition  of  the  grant  of  the  sub- 
sidies herein  provided  that  the  company  shall  lay  the  railway  with  new  steel  rail  and 
fastenings  made  in  Canada  and  shall  purchase  all  materials  and  supplies  required  for 
the  construction  of  the  railway,  and  the  rolling  stock  for  the  first  equipment  of  the 
railway,  from  Canadian  producers,  if  such  rails,  fastenings,  materials,  supplies  and 
equipment  are  procurable  in  Canada  of  suitable  quality  and  upon  terms  as  favour- 
able as  elsewhere,  of  which  the  Minister  of  Railways  and  Canals  shall  be  the  judge. 

9.  Whenever  a  contract  has  been  duly  entered  into  with  a  company  for  the  con- 
struction of  any  line  of  railway  hereby  subsidized,  the  Minister  of  Railways  and 
Canals,  at  the  request  of  the  company,  and  upon  the  report  of  the  chief  engineer  of 
the  Department  of  Railways  and  Canals,  and  his  certificate  that  he  has  made  careful 
examination  of  the  surveys,  plans  and  profile  of  the  whole  line  so  contracted  for.  and 
has  duly  considered  the  physical  characteristics  of  the  country  to  be  traversed  and 
the  means  of  transport  available  for  construction,  naming  the  reasonable  and  prob- 
able cost  of  such  construction,  may,  with  the  authorization  of  the  Governor  in  Council, 
enter  into  a  supplementary  agreement,  fixing  definitely  the  maximum  amount  of  the 
subsidy  to  be  paid,  based  upon  the  said  certificate  of  the  chief  engineer,  and  provid- 
ing that  the  company  shall  be  entitled  to  be  paid,  as  the  minimum,  the  ordinary  sub- 
sidy of  $3,200  per  mile,  together  with  sixty  per  cent  of  the  difference  between  the 
amount  so  fixed  and  the  said  $3,200  per  mile,  if  any ;  and  the  balance,  forty  per  cent, 
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shall  be  paid  only  on  completion  of  the  whole  work  subsidized,  and  in  bo  far  as  the 
actual  cost,  as  finally  determined  by  the  Governor  in  Council  upon  the  recommen- 
dation of  the  Minister  of  Railways  and  Canals,  and  upon  the  report  and  certificate 
of  the  said  chief  engineer,  entitles  the  company  thereto:  Provided  always — 

(a)  that  the  estimated  cost,  as  certified,  is  not  less  on  the  average  than  $18,000 
per  mile  for  the  whole  mileage  subsidized; 

(b)  that  no  payment  shall  be  made  except  upon  a  certificate  of  the  chief  engineer 
that  the  work  done  is  up  to  the  standard  specified  in  the  company's  contract; 

(c)  that  in  no  case  shall  the  subsidy  exceed  the  sum  of  $fi,400  per  mile. 
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torthern  parts  of  British  Columbia  and  Alberta, 
outhern  parts  of  British  Columbia  and  Alberta, 
itoba  and  part  of  Saskatchewan. 

of  Ontario  and  Manitoba. 

of  Ontario  and  Quebec. 

i  Scotia,  New  Brunswick,  Prince  Edward  Island  and  parts  of 

Canal,  and  also  St.  Mary's  Falls  Canal,  Mich.,  U.S.A 
Danal  between  Lake  Erie  and  Ontario, 
and  Murray  Canal. 

Ottawa,  Ride.au  and  Richelieu  Canals. 
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Maps  to  accompany  Deputy  Minister's  Report 

General  map  of  the  Dominion. 

Map  showing  Raihvays  in  the  northem  paru  of  Brjt.sh  c 

Map  shpw.ng  Ra,  ways  in  the  southern  parts  of  British  Co.umbia  and  Alberta 

Map  showing  Ra.lways  in  Manitoba  and  part  of  Saskatchewan 

Map  showmg  Railways  in  parts  of  Ontario  and  Manitoba 

Map  showing  Railways  in  parts  of  Ontario  and  Quebec. 

Map  showmg  Rarlwaysm  Nova  Scotia,  New  Brunswick,  Prmce  Edward  Island  and  parts 

Map  showmg  Trent  Navigation  and  Murray  Canal 

Map  showing  the  St.  Lawrence,  Otfnva.  Rideau  and  Richelieu  Canals. 
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